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PUBLIC  Ul'ILIIIES  CQIMISSIOIM 


1,341st  REGUIAE  KSETING  OP  THE  PUBLIC  UIILII'IES 
OOMMISblON,  ROOh  282  -  GI'i^Y  tl/lLL,  JAiiUARY  2, 
1962,  OOMiEi^CIl^G  A'l  2:oO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order, 

Present:         Commissioners  Stuart  N.  G-reenberg,  Don  Pazaokerley, 
George  P,  Hansen,  Thos.  P.  Stack 

Absents  Coimnissioner  Thomas  P.  ^/^ite 

President  Stuart  N,  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

In  discussion  regarding  the  approval  of  the  minutes  of  the  minutes 
of  the  1,338th  regular  meeting  of  the  Commission,  held  December  12, 
1961,  and  the  special  meeting  of  the  Commission,  held  December  14, 
1961,  Commissioner  Stack  st?^ted  that  upon  review  of  the  transcripts 
of  the  proceedings  of  the  meetings  with  respect  to  the  Hetch  Hetchy 
Water  Supply  Contract  No.  349,  Canyon  Cherry  Power  Development, 
Canyon  Power  Tunnel  and  Related  Work,  there  was  a  series  of  amend- 
ments and  corrections  he  wished  made,  most  of  which  were  grammatical 
and  did  not  change  the  content  of  the  transcription,  including  one 
change  as  requested  by  Public  Utilities  Counsel  John  E.  Barricklo, 
namely,  irage  19  of  December  I4  transcript,  lines  8  to  9. 

Upon  motion  by  Commissioner  Stack,  seconded  by  Commissioner 
Pazackerley,  the  minutes  oi  the  1,338th  regular  meeting  of  the 
Commission,  held  -i^ecember  12,  1961;  the  special  meeting  of  the  Com- 
mission, held  December  14,  I96I;  and  the  1,340th  regular  meeting  of 
the  Commission,  held  December  26,  196I,  were  approved  with  the 
following  amendments  to  the  trpnscript  recordings  of  said  meetings? 

j^^,3QJiL ^Qf^^l ar „me e t ingy  held  De cember  12,  15,61 

Page  3,  line  18  -  Insert  after  "everyone"!  (addressing 
remarks  to  room  at  large)". 

.^^age  3,  line  18  -  Insert  after  "has"  the  words  "a  copy  of". 

Page  3,  line  20  -  Insert  after  "(No  response"  the  words  "from 
either  audience  or  those  within  the  Commission's 
are  a . ) " 

Page  27,  line  20  -  Correct  word  "discussion"  to  read 
"objections" . 

Page  29,  line  2  -  Insert  after  "the"  the  words  "lowest  bid  is 
rejected,  the  award  should  be  made  to  the  next  ..." 
to  conform  with  language  in  original  letter. 

Page  32,  line  2  -  Correct  word  "and"  to  read  "can". 

Page  36,  line  16  -  Correct  word  "privision"  to  read  "provision". 
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Page  47,  line  5  -  Correct  "Russ»"  to  read  "Boss*", 


Page  50,  line  13  -  Correct  "I  assume  that  the  ondorv'Bement  will 
iDe  available"  to  read  "I  assume  that  Mr.  Moore  will 
not  be  available  but  Mr.  Getts  will  be  available." 

Special  Meetin/^,  ^^1^  ^^^r^ 

Page  8,  lines  1  to  4  -  Delete  "and  it  was  also  to  set  forth, 

I  think,  a  technical  and  an  arbitrary  ratio  that  could 
be  used  as  a  criterion  here  for  the  v/ork  cost  and  the 
contractor's  profit  that  might  be  set  up.*' 

Page  8,  lines  11  to  12  -  Change  to  reads    "I  think  the 

language  resulted  in  no  bids  being  unbalanced  at  all." 

Page  9,  line  14  -  Delete  "this". 

Page  14,  lines  11  to  12  -  Correct  to  read;  "It  would  then 
on  the  face  of  it  snow  that  it  is  not  the  specific 
waiver  of  the  contract  alone." 

Page  19,    Unes  8  to  9  -    Change  to  readi     "  •  .  .  it  is  assumed 
that  they  are  true." 

Page  21,  line  20  -  Correct  "Chief  Public  Utilities  Counsel" 
to  read  "Public  Utilities  Counsel." 


Votes         Ayes-Commissioners  G-rcenberg,  Pazackerley,  Hansen,  St^ck 
Absent-Commissioner  White 


On  motion  by  Commissioner  Stack,  seconded  by  Commissioner 
Pazackerley,  the  following  resolutions  were  adopted? 

Votes         Ayes-Commissioners  Grcenberg,  Pazackerley ,  Hansen,  Stack 
-^^bsent-Comrjissioner  V\fhite 


— RESOLUTIOI^  EO.  . 21,756— 


RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railv/ay,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Coriiinicsion  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railways 


Claimant^ 

fen"litii5:at  ed  oettlemen_ts_ 

SO  Chiquita  Karl 
TO  iNFicholas  Smith 

Li ti gated  Se 1 1 1  e m en t_s_ 
MC  Jean  Moni 


Date  of  Accident 

September  11,  .19 61 
October  9,  1961 


October  24,  1958 
February  24,  1959 


MC  C.  Kay  Newhouse 

Appropriation  No.  1.735.804*000 


$  1,500.00 
650*00 


4,850.00 

3 y 000. 00 

$10,000.00 
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--RESOLUTION  iW.  21 ,719— 


KLbOLViiD,  That  this  Ocmmiasion  hereby  authorizes  issuance  of 
Water  Department  Hevocable  Pernit  covering  use  and  occupancy  of 
property  as  follows s 


Permit  for  overhead  power  line  and  supporting  pole  within  a  portion 
of  Hetch  Hetchy  Bay  Division  Pipeline  right  of  way;  said  portion 
being  northwesterly  of  the  intersection  of  the  Cordilleras  and 
Edgewood  RoadG,  near  Redwood  City,     Subject  to  a  $50perriiit  fee. 


¥tISREA.S,  the  Municipal  Railway  of  the  City  and  County  of  San 
P,ranci3co  is  a  member  of  the  Northern  California  Joint  Pole  Associa- 
tion; and 

WHEREAS,  the  Dos  Palos  Telephone  Coin^;any  is  desirous  of  becoming 
a  member  of  said  Association  and  h-as  applied  for  admission;  and 

WHEREAS,  the  additional  membership  in  said  Association  will  not 
interfere  with  the  City's  operations^ 

NOW,  THEHii^FORE,  BE  IT  tlEqCLVED,  That  the  Piiblic  Utilities 
Commission  hereby  approves  and  consents  to  tlie  execution  of  a  Lettei? 
of  Consent  by  the  General  Manager  of  the  Municipal  Railway  of  the 
City  and  County  of  San  Francisco. 


RESOLVED,  That  this  Comiinission  hereby  approves,  in  accordance 
with  Resolution  No.  16,527?  adopted  July  16 ^  1956,  payment  of  claims 
in  amount  $19^122.58,  made  by  the  Municipal  R8.ilway,  month  of 
November,  1961,  per  Revolving  ifund  Vouchers  No.  2216  to  No.  2224, 
inclusive. 


RESOLVED,  That  on  reconmiendation  of  the  Han-iger  of  Utilities, 
the  General  Manager  and  Chief  Engineer  of  the  San  Erancisco  Water 
department  5  and  the  City  Attorney,  this  Comirassion  a;:'proves  and 
hereby  requests  the  Controller  to  draw  warrant  against  s  uch  funds 
as  are  legally  available,  in  favor  of  Valentine  and  Donir,q_-ae  Lucchini, 
in  the  sum  of  ^675.00,  in  settlement  of  claim  against  the-  San 
.I'-jaiicisco  Water  Departsient  for  damages  arising  from  \Afatcr  main  break 
opposite  claimants'  building,  4390  --  17th  Street,  San  Francisco,  on 
September  21,  19  61. 


RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Additional  Funds  as  follows s 

Municipal  Railwax 


TO: 


PACIFIC  GAS  AND  ELECTRIC  COMPANY,  SAN  JOSE 


—RESOLUTION  NO.  21^761-- 


$100,000.00 


Passenger  and  Damage  Claims,  Appropriation  No. 

1.735.804.000 
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Airport  Department 
$10,000.00 


Industrial  Injury  Expense,  Appropriation  No. 

1.725.801.000 
Legal  Pees  and  Printing  of  1956  Airport  Bonds, 

Appropriation  No.  1.725.270.000 
Health  Service  System,  Appropriation  No. 

1.725.865.000 


1,175.00 


96.00 


— gg-SOpU™^L  gQ>  21.764— 


RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  November,  1961,  for  damages  which  the  Birre-u  of  Light, 
Heat  and  Power  has  against  miscellaneous  debtors? 


and  be  it  further  ' 

REbOLVED,  That  this  Commission  hereby  approves  transfer  during 
month  of  November,  1961,  amount  $2,296.95,  by  the  Bureau  of  Light, 
Heat  and  Power  to  the  Bureau  of  Delinquent  Revenue  for  collection; 
and  approves  abandonment  of  claims  in  amount  11,194.12,  under  Bureau 
of  Delinquent  Revenue  Autnorizat ion  No.  15085  and  No.  15117. 


RESOLVED,  That  this  Commission  hereby  authorizes  the  extension 
to  January  1,  1963,  of  that  certain  Water  Department  Revocable 
Permit  issued  to  Milpitas  School  District  by  Resolution  No.  19»858, 
adopted  January  12,  1960 « 


WHEREAS,  the  electric  power  services  to  the  United  Air  Lines 
Maintenance  Base  at  the  San  Francisco  International  Airport  became 
inoperative  on  December  28,  1961,  as  a  result  of  an  outage  in  the 
main  power  cable  supplying  said  facility;  and 

WHEREAS,  in  order  for  United  Air  Lines  to  resume  its  normal 
service,  and  to  protect  life  and  property  at  the  San  Francisco 
International  Airport,   it  is  necessary  to  restore  electric  power  . 
service  to  the  United  Airline  base  as  soon  as  possible.,  novr,  there- 
fore, be  it 

RESOLVED,  That  in  accordance  with  Section  46,  Chapter  10  of  the 
Mimic ipal  Code,  time  being  of  the  essence,  this  Commission  hereby 
declares  the  existence  of  an  emergency  to  m^ake  repair  of  the  main 
power  cable  supplying  electric  power  to  the  United  Air  Lines  Mainten- 
ance Base  at  the  San  Francisco  International  Airport,  and  the  Manager 
of  Utilities  be  and  he  is  hereby  directed  to  do  this  necessary  work 
in  the  most  expeditious  manner;  and,  be  it  further 

RjibOLVED,  That  this  Oommiission  hereby  requests  the  Controller 
to  certify  funds  in  the  estimated  amount  of  $500.00  to  provide  for 
the  temporary  restoration  of  said  service. 


By  Bureau  of  Light ,  Heat  and  Power 
By  Bureau  of  Delinquent  Revenue 


$814.62 

161.J[0 

1976.12? 


--RESOLUTION  m.  21.765-— 


---RESOLUTION  NO.  21,766— 
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—RESOI/JTION  NQo  21.767— 

RESOLVED,  That  upon  the  recoimnendation  of  the  Hanager  of 
Utilities,  the  Manager  of  the  Airport  and  the  City  Attorney,  this 
Commission  hereby  approves  the  settlement  and  discharge  of  City's 
claim  against  Club  Catering  Company  and  Comiiercial  Union-North 
British  Group,  the  insurance  carrier  for  said  company,  for  damage 
caused  by  Club  Catering  Company  on  August  19,  1961  to  the  connecting 
concourse  which  links  Pier  E  with  the  Terminal  Building  at  San 
Francisco  International  Airport,  said  damage  having  been  repaired  to 
trie  satisfaction  of  City. 


Manager  of  Uti3j.ties_  Calendar  Items:    Robert  C.  Kirkwood 

Mr*  Kirkwood  announced  that  the  Controller  today  certified  Hetch 
Hetchy  Supply  Contract  No.  349,  Canyon  Cherry  Power  Development, 
Canyon  Power  Timnel  and  Related  V/ork, 


Departmental  Report; 

Belford  B^own,  Airport  Manager,  presented  the  monthly  report  for  the 
Airport  Department. 


Roll  Call: 

Commissioner  Stack  stated  that  attorneys  and  police  officers  were 
finding  it  difficult  to  get  public  transportation  to  and  Irom  the 
new  Hall  of  Justice.    After  soiiie  discussion  it  was  suggested  that 
V.  W.  Anderson,  General  Manager,  Municipal  Railway,  discuss  the 
matter  with  ISGOTT,  the  inter -departmental  staff  committee  on  traffic 
and  transportation,  and  up-date  his  report  of  July  31?  1961,  on 
transit  service  to  the  new  Hall  of  Justice.     It  was  requested  that 
he  submit  the  report  to  the  Commission  on  Jariuary  16. 

Commissioner  Pazackerley  stated  that  he  had  requested  a  report  from 
Mr.  Kirkwood,  Mr.  Brown,  and  George  P.  Negri,  Director,  Bureau  of 
Accounts,  on  the  financing  of  the  proposed  airport  garage,  with 
respect  to  the  difference  in  costs  between  general  Obligation  bond, 
non-profit  corporation  and  private  financing. 

Commissioner  Fazackerley  was  in  principle  opposed  to  general  obliga- 
tion bonds  for  projects  such  as  the  airport  garage,  which  was 
susceptible  to  private  financing.     He  stated  he  felt  the  Oity*s 
bonding  capacity  could  be  better  used  for  other  necessary  projects 
at  the  airport  and  other  utilities.     However,  he  recognized  that 
general  obligation  bonds  would  prove  less  costly  than  non-profit 
corporation  or  private  financing.    A  study  by  llr.  Brown  showed  an 
average  increase  per  car  parked  of  250  would  indicate  that  general 
obligation  bonds  could  be  paid  off  in  7.04  years,  non-profit 
corporation  could  be  paid  off  in  7.55  years,  private  financing  could 
be  paid  off  in  7.82  years.     Therefore,  the  choice  of  one  against 
another  was  relatively  unimportant  in  consideration  of  the  time 
required  for  amortization. 

Commissioner  Fazackerley  stated  the  Commission  would  be  obliged  to 
make  a  determination  as  to  what  method  of  financing  would  be  used. 
He  emphasized  that  time  was  comparatively  short  if  the  Commission 
should  decide  to  request  the  Board  of  Supervisors  to  place  a  bond 
issue  on  the  June  ballot. 
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Mr.  Brown  and  Mr.  Negri  v/ere  then  requested  to  reviev;  and  adjust 
the  figures  submitted  and  distribute  them  to  all  members  of  the 
Oommission  so  that  the  Commission  could  give  thougiit  to  the  method 
of  financing  and  the  economics  involved.     The  project  is  moving 
along  and  preliminary  drawings  are  due  in  one  month. 

THERJ3UP0N  THE  MEETING  ADJOURNED. 
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Report  of  the  Manager,  Airport  Department 
to  the  Public  Utilities  Commission 


January  2,  1962 


HIGHLIGHTS  OF  DECEMBER  ACTIVITIES 
Traffic  Siamnary  (November)  t 

Air  passengers  through  San  Francisco  International  Airport  during 
November  totaled  433,932,  an  increase  of  16.6  per  cent  over  November  of  1960. 
fhis  was  the  largest  increase  for  any  month  over  the  corresponding  period  of  the 
previous  year  since  May  1959.    It  also  was  a  substantially  larger  gain  than  that  of 
domestic  trunklines  which  reported  an  11.2  per  cent  gain  in  revenue  passenger 
miles  flown. 

Mail  handled  through  the  Airport  for  the  month  amounted  to  5,332,000 
pounds,  an  increase  of  17.6  per  cent  over  November  1960;  air  express  totaled 
873,109  pounds,  up  8.7  per  cent,  and  the  air  freight  volume  was  11,751,866  pounds, 
a  gain  of  36.1  per  cent. 

Aircraft  movements  (landings  and  take-offs)  totaled  12,591.    Of  these, 
12,591  were  by  scheduled  air  carriers,  an  increase  of  6.5  per  cent,  and  68  per 
cent  of  these  were  Jet  operations.    Civilian  aircraft  accounted  for  4,161  movements 
and  the  remaining  1^114  were  military  operations. 
Downtown  Heliport  Study; 

Leigh  Fisher,  airport  consultant,  reported  to  management  on  his  assigned 
study  of  the  Fifth  and  Mission  Streets  public  parking  garage  as  a  possible  site 
for  a  heliport  to  serve  downtown  San  Francisco.    In  brief,  Mr.  Fisher  stated  that 
although  the  location  appears  to  be  advantageous  from  the  viewpoint  of  its 
central  location  and  the  availability  of  a  technically  suitable  landing  area— with 
the  exception  of  routed  ingress  and  egress--use  of  the  site  involves  safety 
problems  which  apparently  are  incapable  of  economic  solution. 

more- 
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Landtng  Safety  Aid; 

A  Visual  Glide  Slope  Indicator  system  Installed  on  Runway  19-L  by  the 
Federal  Aviation  Agency  at  a  reported  cost  o£  approximately  $30,000  was  placed  in 
operation. 

Garage  and  Roadways; 

Conferences  between  Airport  staff  and  the  Public  Utilities  Engineering 
Bureau  were  held  to  explore  the  best  system  of  roadways  which  would  provide  the 
most  efficient  means  of  ingress  to  and  egress  from  the  proposed  8,000»car 
parking  garage  and  the  terminal  buildings.    Further  meetings  are  progransned* 
1962»63  Budget; 

Budget  requests  for  the  1962-63  fiscal  year  were  reviewed  and  tentatively 
approved  by  the  Manager  of  Utilities  and  the  Commission. 
Chapel  Site; 

Airport  management  has  forwarded  to  the  Archdiocese  office  of  the 
Roman  Catholic  Church  engineers'  drawings  of  the  site  proposed  for  the  erection 
of  a  chapel,  and  requested  that  a  conference  be  scheduled  on  lease  negotiations. 
Slick  Airways; 

Negotiations  were  completed  with  Slick  Airways,  Inc.  for  the  transfer  of 
their  operations  headquarters  from  Burbank  to  San  Francisco  International  Airport. 
Also,  approval  was  given  for  the  acquisition  of  Bay  Aviation  Services  Company, 
the  fixed  base  operator,  by  Butler  Aviation  of  San  Francisco,  who  announced  plans 
for  expanding  general  aviation  services. 

*  *  * 


I 

MINUTES  ' 


PIJBLIO_  UTiLlTpS  G  OMISSION 

l,34?nd  EEGUIAR  MEETING  OP  TtlE  PUBLIC  UTILITIES 
OOmnSSION,  IN  ROOM  282  -  CITY  IIA.LL,  JANUARY  9, 
1962,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOcOoOoOoOoOoOoOoOoOoO oOoOoOoOoOoOoOoOoOoOoOoOoOoOoOcO 
Call  to  Order. 

Presents  Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 

George  P.  Hansen,  Thos.  Stack 

AlDsent ;  Ooirimissioner  Bon  Pazackerley 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Oominissioner  Hansen. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  1,341st  regular  meeting  of  the  Commission,  held 
January  2,  1962,  were  approved. 

Votes  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack 

Absent -Commissioner  Pazackerley 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Stack, 
the  following  resolutions  were  adopted? 

Votes      Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack 
Abse nt -Oommis s ioner  Pazack erl ey 


—Eg SOLUTION  NO «  21, 768— 

RESOLVED,  That  on  recomjnendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railways 

Cladmant 

N on -- 1  i t i^a t ed^, ,  S e 1 1 1  e m^ nt_s  !Date  of  Accident 

SO  Sebastian  and  Marie  Villeggiante 
and  Domenic  Villeggiante,  a 

Minor  July  25,  1961  $  999.00 

CC  Dr.  Robert  L.  Worth ingt on  July  14,  1961  4,000.00 

MC  Peter  and  Marie  Sexton  October  23,  1961  2,187,63 

Appropriation  No.  1.735-804.000    .  $  7,186.63 
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— REaOLUTIQN  NO.  21,765—  '  ' 

RESOLVED,  That  this  Commission  hereby  authorises  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows: 

HOi  THli  PAOIl!*IC  liiliElhOKE  AhD  I'iiLtiGRAPH  00. 

445  BUbH  STftbJia) 
SAN  PRAl^OISOO 

Permit  to  install  and  maintain  an  outdoor  public  telephone  booth 
within  the  V/ater  Department's  Bryant  Street  Corporation  Yard?  subject 
to  a  consideration  of  15^  of  the  monthly  income. 


--RESOIUTION  NO.  21  J70~~ 

RESOLVED,  That  this  Commission  hereby  authorizes  the  cancella- 
tion of  Water  Department  Revocable  Permit  issued  to  David  and  Edith 
Bonner,  d.b.a.  Mountain  View  Surplus,  granted  under  authority  of 
Resolution  No.  20,593?  adopted  Septembor  27?  I960;  said  cancellation 
to  be  effective  as  of  December  1,  1961. 


-^■^PlESOLUTION  NO.  21«771-- 

RESOLVED,  That  on  recoimnendation  of  the  Manager  of  Utilities, 
the  General  Manager  and  Chief  Engineer  of  the  San  Prancisco  V/ater 
Department,  and  the  City  Atiiorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  draw  warrant  against  such  funds  as 
are  legally  available,  in  favor  of  N.  H.  Raisis,  2747  -  34th  Avenue, 
San  Prancisco,  California,  in  settlement  of  claim  against  the  San 
Francisco  Water  Department  for  damages  sustained  and  expense  incurred 
as  result  of  a  main  break  in  34th  Avenue,  between  Wawona  and  Yorba 
Streets,  on  November  29,  I960. 


—RESOLUTION  NO.  21.772-- 

RESOLVED,  That  this  Comraission  hereby  approves,  in  accordance 
with  Resolution  No,  16,527,  adopted  July  16, '1956,  payment  of  claims 
in  amount  of  $307.08,  made  by  the  Water  Department,  month  of  November, 
1961,  per  Revolving  Fund  Voucher  No.  2279. 


—RESOLUTION  NO.  _21j^77g  — 

RESOLVED,  That  this  Commission  hereby  authorises  Belford  Brown, 
G-eneral  Manager,  Airport  Departffi.cnt,  to  attend  the  Board  of 
Directors'  meeting  of  the  Airport  Operators  Council  in  Tampa,  Florida, 
January  29  -  February  2,  1962. 


—RESOLUTION  NO.  21.774— 

WHEREAS,  Barrett  Garages,  Inc.  is  the  Lessee  of  the  City  and 
County  of  San  Francisco  of  certain  public  automobilu  parking  areas  at 
San  Francisco  International  Airport  under  a  lease  dated  Jmie  14, 
1954,  which  lease  provides  that  Lessee,  subject  to  the  consent  of  this 
Commission,  may  establish  an  automobile  valet  or  pickup  and  delivery 
service  for  the  accommodation  of  the  public;  and 

WHERjEAS,  said  City  and  County  of  San  Francisco  issued  to  Lessee 
an  Airport  Space  Use  Permit  under  authority  of  its  Resolution  No. 
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14,828,  duly  adopted  on  October  18,  1954,  assigning  a  certain  Airport 
location  to  conduct  said  valet  parking  service  under  certain  terms 
and  conditions;  and 

WI-IEREAS,  this  Commission  duly  adopted  its  Resolution  No.  14986 
on  December  13 >  1954,  wherein  in  accordance  with  and  under  the 
terms  of  Section  4  of  said  lease,  it  granted  Barrett  Garages,  Inc. 
permission  to  establish  an    automobile  valet  service  which  would  be 
subject  to  revocation  in  the  event  of  unsatisfactory  service  and 
added  a  service  charge  to  the  regular  parking  lot  fee  for  the  con- 
duct of  said  valet  parking  service ;  and 

WHERMS,  this  Commission  duly  adopted  its  Resolution  No.  17688 
on  November  5»  1957  >  increasing  the  amount  of  said  val^t  service 
charge  and  exacting  a  part  of  said  charge  for  the  City  and  County  of 
San  Francisco^  and 

WHEREAS,  the  rates  and  charges  for  Common  Use  Pr^cilities  at  the 
San  Francisco  International  Airport,  Part  X,  Section  2  thereof,  and 
now  in  effect,  provides  in  part  that  the  Manager  of  the  Airport 
Department  shall  designate  the  areas  to  be  used  for  valet  parking 
service,  and,  pursuant  to  said  authority  certain  aj.rport  areas  to  be 
used  have  been  designated  in  writing  by  the  Airport  Mp.nager;  and 

WHEREAS,  this  CommisGion  duly  adopted  its  Resolution  No.  21266 
on  June  13,  1961,  rescinding  its  af oremLntioncd  Resolution  No. 
14828;  an^ 

WHEREAS,  it  is  deemed  advisable  to  clarify  and  reduce  the  legal 
documentation  now  in  effect  with  respect  to  this  subject,  now  there- 
fore t 

BE  IT  RESOLVED;     That  this  Comnission  hereb^^  revokes  its  afore- 
said Resolutions  Nos.  14986  and  17688;  the  Spn.ce  Use  Permit 
authorized  under  its  Resolution  No.  14828  and  revokes  any  and  all 
previous  designations  of  areas  for  use  of  the  valet  parking  service | 
and 

BE  IT  FURTHER  RESOLVED;    That  pursuant  to  Section  4  of  the 
aforementioned  Lease  between  Barrt;tt  Garages, Inc.  and  the  City  and 
County  of  San  Francisco  now  in  effect,  txiis  Commission  authorizes  and 
permits  Barrett  Garages  Inc.  (hereinafter  refurr^d  to  as  Pemittee) 
to  conduct  an  automobile  valet  parking  service  at  the  San  Francisco 
International  Airport  and  to  use  the  following  designated  areas 
therefor,  in  the  manner  and  subject  to  the  conditions  hereinafter 
contained: 

A.  Parallel  parking,  for  stacking  purposes  only  (up  to 
30  minutes)  against; 

(a)  Far  (western)  curb  upper  ramp  (1)  between  light 
standards  A32  and  A33,  and  (2)  approximately  200 
feet  of  the  downgrade  5 

(b)  Far  (western)  curb  upper  ramp  traffic  island,  for 
overflow  pi.trposes  only; 

B.  Approximately  40  feet  of  curb  immediately  adjacent  to  the 
Valet  Parking  Booth  in  the  Northwest  Official  Parking 
Area.    To  be  used  only  for  delivery  of  automobile  to 
patrons . 

C.  Approximately  100  stnlls  in  the  Northwest  Official 
Parking  Area. 
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J),    Approximtely  36,000  square  xQot  in  Parking  Lot  Pour. 

E.     Suoh  area  in  Parking  Lot  Tvro  as  required. 

P.     Parking  area  west  of  Air  Cargo  Building  No.  1  with  a 
capacity  of  approximately  425  automobiles. 

Parking  area  "between  the  Bank  of  America  and  the  Hilton 
Inn,  for  overflow  purposes  only. 

H.  Parking  area  of  approximately  60,000  square  feet  adjacent 
to  the  presently  paved  parking  area  (P  above)  west  of 
Air  Cargo  Building  #1,  if  and  vfhen  this  area  has  been 
paved  by  City. 

I,  Such  other  areas  as  aie  required  to  be  used  because  of 
extraordinary  traffic  conditions,  which  ar€<3is,  as  well  as 
the  sequence  oi  utilization  of  the  aforesaid  areas,  shall 
be  designated  by  the  City  employee  so  authorized  by 
Airport  Manager. 

BE  IT  FURIHER  RESOLVED:    That  the  permit  heroin,  authorized  to 
Permittee  is  subject  to  the  following  terms  and  conditions? 

1.    No  valet  parking  service  automobiles  shall  be  parked  in 
Parking  Lot  No.  1. 

2«    All  valet  parking  service  automobiles  shall  be  charged 
for  parking  at  the  rates  set  forth  in  Part  X  of  the  aforesaid  Rates 
and  Charges  for  Parking  Lot  No.  1. 

3.  Permittee  shall  charge  users  of  the  valet  parking  service 
the  amount  of  One  and  25/lOOths  Dollars  ($1.25)  for  each  transaction 
of  parking  and  delivering  an  autoiGobile  in  addition  to  the  required 
automobile  parking  charge.     Permittee  shall  pay  to  City  Pive  Gents 
($.05)  for  each  transaction  of  parking  mid  delivering  an  aut,omobile 
by  valet  parking  service,  such  payments  to  be  made  at  the  Airport 
office  on  or  about  the  20th  day  of  each  month  for  the  preceding 
month's  operations.     City  shall  provide  permittee,  at  the  expense 

of  permittee  with  all  automobile  v^. let  parking  service  tickets, 
which  shall  tJc  pre-numbered  and  shall  be  used  by  P  :;:rr:iittee  in  this 
operation,  and  in  connection  with  such  ticket  use  Permittee  shall 
date  and  time  stamp  each  ticket  to  record  each  service  and  after  its 
audit  thereof  and  not  later  than  the  third  buGinesc  day  following 
collection  thereon  said  tickets  shall  be  delivered  to  the  Airport 
Manager. 

4.  Permittee  shall  indemnify,  defend  and  hold  harmless  City, 
Oonmiission  and  its  members  and  the  officers,  agents  and  employees  of 
each  from  and  against  all  liability  for  bodily  injury  to  or  deaths 
of  persons  or  damxage  to  property  caused  by  Permittee's  use  or 
occupancy  of  the  areas  epeciiied  herein,  or  in  conducting  said  valet 
parking  service,  and  in  and  about  the  Airport;  provided, however 
t.iat  this  indemnifying  clause  snail  not  expend  to  liabilities 
incurred  from  any  negligence,  acts  or  omissions  on  the  part  of  City, 
Commission  and  its  members,  or  the  officers,  agents  and  employees  of 
each  or  by  tenants o     Pex"'mittee  and  City  shal]  give  to  the  other 
prompt  and  timely  notice  of  any  claim  made  or  suit  instituted  coming 
to  its  knowledge  which  in  any  way  directly  or  indirectly  contingently 
or  otherwise  affects  or  might  affect  either,  and  both  shall  have  the 
right  to  participate  in  the  defense  of  the  same  bo  the  extent  of  its 
own  interest. 
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5o     Permittee  shall  waive  any  and  all  clniins  for  damges 
arising  or  resulting  from  failures  or  interruptions  of  utility 
services  furnished  by  City  in  connection  with  Periaitteo's  valet 
parking  service  including  but  not  limited  to  electricity,  telephone, 
communications  or  sewage,  provided  that  such  failures  or  intcrmp- 
tions  were  not  occasioned  by  City's  fault  or  neglect, 

6»    Permittee  shall  furnish  to  Oity  forthwith,  at  the  Airport 
Department,  an  endorsement  by  the  surety  company  which  ha^  issued 
that  faithful  performance  bond  required  by  City  under  the  terms  of 
the  aforesaid  lease,   extending  such  bond  coverage  to  the  said  valet 
parking  service  operation  permitted  hereunder. 

7 6    Permittee  shall  furnish  to  City  forthwith,  at  the  Airport 
Department,  an  endorsement  by  the  insurer  vrhich  has  issued  the 
bodily  injury  and  property  damage  insurance  policy  or  policies 
required  by  City  under  the  terms  of  the  aforesaid  lease,  extending 
such  insurance  coverage  to  the  said  valet  parking  service  operation 
permitted  hereunder. 

8.  Any  of  the  provisions  contained  in  this  resolution  except 
the  permission  to  conduct  a  valet  parking  service  at  the  San  Francisco 
International  Airport  shall  be  revocable  at  any  time  in  the  absolute 
discretion  of  the  Commission.     However,  the  pemit  and  permission  to 
conduct  a  valet  parking  service  at  the  San  Pranciaco  Internati.onal 
Airport  heretofore  granted  to  Barrett  Garages  sine,  pursuant  to 
Section  4  of  the  aforementioned  Lease  may  be  revoked  o^ily  in  the 
event  Permittee  conducts  such  service  in  an  unsatisfactory  manner 

anc^  fails  for  a  period  of  thirty  days  after  reasonable  notice  to 
Permittee  in  writing  to  correct  those  conditions  which  the  Commission 
declares  make  said  service  unsatisfactory.    Revocation  by  Commission 
of  any  provision  contained  in  this  resolution  except  the  permission 
to  conduct  the  vaiet  service  shall  be  accomplished  by  its  giving 
reasonable  prior  notice  to  Permittee  and  leniiittue's  rights  there- 
under shall  cease  on  the  date  indicated  in  the  notice.  Permittee 
may  terminate  this  Permit  by  giving  30  days  prior  written  notice 
thereof  to  Commission.     This  Permit  may  be  cancelled  in  whole  or  in 
part  by  the  mutual  written  coiisent  of  Commis^ign  and  Permittee  at 
any  time  without  the  giving  of  the  aforesaid  v/ritten  notice.  Notices 
required  to  be  given  to  Permittee  hereunder  shall  be  given  by 
registered  or  certified  mail  addressed  to  Permittee  at  the  San 
Francisco  International  Airport  or  to  such  other  address  as  requested 
in  writing^ by  Permittee.    All  notices  required  to  be  given  to  Oity 
or  Commission  or  to  the  Airoort  Manager  hereunder  shall  be  given  by 
registered  or  certified  mail  addressed  to  Public  Utilities  Commission, 
287  City  Hall,  San  Francisco  2,  California 

9.  This  permit  and  the  term^s,  conditions  and  provisions 
•"rhcreof  shall  apply  only  to  the  use  of  the  areas  described  hcrein- 
i^bove  and  to  Permittee's  conduct  of  said  valet  parking  service  and 
this  permit  shall  not  in  any  way  or  in  any  respect  change,  amend, 
modify,  alter,  enlarge,  impair  or  prejudice  any  of  the  rights, 
privileges,  duties  or  obligations  of  City  or  permittee  under  the 
aforesaid  lease. 

10.  This  Permit  is  issued  to  Permittee  as  a  separate  permit 
and  not  as  an  amendment  of  the  aforesaid  lease.     This  permit  and  the 
revocations  and  rights  contained  therein  shall  become  effective  upon 
the  receipt  by  Commission  of  Permittee's  unconditioml  written 
acceptance  thereof. 
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RESOLVED,  That  this  OoMiiinsion  hereby  respectfully  requests 
the  Mo.yor  and  the  City  Attorney  for  and  on  behalf  of  the  City  and 
County  of  San  Francisco  to  file  with  the  State  Water  Rights  Board 
of  the  State  of  California  a  protest  to  the  appr onriation  of  water 
from  Lily  Creek  and  Bell  Greek  tributary  to  the  Clavey  River  and 
from  the  North  Fork  of  the  Tuolumne  River  by  Tuoluiime  Goimty  \7ater 
District  No.  2,  under  its  Application  Nos.  19423  and  19424,  said 
appropriations  of  water  on  the  part  of  the  Tuolumne  County  Watur 
District  No.  2  being  injurious  to  the  best  interests  of  the  City 
and  County  of  San  Franciscoo 


-^-RESOLUTION  NQ>_21y776-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Additio.ial  Funds  as  follows. 

Airport  Department  • 

Furnishing  and  installing  safety  edges  on  elevator 

doors,  Appropriation  No.  1.728.504.000 
Premium  on  fidelity  bonds  on  airport  employees 
deputized  by  San  Mateo  County  Sheriff, 
Appropriation  No.  1.725.812.000 
Premi^om  on  fidelity  bonds  as  furnished  by 
Purchasing  Department,  Appropriation  No. 
I.3II08I2.725 


Legal  fees  and  printing  of  1961  Municipal  Water 

System  Bonds,  Appropriation  No.  1.745.269.000 

Consultation  services  requir( d  in  connection  with 
Conversion  to  Electronic  Data  Processing, 
Appropriation  No.  1.745.954.000 


RESOLVED,  That  this  Conmiibsion  approves  the  plans  as  submitted 
by  _  the  United  Air  Lines  ^  under  Drav/ing  No.  15SF--291,  under  which 
jnited  Air  Lines,  at  its  own  and  sole  cost,  will  uxpand  the  plating 
.^hop  in  Building  No.  15  at  United  Air  Lines'  14aintenance  Base  at 
ean  Francisco  International  Airport,  subject  to  approval  of  drawing 
by  the  Utilities  Engineering  Bureau. 


$2,000.00 
50.00 

25.00 

l!2iGr_D^paxtmoni 
$5,500.00 
6,500.00 


-  --RE  S  OLUT  lOI^  N0_.  _^  21^7 78-  - 

RESOLVED,  That  this  Commission  hereby  approves  the  issuance  of 
Order  for  Service  or  Work,  engaging  the  services  of  Fair  Is;3ac  & 
00.,  Inc.,  for  professional  consiating  services  for  review  and 
recommendation  of  machine  accounting  procedui'cs  of  the  San  Francisco 
Water  Department;   charges  not  to  exceed  SlOO  per  half  day  for 
partners  or  ^80  per  half  day  for  other  firm  members;  total  cost  not 
to  exceed  $1500.00. 
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REBOLViiD,  That  this  Ooirunission  hereby  approves  in  an  estimated 
amount  of  $700.00,  the  expenses  of  Deyi-ity  Oity  Attorney  for  the  taking 
of  deposition  in  Trenton,  Nev/  Jersey,  on  or  about  January  19,  1962, 
in  the  action  of  Lopez  v.  City  and  County  of  San  Prancisco,  Superior 
Court  Ko.  483621. 


******** 


Mr.  Kirkwood  stated  to  the  Commission  that  he  had  bent  each 
of  them  a  short  memorandum,  as  to  what  had  been  found  following  last 
week's  meeting  in  regard  to  a  bond  issue  with  reference  to  the 
p -irking  facility  for  app!roximately<'^ , 675  cars  at  the  airport  garage. 
K'3  told  the  Commission  that  a  resolution  of  public  interest  and 
n.jcessity  must  be  introduced  at  the  Board  of  Supervisors'  meeting  on 
January  15,  1962,  if  a  bond  issue  is  to  be  placed  on  the  June  ballot. 

reviev;-ed  the  work  done  by  staff  and  the  inforriHtion  supplied  by 
D^Leuw  Gather,  and  the  work  done  with  the  firm  of  Page  and  Degenkolb. 

Mr.  Kirkwood  recommended  a  bond  issue  in  the  amount  of 
19 y 800, 000.    He  stated  a  bond  issue  was  recommended  primarily  for 
two  reasons.     First,  the  difference  in  cost  betv;een  a  bond  issue 
and  financing  by  a  non-profit  corporation  or  private  financing. 
Staff  felt  there  v^as  an  over-all  saving  in  the  bond  issue.  Second, 
by  going  to  a  bond  issue  v^e  retain  complete  control ,  both  in 
selection  of  the  operator  and  in  financing.     This  is  necessary  be- 
cause what  we  are  proposing  is  only  the  first  unit  of  a  larger 
structure.     It  was  felt  that  some  grave  difficulties  would  occur 
if  the  Commdssion  were  to  attempt  either  of  the  other  two  methods 
of  financing. 

It  is  staff's  recommendation  that  the  bond  is. sue  be  submitted 
on  the  June  ballot.    Mr.  Kirlwood  then  reviewed  proposed  cost 
estimates,  item  by  item.. 

The  Cormnission  questioned  Mr.  Henry  Degenkolb,  as  to  the  cost 
of  buildiijg  for  4,000  cars.    Mr.  Degenkolb  replied  the  cost  for 
ly400  additional  cars  would  be  four  and  one-q.uarter  million  dollars 
extra. 

Commissioner  White  tnen  asked  if  we  were  going  to  spend  $5500 
per  parking  stall.  Mr.  Degenkolb  answered  the  cost  would  be  $2400 
per  stall,  for  a  garage  comparable  to  a  commercial  garage.  The 
difference  between  that  and  $3500  per  stall  is  due  to  exceptionally 
liirge  size  and  to  extra  facilities  being  provided  to  assist  Airport 
patrons;  e.g.>  escalators,  tunnels  to  the  two  terminals,  sprinklers 
and  vent  ilat  ors . 

Commissioner  White  then  raised  the  question  of  added  cost  that 
might  be  occasioned  by  the  Barrett  lease.    Mr.  Kirlrwood  explained  the 
Barrett  contract  runs  until  August,  1964.    After  discussion,  Mr. 
IlLi.rkwood  indicated  he  had  hopes  that  staff  and  the  Comn\ission  could 
reach  satisfactory  agreements  with  Mr.  Barrett  as  to  operation 
penling  conclusion  of  this  lease. 

Mr.  Kirkwood,  upon  question  by  the  Commission,  stated  that  the 
next  procedure  would  be  to  pass  a  resolution  rcciiicsting  the  I^oard  oc 
■  .'^^j.pervisors  to  submit  a  propositii.on  to  the  voters  to  incur  a  bondea 
aeb:  in  the  amount  of  $9? 800^000  for  the  airport  garage  and  related 
wcrko 
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upon  motion  of  Commissioner  VJhite,  seconded  by  Commiasioner  Stack, 
tho  following  resolution  was  adopted s 

Vote;  Ayes-Comriissioners  Groenbergy  White,  Hansen,  Stack 

Absont-Oomniissioncr  I-azackerley 


--RESOLUTIpNJMO.  21«780~- 

RES'QLYEB,  That  to  provide  for  necessary  additions,  extensions 
and  improvements  to  the  San  Francisco  International  Airport,  this 
Commission  hereby  requests  the  Board  of  "Supervisors  to  submit  a 
proposition  to  the  voters  of  the  Gity  and  County  of  San  Francisco 
to  incur  a  bonded  debt  in  the  amount  of      ,800,000,00;  and 

BE  IT  FUKTHER  I{ESOLVED,  That  the  Board  of  Supervisors  shall 
provide,  among  other  things,  in  its  resolution  of  necessity  a^d 
crdi nance  calling  the  election,  that  the  moneys  realized  from  the 
r  ile  of  bonds  shall  be  devoted  to  the  additioj.L;,  extensions  and 
improvements  of  said  Airport,  consisting  of  construction  of  a  park- 
:i  r.g  garage  facility  and  the  purchase  of  equipmc.nt  and  devices 
necessary  for  the  efficient  function  and  operation  of  said  garage 
iacility;  reconstruction  and  alteration  of  the  Terminal  Building 
lequirod  for  joining  said  garage  structure  to  said  Terminal  Building; 
extensions,  construction  and  reconstruction  of  roads,  ramps  and 
tunnels;  landscaping  approach  roadways;  engineering  costs  including 
inspection  fee  lOfo  contingency;  provision  for  the  operation  of  a 
parkers '  shuttle  service  during  construction;  and  all  other  works, 
appurtenances  and  equipment  necessary  or  convenient  for  said  oon^ 
struction  and  fo:p  the  improvement  of  said  Airpoi't. 


Harold  Brown,  Attorney-at-Iaw,  representing  Allis-Chalmers 
Manufacturing  Comparny,  accompanied  by  Harry  Dold,  hydraulic 
machinery  specialist  from  Allis-Chalmers,  appeared  before  the  Com- 
mission and  took  issue  with  the  City  Attorney's  opinion  in  regard 
to  the  award  of  Purchaser's  Contract  Proposal  12885,  Canyon  Cherry 
Power  Development,  Purchase  of  Hydraulic  Turbines  and  Rclat  ed  Work. 

Mr.  I.  M.  Wh^-te,  Vice  President  and  General  Manager,  and 
R.  L.  Woltz,  Sales  Manager,  of  the  Pelton  Division  of  Baldwin-Lima- 
Hamilton  Corporation,  appeared  to  uphold  the  City  Attorney ' s  opinion 
and  urge  the  award  of  the  contract  to  their  company. 

After  lengthy  discussion  relative  to  the  ma.tter,  the  Com- 
mission adopted  the  following  motions     "That  this  Commission 
recommend  to  the  Purchaser  of  Supplies,  for  the  purpose  of  allowing 
^o^risel  for  interestud  parties  and  interested  parties  to  express 
iiew  arguments  to  the  City  Attorney,  that  he  not  accept  for  a  period 
o±  one  week  the  bid  submitted  under  Purchaser's  Contract  Proposal 
12885,  Purchase  of  Hydraulic  Turbine  and  Kel'^it  ed  Work  for  Canyon 
Cherry  Power  Development." 


Mam.^£iLoxumiii§^-U^^ 

Mr.  J.  H.  Turner,  (general  Manager  and  Chief  Engineer,  Sar 
Francisco  Water  Department,  stated  thf^t  the  Hay^^fard  City  Ooun...il 
last  week  authorized  the  entering  into  a  long  term  contract  with 
■G.^e^Oity  and  County  of  San  Francisco  for  the  supply  of  water  and 
tnat  the  contract  is  now  undergoing  examination  by  the  city  attorneys 
of  ban  Francisco  and  Hayward. 
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Departme  nt a 1  Ro  p  ort ; 

0.  Lc  Moore,  Gonoral  Kan-igcr,  Ketch  Hotohy  Project  and 
Utilities  iz^.ginceiing  Euro;  u,.  pz'cse.itcd  -cho  monthly  report  for  that 
department . 


Roll  Galls 


Commissioner  White  inquired  of  Mr.  Turner  if  he  h/^d  roceived  a 
letter  from  Western  Pipe  &  Steel  relative  to  asphaltic  pipe  coating. 

Tviiner  assured  Commissioner  White  he  had  received  a  copy  and 
'.Lis  v/as  a  problem  that  the  Water  Department  had  under  consideration. 


G.'FSREUPON  THE  MiilETIHG  ADJOURl^iiD. 
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HETCH  HETCHY  WATER  SUPPLY,  POWER  - - 

Ai^ID  UTILITIES  ENGINEER  IMG  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Cormnission  Meeting 
Jgnuar\r  .^9,?-  ,lQo2 

l^CIi^HETCHY.mapCT 
Water  Conditions 

Precipitation  in  the  mountain  watershed  is  navi  only  approxiraately  Sofo  of  normal. 
Rainfall  for  the  month  of  December  was  belox\r  that  of  last  year.    Due  to  a  slight 
increase  in  runoff  from  earlier  storms,  the  total  amount  of  water  presently  in 
storage  in  the  mountain  reservoirs  remains  at  approximately  ten  percent  of  capacity. 

Power  Production 

Continuing  the  program  of  conserving  the  City's  domestic  water  supply  in  Hetch 
Hetchy  Reservoir,  a  minimum  draft  of  275  cubic  feet  per  second  was  maintained  at 
Moccasin  Powerhouse  throughout  the  month  of  December,    This  was  sufficient  to 
maintain  required  flow  in  the  aqueduct  to  San  Francisco  and  to  supply  the  needs 
of  the  State  Fish  Hatchery  at  iloccasin.    Energy  generation  during  the  month  x^as 
18,4  million  kilowatthours.    Supplemental  energy  purchase  during  December  was 
78,2  million  kilox^jatthours , 

Resumption  of  generation  at  Cherry  Powerhouse  is  awaiting  buildup  of  sufficient  ^  ' 
storage  in  Lake  Lloyd,  ' 

Cherry  Powerhouse 

Certain  modifications  and  maintenance  work  have  been  substantially  completed 
during  the  current  shutdown  of  Cherry  Powerhouse,    The  follox^ing  work  remains  to 
be  done: 

1.  Repairs  to  the  coal-tar  enamel  lining  in  certain  portions  of 

- 

the  penstock; 

2,  Repairs  to  the  differential  pressure  controller  for  the  96-inch 
butterfly  valve  at  Granite  Creek  Portal  Valvehouse, 

This  work  will  be  performed  by  the  Contractor  under  the  two-year  x^Farranty. 

i! 


In  addition,  a  balance  run  will  be  made  under  load  conditions  on  Unit  Ho.  2  to 
check  operation  following  replacement  of  the  turbine  runner.    This  replacement 
was  necessary  to  permit  reconditioning  the  runner  after  accelerated  erosion  which 
occurred  during  the  first  year*s  operation.    Every  effort  is  being  made  to  expedite 
all  of  the  above  work  so  that  the  powerhouse  may  again  be  placed  in  operation  as 
soon  as  sufficient  storage  is  available  in  Lake  Lloyd. 

Koccasin  AutoTnotive  Shop. 

The  contract  for  the  addition  to  the  automotive  shop  at  Moccasin  has  been  certified 
and  the  contractor  is  proceeding  with  procure:iient  of  the  required  materials  and 
supplies.    Construction  x^rill  be  started  this  month, 

Tuolumne  County  Water  District  No.  2  Water  A-n-nllc??tions  . 

On  May  6,  I96O,  the  Tuolume  County  V/ater  District  No.  2  filed  X\?ith  the  State 
Water  Rights  Board  its  Applications  Numbers  19^123  and  19^-'''2^  to  appropriate 
iinappropriated  water  from  the  North  Fork  of  the  Tuoluirjne  River  and  from  the 
tributaries  of  the  Clavey  River.    These  applications  were  amended  recently  by 
District  No.  2  and  are  now  being  advertised  by  the  State  VJ'ater  Rights  Board,  as 
prescribed  by  law.    Since  the  granting  of  these  applications  to  the  District  could 
be  detrimental  to  the  interests  of  the  City  and  County  of  San  Francisco,  written 
protests  are  being  prepared  by  this  office  in  collaboration  with  the  City  Attorney's 
office  and  the  Modesto  and  Turlock  Irrigation  Districts. 

Status  of  MeiAT  Don  Pedro  Project 

Results  have  been  received  from  a  study  authorized  by  the  City  and  the  Irrigation 
Districts  and  made  by  the  Bechtel  Engineering  Corporation,    The  report  analyzed 
the  effects  of  fish  releases  requested  by  the  State  Department  of  Fish  and  Game 
on  the  economic  feasibility  of  the  New  Don  Pedro  Project.    Assuming  a  diversion 
of  400  million  gallons  daily  to  the  service  area  of  San  Francisco,  the  report 
demonstrates  that  State  Fish  and  Game  requests  would  result  in  a  capitalized 


economic  loss  to  the  Districts  in  power  generation  of  $15  to  $l6  million  and  a 
reduction  in  firm  irrigation  yield  of  the  project  of  at  least  139*000  acre-feet. 

On  December  21,  I96I,  ilr.  Kirlrwood  and  I'ir.  Moore  attended  a  meeting  in  Sacramento 
in  the  office  of  I-ir.  VJilliam  Warne,  Administrator,  The  Resources  Agency  of  California, 
to  discuss  the  State  Fish  and  Game  Department's  requirements  for  the  New  Don  Pedro 
Project.    It  was  indicated  that  the  releases  which  have  been  requested  of  the 
Irrigation  Districts  are  intended  for  preservation  of  fish  habitat  on  the  Pdver, 
and  not  for  enhancement,    i'ir.  ¥arne  directed  the  Department  of  Fish  and  Game  to  set 
a  meeting  date  as  early  as  possible  in  January  to  advise  the  City  and  Districts  x^7hat 
information  should  be  provided  to  the  Department  to  e:qpedite  their  study  of  the  River* 

A  meeting  X'jas  called  by  the  State  Highway  Commission  on  December  13,  concerning 
relocation  of  State  Highway  120,  X\Fhich  will  be  necessitated  by  construction  of  the 
Nevj  Don  Pedro  Reservoir.    No  decision  was  reached,  but  the  Tuolumne  County  Board 
of  Supervisors  favors  relocation  on  the  north  side  of  the  Tuolumne  River  through 
Jacksonville.    Another  meeting  was  held  with  the  Irrigation  Districts  and  Tuolumne 
County  Board  of  Supervisors  on  December  20.    The  Tuolumne  County  Board  was  interested 
in  finding  out  what  the  Districts  propose  to  do  with  regard  to  recreational  facili- 
ties at  New  Don  Pedro  Reservoir  and  made  a  preliminary  request  that  additional  land 
be  purchased  by  Districts  for  recreational  use  and  to  provide  additional  access 
roads  to  these  areas.    The  Districts  indicated  that  a  recreational  study  will  be 
made.    The  Tuolumne  County  Board  of  Supervisors  are  also  interested  in  knowing  x^rhat 
the  Districts  will  do  about  county  roads  which  will  be  flooded  out  by  the  new 
reservoir.    The  Districts'  response  was  that  no  coimnitraent  can  be  made  until  the 
relocated  route  of  State  Highway  120  has  been  established. 

gmDN_POWER  PROJECT 

Access  Ropd  tn  TJn.qti-'F^ani  Adit,  Canyon  Power  TTinnel 

The  access  road,  including  the  bridge  across  the  Tuolumne  River,  has  been  completed 
and  is  now  available  for  the  use  of  the  tunnel  contractor. 


Canyon  Penstock  Excavation 

Work  is  proceeding  on  this  contract.    The  contractor  has  done  considerable  drilling 
and  shooting  and  is  nox\r  engaged  in  removing  the  loosened  material  and  hauling  it  to 
the  designated  spoil  areas. 
Canyon  Power  Tunn.el 

Hetch  Hetchy  Contract  No,  3^9  for  construction  of  the  Canyon  Power  Tunnel  has  been 
awarded  to  Clancy  M.  O'Dell  Construction  Company  and  has  been  certified  by  the 
Controller. 

Canyon  Turbines 

Proposals  submitted  for  the  turbines  for  Canyon  Powerhouse  are  still  under  review 
by  the  Purchaser  of  Supplies.    The  technical  specifications  submitted  with  the 
bidder "s  proposals  have  been  reviewed  by  this  Bureau,  and  the  Purchaser  has  been 
informed  that  the  proposals  all  conform  to  our  technical  requirements. 

South  Terminal  Ruilding 

Work  is  continuing  on  framing  and  installing  reinforcing  steel  in  crax^^l  space  and 
lower  level  beams,  pouring  footings  and  tie  beams  for  head  of  Pier  F,  forming  walls, 
and  constructing  fill  for  subgrade.    Approval  of  shop  drawings  and  details  for 
equipment  is  progressing.    Revisions  due  to  tenant  requirements  have  been  started. 

Alterations  and  Ca,te  Room  Additions  tn  P-igT'_  F: 
Work  is  practically  complete  except  for  painting. 

Water  Main  Extension 

Fabrication  of  pipe  for  extension  of  the  24''-inch  water  main  continues.    All  principal 
utilities  along  the  water  line  have  been  exposed.    Some  pipe  and  special  fittings  have 
been  received  and  excavation  and  installation  has  started. 


Fill  for  Extension  of  Run>Tay  ?-8L 

Contractor's  hauling  was  slowed  due  to  inclement  weather.    Weather  permitting, 
the  Contractor  should  complete  all  work  this  week. 

Elevated  Roadway  --^ 

Planning  conferences  have  been  held  X'jith  Airport  ifenagement  on  the  layout  and 
operational  aspects  of  the  elevated  roadways  and  ground  roads  for  the  South  Terminal 
Building.    Preparation  of  plans  and  specifications  for  the  elevated  roadways  is 
proceeding. 

Additions  and  Alterations  to  Pier  C 
Conferences  have  been  held  with  Leo  Daly  Company  relative  to  planning  for  the  en- 
larging and  improving  of  Pier  C.    Leo  Daly  Cornpany  is  preparing  schematic  drawings 
and  preliminary  layouts. 

Sale  of  Surnlns  Airport  Land 

The  State  of  California  has  acquired  portions  of  Airport  Parcel  Nos.  31(c)  and  38, 
consisting  of  3«815  acres,  via  a  condemnation  action,  for  the  improvement  of 
i'iillbrae  Avenue  Interchange  of  the  Bayshore  Freeway.    The  City  and  County  of  San 
Francisco  has  received  ■$91>500  for  the  parcels  which  were  acquired  in  19*^6  at  a 
cost  of  ^3j783. 

MUNICIPAL  RMLWAY  EMG3j^^gjG_  A^^CMSTRIXTIQI 
Feeder  Relocation.  La,guna  Hond.a,  Boulevard 

The  contractor  has  removed  overhead  feeder  lines  and  is  constructing  the  underground 
duct  line. 

Relocation  of  Tra,r^k  and  Overhead.  Southern  Freeway 

Studies  and  plans  are  being  made  for  the  relocation  of  Municipal  Railway  facilities 
due  to  the  construction  of  the  Southern  FreeX'jay  in  the  vicinity  of  Ocean  Avenue. 

0.  L.  MOORE 
General  Manager 
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IgmTJES  ENGBEERING  BIEEAU 
STAT  US  OF  CONSTR  UCTION  COmA  CT  S 
January  9<>  1962 


Contract  Contract       Auth, payments       %  %  Tims 

No.                       Title  Amount             to  Date       Complete  Elapsed 

HETCH  I-IETCHY 

HH-323    Access  Road  to  Upstream  Adit    ^     199^698.00  1     i;!;, 383. 10       100  86 
Canyon  Power  Tunnel 

m-3h^    Canyon  Penstock  Excavation  213 5 875. 00        30,1190.02         25  h3> 

m-'3hl    Furnish  and  Install  Guard  Valve  i4,800.00          i;, 920. 00       100  113 
Cherry  Power  Tunnel 

HH-3ij-9    Canyon  Power  Tunnel                   11, 169,895.00  -  « 

HH-352    Alterations  to  Cherry  6,888.00          6,888.00       100  82 
Powerhouse 

HH-3li6    Moccasin  Automotive  Shop  38,99i;.00               -  5  13 

AIRPORT 

A-2i43    Pavement  and  Drainage  for  109,663.50         89,7514.39       100  100 
Road  R-2 

A-251    2l4-Inch  Water  Main  Extension  107,107.00              -  28  31; 

■.A'-260    Construction  of  South  Terminal    8,1|.87,355.68       591,139.90  18  23 

Building  and  Piers  F  &  G 

A-281i    Fill  for  Extension  of  Runway  1,796,125.00    l,56l,22lt.li4        98  Tlh 

28L 

A-301   Alterations  and  Gate  Room  61j.,595. 00         38,631;. 81        80  122 
Additions  -  pier  E 

MjmCIPAL  RAILWAY 

MR-I;73    Relocation  of  Feeders  on  9,l;l6,00               ^  25  ij.0 

Laguna  Honda  Boulevard 


SAN  FRANCISCO  iUTER  DEP/^RTMENT 


Contract 
No. 

880 


979 
980 

986 
1008 


1020 


1021 


1022 


1025 


1030 


1039 


STATUS  OP  CONSTRUCTION  CONTRACTS 
January  5,  1962 


Title 


Auth. 

Contract  Payments 
/Amount      To  Date  Complete 


Construction  Cottages 
at  Calaveras  Res. 

and  Alameda  East        63,132.98  42,365.51 


Replace  Convenience 
Station, Sunol 
Picnic  Grounds 

Laying  12"  CIM  in 
Woolsey  St, Paul 
Ave  and  Others 

Replace  Chlorine 
Station  at  Sunol 


^7, 360. 00  None 
23,651.50  None 


Laying  6  &  8"  CIM 
in  Southern  Freeway 
(i//aiting  for  street 
grading)  3^,172.00  None 


Relocation  20  Steel 
Main  0 'Shaughnessy 
Blvd.  and  Portola 
Drive 

Completing  Rehab, 
of  Dumbarton  P.L, 
Bridge  &  Pipes 

Laying  6"  CIM  in 
Ankeny  St. Harold 
Ave.&  Others 
(Delayed  for  street 
grading) 

Laying  6"  CIM  in 
Goettingen,Sllliman 
and  Others 


10,925.00  None 


Reconditioning  Ports. 
BDPL  #2  in  Alameda 
&  San  Mateo  Cos. 


Cement  Mortar  Line 
23i"  Pipe, Stanford 
Hgts  Res,, to 
Clarendon  Avenue 


94 


15,173.00    1,820.25  64 


55 
25 


0 


32,431.50    22,556.25  99 


85,769.50    49,126.03  102 


fo  Time 
Elapsed 


120 


100 

(1-4-62) 


47,473.00     3,212.75  65 


329,336.00  101,411.14  64 


45 

65 
45 


195 


70 


79 


280 


70 


61 


37,590.50    10,395,00  100 

(1-5-62) 


120 
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Contract 
No. 


10^1 


10^2 


Title 


Auth , 

Contract  Payments    fo  %  Time 

Amount      To  Date      Complete  Elapsed 


Laying  6"  CIM  in 
Bradford  St,  &  Peralta 
Ave.   (Halting  for 
street  grading) 

Constr .Metal  Bin  Type 
Retaining  V/all  to 
Support  BDPL  #2 


Replace  Portion  BDPL  #2 
Trestle  Bents , Newark 
to  Dumbarton 


5,175.10  None 


0 


6,150.90    6,008.99  100 

(Final)  (12-15) 


62,398,00  None 


Laying  6"  CIM  in  Pasadena 
St.  North  of  Geneva  Ave.  4,964.00 
(i'^aiting  for  street 
grading) 


None 


27 
0 


190 


24 
90 


I-I52  Cleaning  &  Cement  Mortar 
Lining  I6"  Steel  Main  in 
Portola  Dr., Del  Sur  Ave. 
and  Agua  v/ay  Bet.  Dorchester 

i/Vay  &  Stanford  Hgts  Res . 23,442 .00      None  0  20 
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MINUSES 


PUBLIC  UTILITIES  COMMISSION 


l,345rd  REGUIAR  MEETING  OF  THE  PUBLIC  UTILITIES  - 
GOMISSION,  IN  ROOM  2S2  -  CITY  BIA.LL,  JANUARY  X6, 
1962,  C0M4ENCING  AT  2; 00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoDoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Present;         Cammissi oners  Stuart  N.  Greenberg,  Thomas  P.  White, 
Don  Pazackerley ,  George  P.  Hansen,  Thos .  F.  Stack 

Absent i  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Comiiiissioner  Pazackerley. 

On  motion  of  Commissioner  Eazackerley,  seconded  by  Commissioner 
Hansen,  the  minutes  of  the  1,342nd  regular  meeting  of  the  Commission, 
held  January  9>  1962,  were  approved. 

Vote:         Ayes-Commissioners  Greenberg,  White,  Fazackerley,  Hansen, 

Stack 

Absent-None  > 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner  White 
ComTiiissioner  Stuart  M.  "Greenberg  was  elected  President  of  the 
Commission  for  the  ensuing  year. 

On  motion  of  Gofmnlssioner  Hansen,  seconded  by  Commiscioner  Stack, 
Comiiissioner  Thomas  P.  Whitn  v/as  elected  Vice  President  of  the 
o-tumnission  for  the  enduing  year. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Hansen, 
the  following  resolutions  were  adopted s 

Vote;         Ayes-Commissioners  Greenberg,  White,  Fazackerley,  Hansen, 

Stack 
Absent -None 

— BESQLUTION  NO.  21.781— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
Claims  against  the  Municipal  Railwayi 


Claimant 

Non-litigated  Settlements 

CC  Mary  C.  Galvin 
MC  Beverly  Anderson 
TC  Marie  G.  Gallagher 


Date  of  Accident  Settlemerxt 

July  14,  1961  $  1,175.39 

January  23,  1961  2,250.00 

September  9,  1961  900.00 
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Claimant 

Mg^ated,  Settlements  Date^,  ,pf ^Accident  Settlement 

TO  Margaret  Hawley  May  12,  1959  $  1,100.00 

MC  Prank  J.  Lesser  February  28,  1959  6,500.00 

TO  Jessie  J.  Matthews  March  12,  1959  600.00 

MC  Marilyn  Sibell  January  7,  1959  1,000.00 

CO  Paula  Westacott  June  9,  1959  6,000.00 

Appropriation  No.  1.735.804.000  $19,525.39 


^-EESOLUTION  NO.  21,782-- 

RESOLVED,  That  this  Commission  does  hereby  approve  the  assign- 
ment by  Thomas  M.  0* Connor,  City  Attorney,  of  William  P.  Bourne  to 
the  position  of  K-16,  Public  Utilities  Counsel,  subject  to  the 
budgetary  and  fiscal  provisions  of  the  Charter. 


— ^SOLUTION  NO,  21,783— 

RESOLVED,  That  this  Commission  hereby  requests  the  Director  of 
Property  to  prepare  the  necessary  legislation  for  subinission  to  the 
Board  of  Supervisors  authorizing  the  conveyance  to  the  City  of 
Millbrae  of  an  easement  consisting  of  0.465  of  an  acre  toT  the  exten- 
sion of  Magnolia  Avenue  through  the  fdrncr  Millbrae  Reservoir  Lot^  sai(" 
easement  to  be  conveyed  without  cost  in  lieu  of  streei:  improvements.. 


—RESOLUTION  NO.  21.784— 

RESOLVED,  That  this  Conmiission  hereby  authorises  the  following 
substitutions  of  subcontractors  from  those  listed  in  the  specifica- 
tions ftv  the    Const  ruction  o^  Skyview  Way  and  Aqua  Vista  Way  Pump 
Station,"  Water  Department  Contract  }lo»  966,  H.  E.  Rahlmann  Company, 
General  Contractor! 


J.  Elmer  Riddle  Go.  for  Scott  Co.  and 

Sheedy  Transportation  Co.  for  G-,W.  Thomas  Drayage 

and  Rigging  Co.,  Inc.,  for  the  reasons  as  followss 

The  Scott  Company  has  requested  withdrawal  in  favor  of  J.  Elmer 
Riddle  Co.  who  is  satisfactory  to  the  City,  and  G.  W.  Thomas  Drayage 
and  Rigging  Co.  Inc.,  is  retiring  from  business  before  the  work  will 
be  ready. 

There  will  be  no  additional  cost  to  the  City  by  these  sub- 
stitutions. 

AND  BE  IT  PURTIiER  RESOLVED,  That  the  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department  is  hereby  authorized 
to  execute  any  and  all  documents  required  to  effect  said  substitution 
of  subcontractors. 


— RliOLUTION  NO.  21,785  — 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16,527,  adopted  July  16,  1956,  payment  of 
claims  in  amount  $18,709.47,  made  by  Municipal  Railway,  month  of 
December,  1961,  per  Revolving  Fund  Vouchers  No.  2225  to  2232, 
inclusive . 
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--RESOLUTION  NO,.,  21.78.6— 

RESOLVED,  That  this  Conmiission  approves  plans  and  specifications 
and  hereby  authorizes  Bid  Calls 

WD  Contract  No.  1018-Construction  of  Electric  Pov/or  Line  to  Davis 
Tunnel  and  Pilarcitos  Cottages  (In  San  Mateo  County) 


—RESOLUTION  NO.  21«787— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows s 

TO 2  CITY  OF  BURLINGAME 

Permit  to  occupy  the  50  foot  width  of  the  former  Municipal  Railway 
right  of  way  extending  from  the  southeasterly  line  of  Broadway  to  the 
northwesterly  line  of  Oak  G-rove  Avenue  for  the  pui'pose  of  widening 
the  adjoining  California  Drive  20  feet;  remaining  30  feet  to  be  used 
for  landscaping  and  off-street  parking.     Subject  to  the  payment  of 
all  taxes  and  assessments  by  Permittee* 

Cancelling  revocable  permits  issued  by  Resolution  No.  15>976,  adopted 
December  12,  1955;  Resolution  No.  10,762,  adopted  June  5,  1950; 
Resolution  No.  11,746,  adopted  July  9,  1951  and  Resolution  No,  20,779, 
adopted  December  6,  I960,  as  said  permits  pertain  to  that  portion  of 
the  right  of  way  referred  to  above. 


—RESOLUTION  NOj>_.. 21 1^783— 

RESOLVED,  That  this  Commission  hereby  aLithorises  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occuioancy  of 
property  as  follows: 

TO  J  Taylor  Topper,  Inc., 

Millbrae,  California 

Permit  to  occupy  for  employee  parking  Lot  27  of  Capuchino  Golf 

Corporation,  Subdivision  No.  1,  San  Mateo  County;  said  Lot  being 

portion  of  Crystal  Springs  iripeline  No.  3  right  of  way.  Subject  to 
a  consideration  of  1500  per  year. 


—RESOLUTION  NO.  2^.^789—- 

RESOLVED,  That  this  Comjaiission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows s 

TOs  Kenneth  W.  Thomas 

San  Carlos,  California 

Permit  to  occupy  a  portion  of  the  Ravenswood-Belmont  100  foot  strip 
of  land  for  the  purpose  of  an  auto  wrecking  and  salvage  yard;  said 
portion  being  easterly  of  the  intersection  of  said  strix)  with  Bay- 
shore  Freeway  Rt-IV-SI'I-es  Rdw.  C.     Subject  to  conBideration  of  $50 
per  month  plus  the  payment  by  Permittee  of  all  taxes  and  assessments. 
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--RESOLUTION  EQ.  21,79Q-- 

RESOLVED,  That  this  Oommisaion  hereby  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:  Willamette  Tug  and  Barge  Co. 

Effectives  January  17,  1962  -  April  15,  1962,  inclusive 

Consideration:  One  hundred  dollars 

Spaces  Storage  of  dredge,  scow  and  floating  pipe  in 

Seaplane  Harhor  and  pipe  on  turf  area,  all  as 
shown  on  Exhibit  A  of  said  pcrrrit. 


—RESOLUTION  HO.  21,791-- 

RESOLVED,  That  this  Gomraission  hereby  authorizes  H.  C.  Medbery, 
who  is  National  Director,  California  Section,  Amorican  Water  Works 
Association,  to  attend  the  Board  of  Directors  Meeting  in  New  York, 
New  York,  January  21  to  23?  1962,  Inclusive,  and  to  spend  one 
additional  day,  January  24  ,  1962,  in  N'ew  York  City  inspecting 
facilities  of  the  Ngw  York  City  Water  Department;  and  hereby 
approves  estimated  expenditure  in  amount  of  ^50.00. 


—RESOLUTION  NO.  2L  792— 

RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
Manager  of  Utilities,  General  Manager  of  the  Municipal  Railway,  and 
the  City  Attorney,  approves  the  write-off  of  uncollectible  accounts 
receivable  which  are  mors  than  90  days  past  due  and  the  adjustment 
of  accounts  receivable,  pDr  Municipal  Railv/ay  list  of  January  8> 
1962,  amount  $110,62 5  and  be  it  further 

RESOLVED,  That  this  Coisiirdssion  hereby  approves  collections, 
month  of  December,  1961,  for  damages  which  the  respective  Departments 
have  against  miscellaneoiis  debtors: 

Municipal  Railway  $  2,271.62 

Water  Department,  488.19 
"    plus  two  payments  on  account  I4O.OO; 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  compromise 
settlements,  month cf  December,  1961,  as  follows: 

Municipal  Railway; 
Debtor: ' 

Scavengers  Protective  Association 
Ealstaff  -Brewing  Corporation 
Vernon  C^apin 
Holiday  Chevrolet 
Rose  Catalano 
McNear  Brick  Company 


AmoiJint 
Billed 

31.64 
56.15 
254.80 
138.29 
338.05 

$962.65 


Compromise 
Settlement 

$  105.92 

23.24 
45.65 
204.40 
104.69 

262.45 


S746.35 
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WIIERSAS,  City,  acting  by  rind  through  its  Purchaser  of  Supplies, 
as  Lessee,  and  Mack  Trucks,  successor  by  merger  to  Mack  Motor  Truck 
Corporation,  as  Lessor,  made  and  entered  into  a  written  lease  dated 
May  16,  1955,  for  the  leasing  of  440  new  dies  el  coaches  for  use  "by 
City's  municipal  public  transportation  system;  and 

WHERKA.S,  said  lease  has  been  modified  subsequently  by  agToe- 
ment  dated  July  11,  1955,  August  1,  1957,  June  23,  1959,  October  19, 
1959,  and  November  15,  I960,  for  implementing  the  terms  of  said 
lease  I  and 

WHERMS,  said  lease  as  amended  and  modified  provides  in 
Section  7  thereof  that  City  may  retain  a  fleet  or  part  thereof  for 
extended  service  upon  City  giving  prior  written  notice  to  Mack 
Trucks,  Inc.,  of  its  intention  so  to  do;  and 

WHEREA.S,  the  General  Manager  of  said  municipal  public  transpor- 
tation system,  following  studies  of  the  condition  and  operation  of 
said  fleets  of  diesel  coaches,  has  recommended  to  this  Commission 
that  the  Initial  Fleet  of  one  hundred  (100)  coaches,  the  First 
Successive  Fleet  of  seventy  (70)  coaches  each  should  be  retained 
by  City  for  the  second  year  of  extended  service,  and  that  the  Second 
Successive  Fleet  of  seventy  (70)  coaches-  should  be  retained  for  the 
first  year  of  extended  service;  and 

WHEREAS,  this  Commission  finds  and  determines  that  it  is  to  the 
advantage  and  best  interests  of  City  that  said  fleets  of  coaches  be 
retained  for  an  extended  service  period;  novr,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  retention  of 
said  Initial  Fleet  of  one  hujidred  (100)  coaches y  the  First 
Successive  Fleet  of  seventy  (70)  coaches  and  the  Second  Successive 
Fleet  of  seventy  (70)  coaches  and  hereby  requests  the  Purchaser  of 
Supplies  of  the  City  and  County  of  San  Francisco  to  give  notice  to 
said  Lessor  of  this  action  and  to  take  any  necessary  and  appropriate 
steps  under  said  lease  as  amended,  to  order  retention  of  said  fleets 
for  extended  service, 

—RESQLUTlQiM  NO.  21,794— 

RESOLVED,  that  this  Commission  approves  the  terms  and  condi- 
tions and  authorizes  the  issuance  of  the  following  Airport  Space  or 
Use  Permits 

Permittees         Butler  Aviation-San  Francisco,  Inc. 
Effective:         January  17,  1962 

Consideration?    $221.37  per  month  plus  janitorial  service  as  set 

forth  in  the  Permit. 

Space  2 

Location  Sq.  Ft.         Yr.  Rate         Yr.  Amt. 

Executive  Aircraft  Terminal 
Room  104 


« 
n 
II 
rt 
It 


104A 
10  4B 
i04C 
142 
130 


1106  $2*40  $2,654.40 


-12,903- 


Spaoe!  (continued)  Sq.»  Yr.  gate         Yr .  Amt . 

Eoom  142A*  96 

Room  144  351  S  1.00 


II 


100  ( Portion )-»^**  220 


Building  rear  of  Hangar  Foiir 
Portion  *  300) 

Adjacent  Pavement)*  12)  1>00 

$2,656.40 

^Designated  as  a  common  use  area.    Permittee  to  maintain  at  no 
expense  to  City,  Oommiasion  retaining  right  to  terminate  such  use 
at  any  time . 

*^Designated  as  a  public  waiting  room  to  be  used  by  owners  and 
operators  of  aircraft  in  addition  to  use  by  others,  Commission 
retaining  right  to  terminate  designation  at  any  time. 

***This  area,  including  ticket  counter,  to  be  operated  by 
Permittee  on  a  non-discriminatory  first  coL.e-first  served  basis 
for  passenger  and  baggage  processing  by  Periiiittee  or  others. 
Permittee  is  authorized  to  charge  others  for  counter  use  at  the 
rate  of  Pive  Dollars  per  hour  or  fraction  thereof  for  each  five 
lineal  feet  of  counter  utilised,  said  charge  rot  to  be  changed 
without  the  prior  written  approval  of  the  Airport  General  Manager. 
Permittee  shall  operate  and  make  available  said  counter  without 
imposing  any  obligation  upon  or  coercing  anyone  to  utilise  any 
other  services  or  lacilities  of  Permittee. 

Bii  IT  PUHTHER  RJiiSOjjYED,  that  this  Commission  hereby  terminates,  as 
3f  the  effective  date  set  forth  above,  that  certain  Airport  Space 
or  Use  Permit  previously  issued  Bay  Aviation  Services  Company  under 
authority  of  Eesolution  No»  21,301,  adopted  June  27,  1961. 


******  ^-X-Jf 


Before  discussion  of  the  matters  on  the  formal  calendar,  Coro.missioner 
Greenberg,  noting  the  presence  of  several  parties  vfho  were  interested 
in  the  award  of  the  contract  for  the  purchase  of  turbines  for  the 
Hetch  Hetchy  Project,  announced  that  the  acceptsnce  of  the  proposal 
on  the  turbines  was  in  the  hands  of  the  Purchaser  of  Supplies  and 
that  legally  the  Public  Utilities  Commission  had  no  jurisdiction. 

Thomas  Retell,  Secretary-Treasurer  of  the  Bay  Cities  Metal  Trade 
Council,  appeared  and  stated  that  the  members  of  his  union  and  its 
affiliates  were  interested  in  providing  jobs  for  local  craftsmen 
and  urged  the  adoption  of  a  Buy  American  policy. 

Dennis  Carey,  Executive  Manager  of  the  Plumbing,  Heating  and  Cooling 
Contractors  Association,  appeared  and  stated  that  the  members  of  his 
association  were  also  in  favor  of  a  Buy  American  policy. 

Harry  A.  Doell  of  Allis-Oiialmers  Manufacturing  Company  submitted  a 
letter  addressed  to  the  Commission  protesting  any  further  considera- 
tion of  Baldwin-Lima-Hamilton  Corporation's  proposal  on  the  hydraulic 
turbines  and  appurtenances  for  the  Hetch  Hetchy'  Canyon  irroject. 

22^^?®^°^^^  Greenberg  once  again  advised  all  interested  parties 
that  the  Public  Utilities  Commission  had  no  jurisdiction  in  this 
matter,  and    suggested  that  they  contact  the  Purchaser  of  Supplies 
and  our  City  Attorney. 
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Manager  of  Utilities  Calendar  Items; 


Mr.  Kirkwood  introduced  the  matter  of  transit  service  to  the  Hall 
of  Justice,  and  V.  W.  Anderson,  General  Manager  of  the  Municipal 
Railway,  presented  a  report  dated  January  12,  1962,  relative  to 
service  in  the  vicinity  of  the  Hall  of  Justice,  which  involved  the 
rerouting  of  the  Ko,  25  and  Nq.  80  buses.    Captain  Zaragosa,  Director 
of  Traffic,  San  Francisco  Police  Department,  appeared  to  explain 
the  traffic  movements  involved  under  said  reroa tings. 

Thomas  Gray,  Manager,  Downtown  Association,  spoke  as  a  representa- 
tive of  the  Downtown  Association  in  opposition  to  any  change  in  the 
downtown  terminal  of  the  No.  25  line. 

Thomas  W.  McGrath,  President  of  Carmen's  Union  Local  1380,  stated 
that  he  was  opposed  to  all  of  the  suggested  changes. 

Mrs.  Alfred  V.  Ness,  674  Arkansas  Street,  member  of  the  Potrero  Hill 
Boosters  and  Merchants  Association,  appeared  and  protested  the 
suggested  change  for  location  of  the  downtown  terminal  of  the  No.  25 
bus  to  Sixth  and  Mission  Streets.     She  presented  photographs  of  the 
area  and  stated  that  it  was  hardly  an  acceptable  area  in  which  to 
request  citizens  to  wait  for  a  bus. 

Mrs.  Babette  Dref ke ,  701  Kansas  Street,  also  a  member  of  the  Potrero 
Hill  Boosters  and  Merchants  Association,  spoke  and  expressed  her 
appeal  for  direct  transportation  between  the  Hall  of  Justice  and  down- 
town area  and  Potrero  Hill. 

After  further  discussion  in  which  it  was  brought  out  that  Mr. 
Anderson's  traffic  studies  did  not  seem  to  justify  additional  service 
to  the  Hall  of  Justice  at  this  time,  Oommis fc^ioner  Pazackerley  moved 
that  the  matter  be  reconsidered  on  or  about  April  15 >  19  62,  and  that 
Mr.  Anderson  resubmit  an  up-dated  report  at  that  time .    The  motion 
was  seconded  by  Commissioner  Hansen  and  unanimously  carried. 

Mr.  Kirkwoo^  said  that  when  the  Commission  had  set  the  date  of 
January  30,  1962,  for  the  hearing  relative  to  revision  of  rates  and 
charges  for  general  aviation  outdoor  parking  at  the  San  Francisco 
International  Airport,  Airport  Manager  Belford  Brown  was  not  aware 
that  such  date  would  conflict  with  the  ^oard  of  Directors'  meeting 
of  the  Airport  Operators  Council  in  Tampa,  Florida.    He  then 
suggested  the  Commission  postpone  the  hearing  until  February  6,  1962, 
and  notify  everyone  it  is  the  intention  of  the  Commission  to  consider 
the  matter  fully  on  February  6;  however,  if    anyone  wished  to  make  a 
presentation  on  January  30,  the  Commission  would  be  glad  to  hear  him. 
It  was  so  moved  by  Commissioner  Fazacke.rley  and  seconded  by 
Commissioner  White,  and  unanimously  adopted. 

Mr.  Brown  stated  he  had  a  request  from  Hertz  Corporation  asking  for 
a  change  in  rates,  and  suggested  that  the  matter  be  heard  on 
February  6,  so  that  he  might  have  time  to  notify  other  U-drive 
operators.    It  was  moved  by  Commissioner  Fp.zackerley ,  seconded  by 
^Commissioner  Hansen,  that  the  matter  of  a  revision  of  U-drive  rates 
at  the  Airport  be  heard  on  February  6,  19  62. 

Mr.  Brown  then  imported  on  the  current  status  of  the  sound  barrier 
at  the  San  Francisco  International  Airport  and  staged  that  soil 
studies  indicated  the  necessity  for  changes  in  the  barrier.  New 
engineering  drawings  were  presented  to  the  Sound  Abatement  Committee, 
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and  the  Sound  Abatemont  Committee  has  requested  that  the  CoitBinlssion 
not  take  any  action  until  the  Airline  lilots  Association  and  Air- 
port Transport  Association,  who  have  been  given  copies  of  the 
drawings,  inform  airport  management  and  the  Sound  Abatement  Com- 
mittee as  to  their  position  in  this  matter. 

Mr.  Kirkwood  called  the  Commission's  attention  to  the  final  letter 
written  to  the  presiding  judge  of  the  Superior  Court  by  the  chairman 
of  the  out-going  Grand  Jury,  in  which  they  complimented  the 
Utilities  for  its  successful  passage  of  the  water  bond  issue. 

Mr.  Kirkwood  announced  that  the  airport  bond  issue  would  be  heard 
by  the  Finance  Committee  of  the  i^oard  of  Supervisors  on  Wednesday, 
January  17,  1962.    He  understood  that  this  was  not  to  be  the  meeting 
at  which  they  would  refer  the  bond  proposal  to  the  Controller  and 
the  Bond  Screening  Committee,  but  that  it  was  to  give  interested 
parties  an  opportunity  to  be  heard. 

** 

Mr.  Kirkwood  then  announced  that  the  Board  of  Supervisors  Public 
Utilities  Commit tec  would  meet  on  Tuesday,  January  23,  1962,  at 
3^00  p.m.,  relative  to  the  50  fare  for  senior  citizens. 


Roll  Call; 

Commissioner  Greonbcrg  presented  two  letters  to  Mr.  Anderson  con- 
cerning additional  Municipal  Railway  service  to  the  Cow  Palace  during 
coming  special  events. 


THEREUPON  THE  MEKTING  ADJOURMSD. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 

PUBLIC  UTILITIES  COMMISSION 


January  12,  1962 


MUNICIPAL  RAILWAY 


Transit  Service 
— Hall  of  Justice 


949  Presidio  Avenue 
Phone  Fillmore  6-5656 
Postal  Zone  1  5 


SUBJECT: 


Mr.  Robert  C.  Kirkwood 
Manager  of  Utilities  ■ 
28?  City  Hall 

San  Francisco  2,  California 

>' 

Dear  Mr,  Kirkwood: 

Occupancy  of  the  new  Hall  of  Justice  commenced 
in  September  1961.     It  was  anticipated  that  full 
occupancy  would  have  been  completed  in  November  1961 
when  it  was  estimated  that  1^,000  persons  per  day 
would  enter  and  leave  the  new  building.     That  sche- 
dule has  not  been  realized.     75/^  occupancy  is  pre- 
sently reported  (not  including  the  two  jails),  but 
it  is  anticipated  that  moving  into  the  new  quarters 
will  be  completed  within  30  days. 

On  July  31^  1961,  a  report  was  submitted  to 
you  giving  comparative  information  as  to  service 
to  the  "old"  Hall  of  Justice  and  to  the  new  Hall 
of  Justice.     It  also  outlined  certain  rerouting 
possibilities  deemed  to  be  an  improvement  not  only 
as  pertaining  to  the  new  Hall  of  Justice,  but  also 
to  the  general  north-south  routing  pattern  in  the 
downtown  district. 

A  public  hearing  was  conducted  by  the  Public 
Utilities  Commission  on  August  29  and  continued 
on  September  ^,  1961,  where  the  subject  was  fully 
reviewed.     It  was,  however,   concluded  by  a  major- 
ity vote  of  the  Commission  to  retain  the  then 
existing  routing  for  a  trial  period  to  determine  . 
its  adequacy  as  related  to  the  new  Hall  of  Justice. 

In  the  interim  period  there  has  been  very 
little  complaint  as  to  the  service  being  inade- 
quate although  a  few  letters  have  been  received 
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outlining  certain  suggestions.     Quite  a  number 
of  telephone  inquiries  are  received  as  to  how  to 
reach  the  new  Hall  of  Justice.     On  being  given 
the  requested  information,   patrons  apparently 
accept  it  quite  readily  as  there  is  a  general 
absence  of  adverse  comment. 


Specific  Accomplishments  I 

In  any  case  the  initial  period  of  occu- 
pancy has  not  been  characterized  by  a  "status 
quo"  program.     The  new  Hall  of  Justice  was  fea- 
tured in  the  November-December  issue  of  "MUNI 
MEMO  TO  YOU"         a  publication  issued  through 
"Take  One"  boxes  in  Muni  cars  and  coaches.  It 
furnished  helpful  information  on  how  to  reach 
the  new  facility,  listing  the  lines  serving 
the  area  and  the  hours  of  operation. 

Vicinity  bus  stops  were  discussed  at  the 
August  29-Sep tember  5  hearing.     Action  has  been 
taken  to  move  the  eastbound  stop  on  Bryant  from  a 
"near  side"  location  at  7th  to  a  "far  side"  loca- 
tion as  a  convenience  to  patrons. 

Currently  the  Interdepartmental  Staff  Com- 
mittee on  Transportation  and  Traffic  has  indicated 
concurrence  in  moving  the  eastbound  stop  on  Harrison 
from  the  far  side  of  ^th  to  the  near  side  to  bring 
it  in  closer  proximity  to  the  new  building.  This 
is  an  additional  improvement  and  will  be  effected 
shortly , 

During  the  August  29-September  5  hearing, 
comment  was  also  made  about  the  absence  of  owl 
service  when  Line  #25  coaches  cease  operating  to 
the  vicinity  of  the  new  Hall  of  Justice  after  1  a.m. 
Owl  service  has  since  been  inaugurated  at  hourly  in- 
tervals to  6th  &  Bryant        the  effective  date  being 
November  20,     Inquiry  of  regular  operators  who  have 
worked  the  run  indicates,  however,  that  they  have 
carried  no  passengers  to  6th  &  Bryant  on  any  of  the 
new  owl  trips.     It  is  a  service  provided  but  not 
utilized. 
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Passenger  Traffic  Checks; 

With  75^  occupancy  at  the  new  building  (other  than 
jail  population),  special  checks  have  been  currently  made 
(January  1962)  to  determine  the  usage  being  made  of  existing 
transit  service  at  vicinity  bus  stops.     The  results  are 
summarized  as  follows; 


Line 

Approx. 

Period 

Prom/To 

At 

Dir  « 

Trips 

Passengers 
Avg, 
Per 

"On"  Trip 

Passengers 
Avg. 
Per 

"Off  Trip 

7am-9am 

7&Hrsn, 

N 

2i4. 

0 

0 

(Incl. 8  H/J) 

I}.pm-6pm 

6&Hrsn. 

S 

21 

23 
( Incl • 

1 

6  H/J) 

17  1 

19 

nam- 6pm 

7&Bran. 

E 

66 

11^. 

p 

120  2 
(Incl. 30  H/J 

tt 

W 

72 

90 

1 

25  P 
(Incl. 3  H/J) 

27 

7am-6pm 

7&Bry. 

E 

52 

22 

p 

14.2  1 
(Incl. 2  H/J) 

tt 

7&Bran. 

¥ 

52 

30 

1 

15  P 
(Incl. 2  H/j) 

33 

6ara-6pm 

7&Hwd. 

E 

61 

9 

p 

I4.8  1 

ti 

7&Hrsn. 

W 

61 

31 

p 

8  P 

25 

6ara-llpm  7&Bry» 

E 

105 

89 

1 

73  1 

tt 

7&Hrsn. 

W 

109 

80 

1 

Jkl  E 

—  TOTAL  — 

623 

386 

i^-39 

(P  =  Fraction) 

(H/J  =  Hall  of  Justice) 
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The  overall  data  indicates  light  usage  of  transit. 
In  round  figures,  about  i|.00  passengers  per  day  board  and 
I|.00  alight  at  vicinity  stops  on  the  five  lines.  The 
average  is  less  than  one  "on"  and  one  "off"  per  trip. 
Included  are  not  only  those  going  to  and  from  the  Hall  of 
Justice  but  those  going  to  and  from  nearby  industrial 
plants. 

This  would  indicate  a  warrant  for  caution  --  that 
in  weighing  the  need  for  service  to  the  Hall  of  Justice, 
the  convenience  of  the  majority  who  are  not  going  to  the 
Hall  of  Justice  should  also  be  given  due  consideration. 

The  results  of  the  current  study  are  not  in  conflict 
with  the  recommendations  submitted  in  the  July  31st  report. 
The  through-routing  and  combining  of  lines  #25  and  #80  as 
outlined  is  believed  to  constitute  an  improvement  in 
service  not  only  as  it  pertains  to  the  Hall  of  Justice  but 
also  as  it  pertains  to  the  north-south  transit  pattern  in 
the  downtown  district. 

The  July  31st  recommendations  are,  therefore, 
resubmitted  at  this  time  —  including  the  route  changes 
suggested  for  line  #25  in  the  vicinity  of  Midway  Village 
and  the  #25  owl  route  changes  in  the  Wilde  Avenue  sector. 

There  would  be  question  as  to  the  warrant  for 
further  revision  at  this  time.    Additional  checks  will, 
however,  be  made  to  up-date  passenger  traffic  figures 
after  the  moving  of  the  various  departments  to  the  Hall 
of  Justice  Building  is  completed. 


Very  truly  yours. 


V.  ¥•  ANDERSON 
General  Manager 


Enc. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

PUBLIC  UTILITIES  COMMISSION 

July  31,  1961 


Transit  Service 

— New  Hall  of  Justice 

— #25-#80  Routing 


Dear  Mr.  Kirkwood 

Earlier  this  year  Mr.  Sherraan  P.  Duckel,  Chief  Administrative 
Officer,   submitted  a  request  through  you  for  an  investigation  by 
the  Municipal  Railway  as  to  the  adequacy  of  transit  service  for  the 
new  Hall  of  Justice  on  Bryant  Street  at  7th, 

His  staff  estimates  that  I4., 000  persons  will  enter  and  leave  the  new 
building  per  day  when  it  becomes  fully  occupied  in  November.  A 
large  parking  lot  is  provided  for  those  who  will  use  automobile 
transportation,  but  others  will  use  public  transportation. 

The  Municipal  Railway  Traffic  Department  has  made  the  requested 
study.     An  endeavor  has  been  made  to  consider  possibilities  which 
would  be  practical  and  in  keeping  vjith  established  policy  of  fur- 
nishing reasonably  adeqiate  service  consistent  with  reasonable 
economy  of  operation. 

While  the  "old"  Hall  of  Justice  is  not  nearly  as  large  a  facility, 
it  is  nevertheless  deemed  advisable  to  present  certain  related  in- 
formation for  comparative  purposes. 

At  the  present  time  there  is  no  transit  stop  at  Kearny  8c  Washington, 
the  location  of  the  old  Hall  of  Justice  building,  although  one  line, 
#15,  passes  that  intersection  in  one  direction--northbound.  "Skip- 
Stops"  and  one-way  streets  contribute  to  an  explanation  of  that 
situation. 


MUNICIPAL  RAILWAY 

949  Presidio  Avenue 
Phone  FIllmore  6-5656  SUBJECT: 
PosTAU  Zone  1  S 

Mr,  Robert  C.  Kirkwood 
Manager  of  Utilities 
287  City  Hall 

San  Francisco  2,  California 


Transit  service  within  700  feet  of  the  old  Hall  of  Justice  is  summa- 
rized as  folloTAjs: 

Approximate  Distance 
Line      Direction        Closest  Stop  from  Kearny  &  Washln^n 


#l5  Northbound 
Southbound 

#14-1  Northbound 
Southbound 

#55  Eastbound 
V/estbound 


Kearny  at  Clay 
Columbus  at  Washington 

Columbus  at  Montgomery 
Columbus  at  Washington 

Clay  at  Kearny 
Sacramento  at  Kearny 


275 » 
[|.10' 

500 » 
Uio» 

325' 
600» 
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Manager  of  Utilities 
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(In  addition,  Line  #30  operates  on  Stockton  Street,  and 
Line  #\\.2  operates  on  Sansome  Street  and  on  Battery  Street, 
the  closest  stop  being  95 0'   to  1275'   from  Kearny  &  Washington, 
The  latter  operates  weekdays  only  until  about  6  p.m. ) 

While  detailed  data  is  not  available  as  to  the  number  of  patrons  per 

day  using  transit  service  to  the  old  Hall  of  Justice,  observation 

indicates  that  usage  is  light,  rnd  has  constituted  no  problem  as  to 

headways,  volume,  or  location  of  lines.  , 

There  is  no  line  at  present  from  the  major  Market  or  Mission  Street 
transit  arteries  which  operates  directly  to  the  old  Hall  of  Justice. 
Neither  is  there  any  direct  service  from  the  City  Hall  to  the  old 
Hall  of  Justice.     In  other  words,  transferring  is  necessary  in  most 
instances , 


Transit  service  within  700  feet  of  the  new  Hall  of  Justice  is  summa- 
rized as  follows: 

Approximate  Distance 
Line      Direction        Closest  Stop  from  7th  k  Bryant 


#25  Eastbound 
Westbound 

#19  Eastbound 
VJestbound 

#27  Eastbound 
Westbound 

#33  Westbound 

#ll|X  Inbound 


Bryant  at  7th 
Harrison  at  7'th 

Brannan  at  7th 
Bpannan  at  7th 

Bryant  at  7th 
Brannan  at  7th 

Harrison  at  7th 

Harrison  at  7th 


700' 

700' 
700' 


700' 
700' 
625' 


(The  outbound  p.m.  peak  #li^  Express  stop  is  at  6th  &  Harrison — 
about  II4.5O'  from  7th  &  Harrison.     The  walking  distance  may  be 
reduced  somewhat  by  using  available  short  cuts.) 

Particularly  on  V/eekdays  from  7  a.m.  to  6  p.m.,   the  present  service 
could  be  considered  reasonably  adequate  to  serve  the  new  Hall  of 
Justice.     It  is  believed  that  there  are  comparatively  few  passenger 
trips  which  originate  or  terminate  at  the  new  building,  nights, 
Saturdays  and  Sundays, 

On  Weekdays,  Line  #19  provides  direct  daytime  service  without  trans- 
fer from  the  vicinity  of  the  City  Hall  to  the  vicinity  of  the  new 
Hall  of  Justice,  as  well  as  from  the  S, P. Depot.     It  also  provides  a 
"one  transfer"  service  through  connections  with  most  of  the  "North 
of  Market"  Lines  as  well  as  the  Market  and  Mission  Lines, 


On  Weekdays,  Line  #27  provides  direct  daytime  service  without  trans- 
fer from  the  fringe  of  the  financial  district   (2nd  &  Market  and  1st 
k  Market)  to  the  vicinity  of  the  new  Hall  of  Justice  as  well  as  from 
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East  Bay  Terminal,  and  from  the  29th-Mission-- Army-Bryant  sector. 

During  Weekday  peak  periods,  the  Lino  #1[l  Express  passes  close  to 
the  Hall  of  Justice  and  provides  direct  service  covering  a  consider- 
able part  of  the  Mission  Line  in  the  direction  of  major  travel. 

However,   the  "basic"  service  to  the  new  facility  is  furnished  by 
Line  #25  which  operates  from  the  "Old  Mint"  terminal  on  ^th,  north 
of  Mission,  seven  days  a  vjeek,  and  includes  night  service  until 
about  1  a.m.     (During  the  Owl  period,  #25  coaches  operate  via  a  part 
of  Lines  #[j.7  and  #30  and  do  not  pass  the  vicinity  of  7th  &  Bryant.) 

Line  #25  operates  principally  via  5th  (or  6th),  Bryant  (or  Harrison), 
Bayshore,  San  Bruno,  Bay  shore  and  Geneva  to  the  Gov;  Palace,  covering 
a  good  portion  of  the  southeast  part  of  the  city,  and  making  direct 
connections  with  .most  of  the  "South  of  Market"  lines,     A  short  "walk 
across"  transfer  privilege  is  also  available  from  the  Market  lines 
at  the  5th  Street  terminal. 

As  Lines  #19,  #27,   and  #33  (as  well  as  Line  tfll\X)  do  not  operate  to 
the  industrial  district  in  the  vicinity  of  7th  &  Bryant,  nights, 
Saturdays  and  Sundays,   it  involves  an  additional  transfer  to  reach 
the  Hall  of  Justice  from  certain  parts  of  the  city  for  those  who  do 
travel  during  those  periods  and  use  the  basic  #25  service. 

Possible  Improvement 

Due  to  certain  complications  involving  one-viay  streets  and  other 
factors,  the  present  spacing  of  "north-south"  lines  crossing  Plarket 
Street  in  the  dovrntox^n  area  is  not  ideal. 


Southbound 
Line  #19 

crosses  Market  at  8th 


The  next  line 
is  #30 

crossing  Market  at  b^th 


Interim  Distance --Ij-  Blocks 


Northbound 
Line  ■,h9 

crosses  Market  at  9th 


The  next  lines  are 

#i5-#30-#l4^ 

crossing  Market  at  3rd 


Interim  Distance--6  Blocks 


A  north-south  service  across  Market  at  6th  would  be  a  very  useful 
facility  not  only  as  related  to  the  new  Hall  of  Justice,  but  also  in 
a  more  general  \<ia.j ,     It  would  reduce  the  "interim  distance"  in  each 
of  the  two  directions  by  50/o  and  provide  "direct  connections"  for 
more  patrons. 
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Line  #25  downtown 


routing  at  present  is : 


North  on  6th 
Turn  east  on  Mission 
Turn  north  on  Mint 
Turn  east  on  Jessie 

Turn  south  on  ^Va  (Terminal  at  Mission) 
Turn  west  on  Harrison 


Lino  #80  downtown 


routing  at  present  is: 


South  on  Jones  .  ,  , 

Turn  east  on  O'Parrell 

Turn  south  on  Mason  (Terminal  at  Market) 

Turn  west  on  Turk 

Turn  north  on  Leavenworth 


Through  routing  and  combining  Lines  #25  and  #80,  as  indicated  on  the 
attached  drawing,  would  improve  service  to  the  new  Hall  of  Justice; 
provide  a  desirable  north-south  through  service  across  Market  at  6th| 
and,  provide  certain  direct  transfer  connections  which  are  not  now 
available.     It  would  also  reduce  turning  movements  in  the  downtown 
area  which,   at  least  to  some  degree,  contribute  to  congestion  and 
involve  some  hazard. 

The  revised  routing  by  comparison  would  he: 


The  change  under  consideration  has  been  reviewed  with  the  Inter- 
departmental Staff  Committee  on  Traffic  and  Transportation.  The 
members,  who  include  representatives  of  the  Police,   Public  V/orks  and 
City  Planning  Departments,  as  viell  as  the  Municipal  Railway,  have  in- 
dicated tliat  they  believe  the  revision  would  effect  an  improvement 
as  pertaining  to  traffic. 

Certain  changes  in  transit  routing  may  not  be  expected  to  meet  Xrjith 
universal  concurrence  on  the  part  of  patrons.     There  is  a  tendency 
for  individuals  to  react  to  situations  as  it  affects  them  personally. 
For  example,  there  are  no  doubt  some  who  would  prefer  delivery  by 
Line  #80  to  its  present  terminal  at  Mason  &  Market,  rather  than  600 
feet  to  the  west  at  6th  &  Market,     Conversely,  others  by  means  of 


North  on  6th-Taylor 

Turn  west  on  Post 

Turn  north  on  Leavenworth 


In  the  opposite  direction  it  would  be? 


South  on  Jones 
Turn  east  on  Golden  Gate 
Turn  south  on  6th 
Turn  west  on  Harrison 
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Manager  of  Utilities 


the  revised  routing  will  no  doubt  appreciate  direct  connections  with 
the  South  of  Market  lines.     Similarly,  there  are  undoubtedly  some 
who  would  prefer  delivery  by  Line  #23  to  its  present  terminal  at  Jth 
&  Mission,     Conversely,  others,  by  means  of  the  revised  routing, 
will  undoubtedly  appreciate  direct  connections  with  the  Market  and 
North  of  Market  lines.     Others  not  now  utilizing  either  service  will 
probably  do  so. 

For  reasons  outlined  herein,  the  net  change  is  believed  to  be 
interest  of  a  majority  of  users  of  transit  service.  It  would 
improved  service  to  the  new  Hall  of  Justice,  and  also  provide 
proved  pattern  of  north-south  transit  routing  in  the  downtown 
trict , 

Line  #25--Southerly  Routing 

In  presenting  a  proposal  for  rerouting  Line  #25  in  the  downtovm  area, 
it  is  suggested  that  a  change  in  the  southerly  part  of  the  city  be 
considered  simultaneously, 

Mr,  P.  J.  Panning,  Director  of  Safety,  has  called  attention  to 
several  accidents  in  Iwo  Jima  Village,   in  San  Mateo  County,  where 
Line  #2^  "detours  from  G-eneva  Avenue,  via  Saipan,   Iwo     Jima,  and 
Schwerin".     A  more  direct  and  safer  route  would  be  for  coaches  to 
remain  on  Geneva  Avenue  for  the  short  distance  involved  between 
Saipan  and  Schwerin,  as  indicated  on  drawing  attached.     That  is  re- 
commended. 

Also,  southbound  #25  Owl  trips  presently  operate  over  a  special  and 
rather  complicated  route  in  the  Wilde  Avenue-Visitacion  Valley 
sector  at  30-minute  intervals  from  about  1:30  a.m.  to  5^30  a.m. 
daily.    While  this  district  is  served  at  other  hours  by  a  part  of 
Line  #29,   the  special  Owl  route  follows  certain  streets  which  are 
not  otherwise  covered  by  transit  service.     Improvement  club 
officials  in  the  communities  involved  have  indicated  concurrence  in 
a  proposal  to  have  #25  Owl  coaches  follow  the  #29  Line  route,  south- 
bound,  in  the  area  involved  via  San  Bruno,  Wilde,  Delta,   Tioga,  Rut- 
land and  Visitacion  to  Bayshore,  as  shown  on  drawing  attached.  That 
is  recommended. 


m  the 
provide 
an  ira- 
dis- 


Traffic  Department  studies  indicate  that  the  several  revisions  out- 
lined in  this  report  can  be  accomplished  within  approximately  the 
same  vehicle  hours,  miles,   and  operating  cost  as  at  present.     It  may, 
however,  precipitate  some  shift  in  riding  to  the  combined  #25-#80 
operation,  requiring  subsequent  adjustment  in  schedules. 

It  would  probably  be  advisable  to  review  that  portion  of  the  report 
pertaining  to  the  Hall  of  Justice  with  Mr,  Duckel,  and  that  part  per- 
taining to  downtown  routing  with  representatives  of  business  groups. 


) 


-) 
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Hanager  of  Utilities 


If  approval  can  be  obtained  through  required  channels  within  a 
reasonable  time,  the  revision  could  take  effoct  in  October,  in  con 
junction  with  sign-ups  for  Kirkland  and  Ocean  Divisions. 


Yours  very  truly, 


V.  W.  ANDERSON 
WA:j  General  Manager 
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REPORT  TO 
PUBLIC  UTILITIES  GOmiSSION 


By 

V,  V/,  Anderson,  General  Manager 
SAN  FRANCISCO  MNICIPAL  RAILWAY 

January  16,  1961 


PASSENGER  REVEMJE ; 

October      I960  {f.1,690,966 
1961  1,713,455 


November    I960         -i>l,  583,i|37 
1961  1,610,288 


December    I960  fol,665,100 
1961  (T)  '1,630,000 


Fiscal  Year : 

--to  12/31/60  ii9, 875,378 

--to  12/3l/6l(T)  9,892,319 


Change 


+  i  22,14.89  —  or    +  1.33^ 


+      26,851        or    +  1.70^ 


35,100        or    -  2.11^0 


+  ?n  16,91^.1        or    +  0.17^ 


Over  Budget  Estimate     +  |208,311  —  or    +  2,12fo 
(T)  Tentative 

REVENQE  PASSENGERS  : 


October      I960  12,^01,387 
1961  12,551+, 680 


November    I960  11,522,925 
1961  11,698,721 


December    I960  11,831,333 
1961  11,723,520 


+     153,293        or      +  1.2^ 


+     175,796        or      +  1,6^ 


107,813        or     -  0,9^ 


The  following  comparative  information  is  taken  from  the  most 
recent  available  statistics  from  the  /American  Transit 
Association: 

October  1961:  Average--Cities  over  500,000  population  +  0.32^ 

Average --jA  11  City  Transit  Systems  -  0,8l^ 
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PRE-CHRISTMAS  AND  NEW  YEm^S  EVF>  TRAFFIC  AND  SERVICE: 


Extra  service  was  furnished  by  the  Municipal  Railway  on  lines 
serving  the  central  shopping  area  in  the  pre-Christmas  season. 
On  certain  days  traffic  conditions  were  even  more  difficult  than 
that  which  has  previously  been  experienced.     Although  additional 
preparations  were  made  this  year  to  cope  with  the  problem,  there 
nevertheless  was  an  8%  increase  in  the  average  number  of  "switch- 
backs" for  the  week  ending  December  23  as  compared  with  the  same 
week  a  year  ago..  ("Switchback"  is  a  transit  term  which  is  used  to 
designate  instances  where  cars  or  coaches  are  turned  back  on 
verbal  orders  short  of  their  regularly  scheduled  terminals  as  a 
result  of  delay.) 

Due  to  early  closing  of  many  offices  on  December  22  and  29 » 
certain  express  and  comrauter  trips  were  deleted  from  the  regular 
p»  m.  peak  operation,  and  some  additional  service  was  operated 
instead  between  noon  and  3  p.m.  on  those  days. 

In  accordance  with  previous  practice  extra  service  was  pro- 
vided New  Year's  Eve  —  particularly  after  midnight.     This  required 
Si  additional  vehicle  hours  of  operation.     Information  as  to  the 
extra  service  on  various  lines  was  carried  in  the  press;  and  the 
staff  in  the  Muni ^ s  Information  Center  was  augmented  to  handle 
telephone  inquiries'  on  New  Year's  Eve. 
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GENERAL  SIGNUP;  ■ 


January  16,  1962 


The  annual  general  signup  of  operators  was  completed 
December  20«    A  total  of  1,710  men  selected  their  working  shifts 
at  three-minute  intervals.     203  (11.9^)  platform  men  changed 
divisions.     The  latter  is  a  little  higher  than  the  average  for 
other  general  signups. 

PLATFORM  MANPOWER; 

Platform  manpower  is  up  to  par  at  the  streetcar  and  cable  car 
divisions.     A  considerable  shortage  exists,  however,  at  two  trolley 
coach  divisions  and  two  motor  coach  divisions. 

While  in  the  past  individuals  without  previous  platform 
experience  have  received  complete  instruction  for  operating 
streetcars  and  cable  cars  by  Muni's  Training  Department,  that 
arrangement  has  just  currently  been  effected  as  pertaining  to  the 
complete  training  of  new  trolley  coach  and  motor  coach  operators. 

During  th©  week  of  January  2,  15  applicants  without  previous 
training  were  sent  out  from  Civil  Service.     If  this  trend  continues, 
the  shortage  of  platform  personnel  in  the  coach  divisions  should  be 
eased  within  the  next  few  months. 

GEARY  EXPRESSWAY; 

Operation  of  motor  coaches  over  the  new  Geary  Expressway  has 
worked  out  very  well.     The  underpass  at  Fillmore  Street  has 
effectively  relieved  a  situation  which  was  previously  considered 
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Geary  Expressway  -  Continued; 

a  traffic  bottleneck. 

The  Interdepartmental  Staff  Coramittee  on  Transportation  and 
Traffic  has  devoted  considerable  attention  during  the  past  month 
to  refinements  of  operation  on  the  new  expressway,  and  particularly 
at  the  extremities  of  the  expressway  where  traffic  converges  into 
the  thoroughfare  or  leaves  it»     One  such  problem  point  is  Gough  & 
Geary  outbound,     A  change  in  the  traffic  signal  cycle  at  Masonic 
8c  Geary  has  relieved  the  situation  somewhat  in  that  vicinity. 

PATH  OF  GOLD; 

Information  has  been  received  that  all  bids  were  rejected  for 
rehabilitation  of  the  Path  of  Gold  poles  on  Market  vStreet  between 
the  Embarcadero  and  Gough  Street.     This  was  due  to  an  irregularity 
in  submission.  ' 

A  recomraendation  has  been  made  that  a  request  for  bids  be 
re-advertised  for  opening  on  January  17,  1962,     A  period  of 
l80  days  is  alloted  for  the  project. 

RIGHT  OUTSIDE  MIRRORS        MOVABLE  EYE  SHADES ; 

Representatives  of  a  number  of  California  transit  systems  have 
indicated  that  they  will  imraediately  seek  to  have  legislation 
repealed  requiring  right  outside  mirrors  on  coaches  and  non-trans- 
parent movable  eyeshades  on  the  interior  of  coaches.     The  basis 
for  this  action  is  that  the  installation  of  the  right  outside 
mirrors  has  been  found  to  be  a  hazard  when  mounted  on  certain  types- 


V,  ¥.  ANDERSON  REPORT  TO  PUG  -  5  January  l6,  1962 

Right  Outside  Mirrors  -  Movable _^yeshades___-  Continued ; 

of  coaches  —  also  that  seTiii-transpa.rent  eyeshades  are  preferable 
from  a  safety  viewpoint. 

PORTLAND  PRESS  ITaM  RE  PIUN I : 

On  January  3,  a  special  article  was  carried  in  "The 
Oregonian"  of  Portland,   Oregon,  about  the  San  Francisco  Municipal 
Railway.     It  observes:  "The  most  startling  thing  about  San  Fran- 
cisco's mass  transit  system  is  its  l5  cent  fare,  not  the  famous 
cable  car."       It  also  states:  "For  this  taxpayers  of  Bagdad  by 
the  Bay  pony  up  a  hefty  $5 -5  million  a  year  in  subsidies.     It  is 
the  price  they  are  willing,  to  pay  for  the  lowest  fares  on  the 
West  Coast  and  more  frequent  service,"     The  general  tone  of  the 
article  is  constructive  and  favorable. 


IDF 


M  I  N  UTES 


PUBLIC  UTILITIES  OOMMISSION 

1,344th  REOTUR  I4EETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  JANUARY  23, 

1962,  COMMENGINa  AT  2s00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order, 

Present:        Comrxiissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
Don  Eaaackerley,  George  P.  Hansen,  Thos .  P.  Staok 

Absent i  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Conmissioner  White. 

On  motion  of  Oonimissioner  Staok,  seconded  by  Gomniissioner  Pazaekerley, 
the  minutes  of  the  1,343rd  regular  meeting  of  the  Commission,  held 
January  16,  1962,  were  approved. 

Vote;         Ayes-Gommissioners  Greenberg,  White,  Pazaekerley,  Hansen, 

Stack 
Absent-None 


PUBLIC  HEARING 

Budget  Proposals  for  the  Fiscal  Year 
1962-1965  for  All  Departments  Under  the 
Jurisdiction  of  the  Public  Utilities 
Cpminission     _  , 

Commissioner  Stack  moved,  seconded  by  Commissioner  Pazaekerley,  that 
the  Commission  adopt  the  proposed  budget  as  presented. 

Thomas  W.  McGrath,  representative  of  Garments  Union  Local  1380, 
asked  if  the  proposed  budget  included  x  number  of  dollars  for  heaters 
in  buses,  trolley  coaches  and  streetcars.    Mr.  Kirkwood  explained  he 
understood  that  that  item  was  to  be  included  in  a  supplemental 
budget. 

Mr.  HoGrath  requested  the  Conmission  to  equip  the  entire  fleet  at  one 
time  rather  than  try  to  equip  it  piecemeal  as  has  been  done  to  date. 
Mr.  Kirkwood  pointed  out  ^h?\t  the  20  booster  heaters  which  had  been 
placed  in  the  equipment  to  date  were  a  test  project.    Mr.  McGrath 
then  explained  that  these  heaters  were  not  satisfactory. 

George  P.  Negri,  Director  of  the  Bureau  of  Accounts,  pointed  out 
that  the  Charter  limits  budget  expenditures  for  capital  improvements 
to  the  equivalent  of  3/4  of  a  cent  in  the  tax  rate'.     He  said  the 
Municipal  Railway  proposed  budget  has  used  up  all  but  about  ^2,000 
of  the  limitation  and  some  items  would  have  to  be  excluded  if  funds 
for  heaters  were  to  be  requested. 

After  further  discussion  as  to  availability  of  funds  and  type  of 
heater.  Commissioner  Pazaekerley  moved  that  the  supplemental  budget 
be  submitted  to  the  Commission  on  March  6,  1962 ^  including  the  type 
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of  heaters  and  method  of  financing.    This  motion  was  seconded  by 
Commissioner  btack  and  unanimously  adopted. 

On  the  main  motion  Commissioner  I'azackerley  pointed  out  that  although 
the  budget  included  request  for  179  new  positions,  156  were  in 
special  categories,  i.e.,  76  were  in  the  bond  construction  area  and 
were  actually  not  permanent  employees  but  were  "as  needed"  positions, 
and  the  other  80  pertained  to  the  opening  of  the  new  south  tei'minal 
at  the  airport,  ■ 

Commissioner  Fazackerley  then  questioned  Airport  Department  Manager 
Belford  Bpown  as  to  his  revenue  estimates,  and  Mr.  Brown  replied 
that  his  estimates  were  conservative,  principally  because  it  was 
felt  the  whole  aviation  industry  had  reached  a  leveling  off  point. 

Commissioner  Fazackerley  then  a^ked  if  the  surplus  in  the  Municipal 
Railway  amounted  to  $800,000,    Mr.  Negri  pointed  out  that  that 
surplus  would  have  to  be  reduced  if  and  when  the  request  on  today^s 
calendar  for  supplemental  appropriation  in  the  amount  of  $300,000 
for  claims  was  approved. 

Thereupon  the  Commission  voted  on  the  main  motion,  and  the  following 
resolution  was  adopted s 

Vote;         Ayes-Commissioners  G-reenberg,  White,  Fazackerley,  Hansen, 

Stack 
Absent-lTone 

•—RESOLUTION  JO ^  21 , 7.9  j-— 

KESOLVilD,  That  the  budget  extimates  for  the  fiscal  year 
1962-63,  as  prepared  by  the  Manager  of  Utilities  and  which  have  been 
filed  by  said  executive  with  the  Public  Utilities  Commission  and 
acted  upon  by  said  Commission  and  upon  which  budget  estimates  and 
proposals,  public  hearing  has  been  held  by  said  Commission,  be  and 
the  same  are  hereby  approved  for  the  following  amounts i 

General  Office  -  I>ublic  Utilities  Commission 

Airport  ' 

Special  Aviation  Fund 

Municipal  Railway 

Water  Department  -  Operations 

-  Construction 

Hetch  Hetchy  Project  ■ 

Utilities  Engr.  Bureau  -  Operations 

-  Construction 

Bureau  of  Light,  Heat  &  Power 

1955  Hetch  Hetchy  Power  Bonds 

1956  Airport  Bond 

I96I  Muni.  Water  System  Bonds  (H.H.) 
I96I  Muni»  Water  System  Bonds  (Wat^^r) 


I  392,106 

6,512,348 

6,000 

25,811,563 

18,554,030 
391,652 

13,957,655 

414,642 
1,200,860 

4,740,589 

497,974 

478,840 

26,160,000 

15,872.000 

$114,990,259 
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IT  IS    ORDERED,  That  the  budget  estimates  in  the  amoimts 
indicated  be  filed  with  the  Controller  in  accordance  with  the  pro- 
visions of  Charter  Section  69. 


On  motion  of  Commissioner  Stack,  seconded  by  CormniGsioner  Fazackerley , 
the  following  resolutions  were  adopteds 

Vote:         Ayes- Commissi  oners  (Jreenberg,  White,  Fazackcrley,  Hansen, 

Stack 
A.bsent-I\lone 

— RESOLUTIOI^  1^0.  21>796— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract; 

San  PrancisSo  Water  Department  Contract  No.  1049-Daying  of  6-Inch 
Cast  Iron  Main  in  Portola  Drive  South  of  Fenton  Alley,  to  Michael 
Murphy,  Jr.,  in  net  amount  of  $3,500,00,  and  all  other  bids  for  the 
above-described  work  are  hereby  rejected. 


--RESOLUTION  NO.  21,797— 

RESOLVED,  That  this  Commission  hereby  amends  Resolution  No. 
20^964,  adopted  February  21,  1961,  by  rescinding  that  portion  under 
Litigated  Settlements  re  William  F.Rash,  amount  $7,500.00,  date  of 
accident  April  13,  1957;  and  hereby  requests  the  Controller  to 
release  the  reserve  in  Appropriation  No.  0.735.804.000. 


RESOLVED, 
conditions  and 
or  Use  Permit  i 

Permittee  s 


Effectives 
Consideration: 
Space : 


—RESOLUTION  NO.  21,798— 

That  this  Conmiission  hereby  approves  the  terms  and 
authorizes  the  issuance  of  the  following  Airport  Space 


Columbia-Geneva  Steel  Division 
United  States  Steel  Corporation 

January  24 ,  1962 

$64. 60  per  month 

Room  126,  126A  and  129A,  consisting  of  approxi- 
mately 323  square  feet,  Executive  Aircraft 
Terminal 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above,  that  certain  Airport  Space 
or  Use  Permit  previously  issued  Columibia -Geneva  Steel  Division, 
United  States  Steel  Corporation  under  authority  of  Resolution  No. 
20,499,  adopted  August  23,  I960. 


—RESOLUTION  NO.  21,791— 

RESOLVED,  That  this  Commission  hereby  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  Manager  of 
Utilities,  months  of  November  and  December,  1961;  and,  be  it  further 
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RESOLVED,  That  report  of  said  appointments  and  removals  be 
transmitted  to  the  Civil  Service  Commission  and  to  the  Controller* 


-^RESOLUTION  NO.  21.800-- 

WHEREAS,  The  County  of  San  Mateo  has  "brought  action  in  San 
Mateo  County,  Superior  Court  No,  95959  against  the  City  and  County 
of  San  Erancisco,  to  acc[uire  fee  title  to  a  3.951  acre  parcel  and  an 
easement  to  an  0,193  acre  parcel  for  public  highv/ay  purposes;  and 

WIIEREA.S,  The  Director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  as  $8, 000 •00;  and 

VIIIEPiEAS,  certain  conditions  required  by  the  San  Francisco  Water 
Department  are  to  be  included  in  the  final  order  and  judgment; 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney  to 
have  a  judgment  of  condemnation  entered,  the  fair  market  value  of  the 
property  being  $8,000.00,  containing  the  conditions  required  by  the 
San  Erancisco  Water  Department. 


—RESOLUTION  NO.  21.  80j.--~ 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  General  Manager  of  the  Municipal  Railway  to  execute 
on  behalf  of  the  Public  Utilities  Commission  of  the  City  and  Oovinty 
of  San  Francisco  all  letters  consenting  to  New  Parties  becomiiig 
parties  to  the  Northern  California  Joint  Pole  Agreement,  dated 
October  10,  I960,  provided  the  addition  of  nev;  parties  to  said  Agree- 
ment in  no  way  increases  the  cost  to,  affects  the  rights  or  opera-*.- 
tions  of  the  Municipal  Railway  thereunder. 


—RESOLUTION  NO.  21.802— 

RESOLVED,  That  this  Commission  accepts  the  ^'^ork  as  satisfacto- 
rily completed;  approves  Credit  Modification  of  Contract  in  amount 
of  $141,915  approves  Final  Payment  in  amount  of  $6,008 » 99,  in 
favor  of  Cortelyou  &  Cole,  Inc.  under  WD  Contract  Nc.  IO4I, 
Construction  of  Metal  Bin  Type  Retaining  Wall  to  Support  Bay 
Division  Pipeline  No.  2,  San  Mateo  Co. 


—RESOLUTION  NO .  21j  SOj— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  Credit  Modification  of  Contract  in  amount 
of  11,402.31;  and  approves  Final  Payment  in  amount  of  $18,506.80,  in 
favor  of  The  Lowrie  Paving  Company,  under  AD  Contract  No.  243? 
Pavement  and  Drainage  for  Road  R-2  at  oan  Francisco  International 
Airport . 


—RESOLUTION  NO.  21.804— 

RESOLVED,  That  this  Commission  approves  plans  and  specifications 
and  hereby  authorizes  Bid  Calls 

HHWS  Contract  No.  341-Alterations  to  Wamerville  Substation  and 
Transmission  Lines  Numbers  7  and  8. 
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--RESOLUTION  NO.  21,803—' 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupaiicy  of 
property  as  follows s 

TO:  Emerson  Murfee 

Permit  to  occupy  for  parking  purposes  a  portion  of  Hetch  Hetchy  Bay 
Division  Pipeline  right  of  way;  said  portion  being  219  feet  in  length 
extending  easterly  of  Linden  Avenue,  Redwood  City;  subject  to  a  con- 
sideration of  $100  per  month.    Cancelling  Revocable  Permit  issued  by 
Resolution  No.  19906  adopted  February  2,  I960. 


--I^SOLUTipN_JO.  21,806— 

RESOLVED,  That  this  Commission  hereby  authorizes  iss'^iance  of 
Water  Department  Revocable  Permit  covering  use  and  occLipancy  of 
property,  as  follov;s; 

TO.S  COUNTRY  CLUB  PARK  CENTER 

SOUTH  SAN  PRANCIuCO 

Permit  to  occupy  foj?  parking  purposes  a  portion  of  Crystal  Springs 
Pipeline  No,  3  right  of  way;  said  portion  being  20  feet  in  width 
extending  along  the  rear  line  of  Lot  1,  Block  B,  Country  Club  Park, 
South  San  Francisco,  subject  to  a  considGration  of  '425  p«r  month. 


—RESOLUTION  NO.  21^80?- - 


RESOLVED,  That  this  Oonimission  hereby  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permits 


Pacific  Airlines,  Inc. 
February  1,  19  62 
S4,127»74  monthly 


PERMITTEES 
Effective  Dates 
Consideration: 
Space: 

Area 


Texminal  Building 
First  Floor,  Room  1015 

Area  T-5 
Ground  Floor  -  Lift  5 

Room  C-2  (Portion) 
Pier  D-Rooms  120A  &  120  South 

Rooms  27A,  27B,  27C,  27D,  27E 
'   Boom  29  (Portion) 


ecutive  Aircraft _T e mina  1 
Rooms  10'3,103A 

136,  138,  200,  200A,  202,  204 
206A,  211,  211A,  213,  213A 

Rooms  141,  143,  145,  147,  147A,  151 
153,  155,  157,  161,  223,  225, 
227 


Mo.  Rate      Mo.  Amount 


177 

vt>0.832 

$  147.26 

86 

II 

71.55 

540.00 

540.00 

123 

0.50 

61,50 

760 

0.28 

212.80 

832 

0.28 

232.96 

225 

0.25 

56.25 

3,564 

0.20 

712 0 80 

1,865 

0.15 

279.75 
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other  Areas 

So.  Pt. 

Hangar  Two  —  Entire 

14,074 

Old  Pire  House -Entire 

778 

Paved  Apron  Area 

79,259 

Paved  Infl.Stg.  Area 

3,390 

Paved  Pkg.  Area 

27,540 

Paved  (Ex. Hangar  One) Area 

10,051 

Improved  (  v^est  Hang  .Two")  Area 

6,165 

20x64  Butler  I'ldg.  '*As-Is" 

1,280 

Old  Baggage  Shed 

1,057 

) .  Rate 

Mo  .Amount 

0.067 

$  942.96 

0.067 

52.13 

0.00625 

495.37 

0.00625 

2ia9 

0 .00625 

X  (d  .  jLp 

0.Q0625 

62,82 

0.0021 

12,95 

0.021 

26.89 

0.025 

_  26.43 

$4,127.74 

BE  IT  PURTiliiili  RiiJbOLVEl),  That  this  Conmission  hereby  terminates, 
as  of  the  effective  date  set  forth  above,  that  certain  Airport  Space 
or  Use  Permit  .previously  issued  Pacific  Airlines,  Inc.,  under 
authority  of  Resolution  No.  20,356. 

--RESOLUTIOB  NO .  21 , 808 — 

RESOLVED,  That  this  Ooraraission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation 
from  such  funds  as  are  legally  available,  in  amount  of  I300,000,00>' 
to  provide  for  the  deficiency  in  Appropriation  No.  1.755.804.000 
Pass enger  and  Dama ge  C 1  aims  ,  Muni c ip al  Ra  ilv/ay . 


— .j^SOLUTION  NO.  21^809-- 

WHEREAS,  the  Pacific  Gas  and  Electric  Gonpany  had  constrLicted , 
under  the  provisions  of  an  encroachment  permit  issued  by  the  State 
of  California,  Division  t)f  Hi^ghways,  a  2b-inch  natural  gas  trans- 
m.ission  main  along  the  westerly  line  of  and  within  the  Bayshore  High- 
way ^ight  of  way  between  South  San  Prancisco  and  San  Mateo,  and 

WHEREAS,  due  to  the  expansion  of  the  City^s  Airport  and  the 
construction  of  the  Bayshore  Preeway,  the  Pacific  G-as  and  Electric 
Company  was  granted  a  15-foot  easement  by  the  City  for  the  relocation 
c:l  the  gas  main  within  the  Airport  by  the  execution  of  an  exchange 
deed  on  July  14,  1953,  and 

WHEREAS,  it  has  been  found  that  said  20-inch  natural  gas  main 
was  constructed  by  the  Company  outside  of  said  15-foot  easement  at 
the  two  points  where  the  relocated  line  connects  onto  the  existing 
main;  namely,  at  Millbrae  Avenue  and  at  San  Bruno  Avenue,  and 

WHEREAS,  it  has  been  proposed  that  the  City  grant  to  the  Pacific 
G-as  and  Electric  Company  revised  easements  required  by  the  Company 
and  that  the  Company  quit  claim  to  the  City  the  portions  of  the 
original  easem.ent  not  needed  by  the  Company  by  the  execution  of  an 
exchange  deed  so  as  to  reflect  the  as-constructed  location  of  the 
20- inch  natural  gas  main, 

THEREPORE,  BE  IT  RESOLVED,  That  this  Commission  hereby  requests 
the  Director  of  Property  to  prepare  the  necessary  legislation  for 
submission  to  the  ^oard  of  Supervisors  authorizing  the  execution  of 
an  exchange  deed  with  the  Pacific  Gas  and  Electric  Company  to  cover 
t  he  r  0  vi  s  e  d  e  a  s  om  on  t . 
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—RESOLUTION  NO,  21,810~~ 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows; 

TOs  PACIFIC  GAS  AND  ELECTRIC  CQTIPANY 

Permit  to  install  and  maintain  a  4  KV  overhead  pov/er  line  within  the 
Crystal  Springs  V/atershed  property  from  a  point  opposite  Stone  Circle 
northerly  to  the  Pulgas  Temple  outfall  canal o    Pee  waived  in  con- 
sideration that  power  line  is  to  serve  the  City. 


-  -RESOLUTION  NO.  21,8ll-»- 

WliEREAS,  this  Commission  Authorized  a  lease  of  605  acres  of 
Pleasanton  lands  for  agricultural  purposes  on  April  30,  1957 >  and 

WHEREAS,  it  is  desirable  that  lessees  JO^B^E  S.  oEVFA  and 
JOHN  S.  SEITZ  ,  doing  business  under  the  name  and  style  of  SEITZ 
BROTHERS,  be  permitted  to  assign  their  interest  under  said  lease  as 
of  November  1,  1961  to  RlCiiAi.D  C,  Bj^NNEDY  and  MRo.  GERTRUDE  KENNEDY, 
co-partners  doing  business  under  the  name  and  style  of  KENi^EDY  RANCH, 
under  terms  and  conditions  set  forth  in  that  certain  CONbENT  TO 
ASSIGNjyiENT  OP  LEASE  on  file  with  this  Commission,  and 

V/HEREAd,  progress  in  the  development  of  the  proposed  industrial 
park  has  reached  the  point  where  it  is  desirable  to  withdraw  119 
acres,  more  or  less,  from  the  operation  of  said  lease,  pursuant  to 
its  terms  and  as  of  Novemxber  1,  1961, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  consents  to 
the  assignment  of  said  lease  from  SEITZ  BROTHERS  to  KENNEDY  RANCH 
as  of  November  1,  1961,  subject  to  the  terms  and  conditions  expressed 
in  said  CONSENT  TO  ASSIGNMENT  OP  LEASE,  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  terminate  the  said 
loase  as  to  that  certain  119-acre  parcel  as  of  November  1,  1961,  as 
,iiv5ic,ated  by  the  difference  in  the  descriptions  of  said  demised 
premises  contained  in  the  said  lease  and  in  the  ASSIGIMENT  OP  lEASE 
from  SE:!TZ  BROTHERS  to  KENI\fEDY  RiVNCH,  a  copy  of  wliich  is  on  file  with 
this  Commission,  and  pursuant  to  subsection  c,  page  2,   of  said  lease. 


At  this  point  Comiiiissioners  Greenberg  and  Pazackerley  were  excused  in 
order  to  attend  a  meeb-'ng  of  the  Public  Utilities  Committee  of  the 
}ieard  of  Supervisors »  being  held  at  3sOO  p.m  ,  on  the  subject  of  a 
50  fare  for  senior  citizens;  and  Vice  President  Thomas  P.  White 
took  the  chair. 


On  motion  of  Conmiissioner  Hansen,  seconded  by  Commissioner  Stack, 
the  following  resolutions  were  adopted; 

Vote:  Ayes-Commissioners  White,  Hansen,  Stack  ^' 

Absent-Commissioners  Greenberg,  Pazackerley 
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—.RESOLUTIOM  NO.  21«812~~ 

RESOLVED,  That  tills  Coiiimission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows: 

TO!  KEl^EEDY  RANCH 

Permit  to  occupy  for  agricultural  purposes  that  certain  135  acre 
tract  of  land  situated  in  the  northeasterly  corner  of  the  Industrial 
Park  Tract,  Pleasanton;  said  Industrial  Tract  being  southerly  of  and 
adjoining  County  Road  No.  2000;  subject  to  a  consideraticn  of  Si, 340 
per  year. 

Cancelling  permit  issued  by  -ttesolution  No.  19,538,  g^dopted 
September  1,  1959  to  Seitz  i3ros.,  covering  the  agi'icultural  occupancy 
of  15  acres  of  the  above  135  acre  tract  of  land. 


--RESOLUTION  NO.  21,81^— > 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  of  the  YJater  Department,  and 
the  City  Attorney,  approves  the  write-off  of  uncoll^tible  accounts 
receivable  which  are  more  than  90  days  past  due  and  the  adjustment 
cf  accounts  receivable,  in  the  amoimt  of  $907.22,  per  V/ater  Department 
list  of  December  29,  1961. 


— PuESOLUTION  NO.  21.314— 

RESOLVED,  'I'hat  this  Commission  approves  plans  as  submitted  by 
Pacific  Southwest  Airlines,  under  which  Pacific  Southwest  Airlines, 
at  its  own  and  sole  cost,  will  construct  improvements  on  Plot  10  at 
San  Francisco  International  Airport,  consisting  in  general  of  the 
construction  of  a  steel  aircraft  hangar  and  adjacent  concrete  block 
buildings,  asphaltic  pavem-ent,  the  installation  of  utilities,  and 
related  work;  said  drawings  having  been  roviev/ed  and  approved  by  the 
Utilities  Engineering  Bureiu,  subject  to  coiiffients  noted  in  red 
thereon. 


WHEREAS,  The  Purchaser  of  Su-oplies,  pijirsuant  to  Water  Depart- 
ment requisition  for  Purchase  Order  No.  473  and  its  ProiDosal  No. 
3983,  issued  Purchase  Order  No.  93176  in  the  am^ount  of  13,961.65, 
including  taxes,  to  the  i^mpire  Foundry  Comr^any  for  delivery  of  metal 
castings  in  the  estimate  of  27,455  pounds ^  and 

WHEREAS,  Snpire  Foundry  Company  did  deliver  34,380  pounds  of 
metal  castings  having  a  monetary  value  of  $4,961.03,  including  taxes, 
-iS  provided  in  Purchaser's  Proposal  No.  3983;  and 

WHEREAS,  Upon  investigation  it  wap  found  that  the  estimated^ 
number  of  pounds  of  metal  castings  as  set  forth  in  Water  Department 
requisition  for  Purchase  Order  contained  an  error,  i.e.,  inadvertently 
adding  6,600  as  660 J    now,  therefore,  be  it 

RESOLVED,  That  this  Commission  does  hereby  request  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation  in 
the  amount  of  $999.38  to  the  credit  of  Aporopriation  No. 
1.745.999.000  -  Stores  Revolving  Fund,  to^ provide  for  the  amount  of 
work  done  m  excess  of  10^  of  estimated  amount  of  the  aforesaid 
proposal. 
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Calendar  Item  No.  11  relative  to  the  matter  of  enter a  judgment 
of  condemnation  in  the  action  of  County  of  San  Mateo  vs. City  and 
County  of  San  Francisco,  San  Mateo  County  Superior  Court  No,  95901, 
was  put  over  one  week.    It  was  the  order  of  the  Bib  lie  Utilities 
Commission  that  the    Director  of  Property  "be  requested  to  supp?Ly 
information  and  material  on  which  the  appraisal  of  this  particular 
piece  of  property  was  based. 


?Ianag^er  of  Utilities  Calendar  Items; 

Mr.  Kirla\^ood  reported  that  the  hearing  on  airport  bonds  by  the 
J'inance  Cormiittee  of  the  Board  of  Supervisors  scheduled  for 
Wednesday,  January  17,  1962,  was  postponed  and  the  hearing  will  be 
held  before  the  Finance  Committee  on  Wednesday,  January  24,  19  62. 
The  hearing  before  the  Bond  Screening  Committee  has  been  set  for 
February  1,  1962, 

In  response  to  Conmiissioner  White's  inquiry,  0.  L.  Moore,  General 
Manager  of  Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau^ 
reported  that  on  January  17,  19  62,  the  Purchaser  of  Supplies,  on 
the  basis  of  the  City  Attorney's  opinion,  awarded  to  Pelton  iivision 
of  Baldwin-Iiima-Hamilton  the  order  for  the  turbines  for  the  Hetch 
Hetchy  Project  Canyon-Cherry  Power  Development. 


Departmental  Report; 

J.  H.  Turner,  General  Manager  and  Chief  Engineer,  San  Francisco 
Water  Department,  presented  the  monthly  report  for  that  departm.ent. 


Roll  Call; 

All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED, 


J' 
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SM  FRANCISCO  WATER  DEPMtTMEIlT 


36TIi  PERIODICAL  REPORT  •  '  . 

TO  THE 

PUBLIC  UTILITIES  COmiBGIOM 
January  23,  1962 

WATER  SALES: 

Collections  from  the  sale  of  water  through  January  15, 
1962  were  :ij675 , 5^1 .66  which  is  S45,5^1.04  more  than  for  the 
similar  period  in  1961.     Por  the  fiscal  year  through  January  15, 
1962  collections  amounted  to  i>9, 659, 188*19  ^  increase  of 
ti^OO, 5'^3 -55  or  5 '5/'^  above  last  fiscal  year  for  the  same  period. 

CONSUMPTION: 

In  December  1961,  the  gross  consumption  (water  released 
into  the  system  for  consumption)  for  the  entire  system  averaged 
128 »8  million  gallons  per  day.     This  is  a  decrease  of  5.3^  or 
4,5  million  gallons  per  day  under  the  December  I960  consumption 

Storage  in  the  Calaveras,  Crystal  Springs,  San  Andreas 
and  Pilarcitos  Reservoirs  was  32,769  million  gallons  on  January 
18,  1962,  which  is  4,4-OL  million  gallons  or  12/o  less  than  on  the 
same  date  last  year.    Vvhen  full  these  reservoirs  hold  57,702 
million  gallons,  so  that  storage  therein  is  now  57%  of  rated 
capacity. 

APPLICATION::  FOR  WATxlR  SUPPLY  FOR  Rj^SALE  PURPOSES; 

City  of  Hayward.     The  City  Council  of  Hayw^ird,  at  their 
meeting  of  January  2,  authorized  the  City  of  Hayward  staff  to 
execute  a  contract  for  water  supply  from  the  San  Francisco  Water 
Department.     Since  the  above  action,  discussions  were  held  with 
the  staff  of  the  City  of  hayward  with  reference  to  improving  the 
present  service  connection  and  metering  facilities.     These  dis- 
cussions also  included  the  design  features  of  a  second  pipeline 
to  be  constructed  by  the  City  of  Hayward  from  our  Bay  Division 
Pipelines  Nos.  1  and  2  and  the  necessary  easement  over  our 
Newark-San  Lorenzo  rights  of  way  for  this  line. 

There  has  been  no  significant  development  since  my  last 
report  with  reference  to  application  for  water  supply  from  the 
Alameda  County  Water  District,  or  from  the  Cities  of  Palo  Alto, 
Alviso  and  Cupertino. 

WATER  QUALITY: 

Lake  Merced.     The  application  of  copper  sulphate  to  con- 
trol excessive  concentration  of  algae  in  the  South  Basin  of  Lake 
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Merced  was  started  January  I7.     By  arrangement  with  the  Recrea- 
tion and  Park  Department,  this  necessary  work  will  be  performed 
in  several  operations  over  a  period  of  time  in  order  to  minimize 
the  effect  upon  fish  life. 

Flushing  of  Mains.  During  the  month  of  December  1961, 
twelve  distribution  main  flushing  operations  were  carried  out. 
All  of  these  operations  v/ere  to  correct  dirty  water  conditions. 

CALAVERAS  V/ATERSHED: 

The  East  Bay  Regional  Park  District,  in  a  news  release, 
outlined  a  proposal  to  establish  recreational  facilities  on  the 
Brinker  Ranch  which  was  purchased  by  the  District.     This  ranch 
lies  within  the Alameda  Greek  watershed  below  Calaveras  Dam  and  it 
appears  the  intended  use  may  pose  problems  to  this  Department 
including  increased  surveillance  and  the  construction  of  addi- 
tional fences  in  the  area.     An  early  conference  with  the  District 
has  been  scheduled. 

Sm  ANDREAS  WATEI?SHED: 

Several  councilmen  and  others  from  Pacifica  visited  the 
San  Andreas  watershed  area  on  January  13 ?  at  which  time  discus- 
sions were  held  as  to  boundaries  of  contemplated  annexation  by 
the  City  of  Pacifica,  the  proposed  County  Parkway  routing  and 
other  problems  of  mutual  interest. 

CLAIMS: 

On  December  5I?  1961  there  were  28  claims  for  dama£,es 
outstanding  that  had  been  filed  by  the  Water  Department  against 
others  amounting  to  $6,078«11»     During  the  month  of  December 
31  new  claims  of  this  type  were  filed » amounting  to  ,,10, 536.35 • 
Six  claims  were  settled  in  the  amount  of  .:i628.19.    On  December 
31  there  were  53  outstanding  claims  of  this  type  totaling 
il5,836.27. 

During  the  month  of  December  1961,  there  vjere  11  claims 
for  damages  filed  against  the  Water  Department  by  others  amount- 
ing to  '^36,55^.78.    i\^ine  claims  amounting  to  „- 2, 193.24  were 
settled  for  ;il,118.24-.     On  December  31,  1961  there  were  63  claims 
of  this  type  outstanding  in  the  ajnount  of  ©23^,084. 09. 

SERVICES  A3^D  CUSTOMERS; 

During  the  month  of  December  1961,  236  water  services 
were  renewed.     Of  this  total  183  were  renewed  on  orders  issued 
by  the  Commercial  Division  and  33  on  orders  issued  by  the  City 
Distribution  Division.     On  December  31,  1961  there  were  1,310 
incomplete  orders,  which  include  those  issued  in  connection  with 
street  renewal  and  contract  work ^ which  is  362  more  than  incom- 
pleted orders  on  November  30,  1961. 

There  were  432  more  customers  on  December  31,  1961  than 
on  the  same  date  in  I960. 
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SAN  ANTONIO  DATi: 


Bechtel  Corporation  and  Water  Department  personnel  dis- 
cussed preliminar-y  designs  for  the  construction  of  San  Antonio 
Dam  with  the  Division  of  Dams  and  .oafety  of  the  State  Department 
of  Water  Hesources  on  January  15 •     This  meeting  was  held  for  the 
purpose  of  determining  preliminary  design  factors  and  other 
features  of  the  proposed  dam. 

CORPORATION  YARD; 

A  contour  map  was  prepared  and  delivered  to  the  Architect, 
Mlton  T.  Pflueg^er.     Test  borings  for  foundation  design  are  now 
in  progress  under  a  contract  with  Dames  and  Moore,  Several 
conferences  have  been  held  with  the  Architect  on  space  require- 
ments of  the  Department.    Discussions  were  also  had  with  the 
staff  of  the  City  Planning  Commission  and  others  on  the  matter 
of  closing  streets  required  to  develop  the  area  for  the  Depart- 
ment's use. 

1961  WATER  BOND  CONSTRUCTION: 

Necessary  supplemental  appropriations,  budgets  and  bond 
sales  have  been  processed  to  make  funds  available  to  proceed 
on  these  proposed  improvements. 

Realizing  that  the  construction  of  the  San  Joaquin  Pipe- 
line at  the  earliest  possible  time  was  of  vital  importance  both 
the  Water  Department  and  Hetch  Ketchy  staffs  have  been  working 
cooperatively  in  fixing  standards  of  design  for  both  this  line 
and  the  Bay  Grossing  Pipeline  No.  4-.     Numerous  Joint  meetings 
have  been  held  by  the  two  staffs  alone  and  i-.dth  manufacturers  and 
contractors  and  several  visits  have  been  made  to  pipe  manufac- 
turers' plants . 
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MI  N  U  T  E  S 


PUBLIC  UTILITIES  CQMISSION 


1,345th  REGUIAR  MEETING  OP  TliE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  liALL,  JANUARY  30, 
1962,  COMriSNCING  AT  2s  qO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order, 

Present;        Commissioners  Stuart  N.  Greenberg,  Thomas  P.  Vfhite, 
Don  Pazackerley,  George  P.  Hansen,  Thos.  P.  Stack 

Absent  x  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Hansen. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Pazackerley, 
the  minutes  of  the  1,344th  regular  meeting  of  the  Commission,  held 
January  23,  1962,  were  approved. 

Votes  Ayes-Comraissioners  Greenberg,  White,  Fazackerley,  Hansen, 

Stack 
Absent-None 

On  motion  of  Commissioner  Pazackorley,  seconded  by  Commissioner  Stack, 
the  following  resolutions  were  adopted s 

Vote;  Ayes-Commissioners  Greenberg,  White,  Pazackerley,  Hansen, 

Stack 
Absent -None 

—RESOLUTION  NO.  21  > 816— 

WHEREAS,  The  County  of  San  Mateo  has  brought  action  in  San  Mateo 
County  Superior  Court  No.  95901  against  the  City  and  County  of  San 
Prancisco,  to  acquire  a  5.1522  acre  parcel  for  construction  of  a 
corporation  yard 5  and 

WHERKAS,  The  Director  of  Property  has  appraised  the  present  fair 
market  value  of  the  property  as  3^46,200.00;  and 

WHEREAS,  The  Water  Department  has  requested  no  reservations  or 
conditions  be  included  in  the  final  order  and  judgment  5  therefore, 
be  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney  to 
have  a  judgment  of  condemnation  entered  by  the  Court,  the  fair  market 
value  of  the  property  being  $46,200.00. 
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"-•gg.s_Qjg_^iM  ^0.*  21,817—- 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
settlement  of  the  action  entitled  Joan  Blanco  and  Ramon  Bliinco  vs. 
City  and  County  of  San  Francisco,  et  al..  No.  494663,  Superior 
Court  of  the  State  of  California,  accident  occurring  June  9,  1959 
for  the  total  sum  of  $50,000  of  which  sum  $12,500  is  to  be  paid 
directly  by  the  insurance  carrier  for  the  Municipal  Railway,  and 
hereby  requests  the  Controller  to  allot  funds  and  draw  a  warrant 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
the  City  and  County  of  San  Francisco *s  retention  in  the  amount  of 
$37,500. 


—RESOLUTION  NO.  21,818— 

RESOLVED,  That  this  Commission  approves  specifications  and 
hereby  authorizes  Bid  Call; 

AD  Contract  No.  315-Painting  Public  Areas  in  Terminal  Building  at  S^in 
Francisco  International  Airport. 


--RESOLUTION  NO.  21,819  — 

RESOLVED,  That  Resolution  No.  21728,  adopted  December  12,  1961, 
pertaining  to  a  change  of  Corporate  name  by  Friedkin  Aeronautics, 
Inc.  to  Pacific  Southwest  Airlines  be  amended  by  deleting  therefrom 
the  words;  "that  certain  Petroleum  Equipment  Permit  dated  January  1, 
1956"  and  substituting  in  lieu  therefor  the  words i  "party  with  City 
to  that  certain  Ratas  and  Charges  Agreement  dated  September  18, 
1957." 


--RESOLUTION  NO.  21.820— 

RESOLVED,  That  this  Commission  hereby  revokes,  effective 
December  1,  1961,  that  certain  Water  Department  Revocable  Permit 
issued  to  John  Pryshepa  under  Public  Utilities  Commission  Resolution 
No.  19,043,  adopted  March  24,  1958,  to  occupy  for  the  mrpose  of 
parking  cars  a  portion  of  former  Municipal  Rp.ilway  right  of  way  south 
of  San  Bruno  Creek?  said  revocation  being  made  at"  the  request  of 
Permittee . 


—RESOLUTION  NO.  21.821— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  Debit  Modification  of  Contract  in  amount  of 
5p213.70;  approves  Final  Payment  in  amount  of  $6,700.70,  in  favor  of 
Associated  Pipeline,  Inc.,  under  WD  Contract  No.  1033,  Laying  of 
8- Inch  Cast  Iron  Main  in  Brotherhood  Way  East  of  Lake  Merced  Blvd. 


—RESOLUTION  NO.  21.822— 

WHEREAS,  work  under  Water  Department  Contract  No.  982 -Lighting 
Alterations  on  Third  and  Sixth  Floors,  Water  Department  Building, 
425  Mason  Street,  Arvin  Electric,  Contractor,  was  to  have  been 
completed  on  or  before  December  18,  1961;  and 
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WHEREAS,  Manufacturer  of  fixtures  specified  for  the  Sixth 
Floor  discontinued  business  necessitating  selection  of  new  fixtures 
from  another  manufacturer  delaying  delivery  so  that  work  could  not 
start  luitil  December  11,  1961  on  this  portion  of  the  job;  and 

WHEREAS,  delivery  of  fixtures  from  an  eastern  manufacturer  for 
the  Third  Floor  was  not  made  until  January  9,  1962;  and 

WIIEREAS,  Contractor  prosecuted  the  work  diligently,  completing 
the  installation  on  January  12,  1962,  or  within  Eighteen  (18)  working 
days  after  delivery  of  materials, 

l^OW,  IHERiiii'CHE,  BE  11'  REbOLVED,  That,  in  accordance  with  the 
provisions  of  Pile  No.  13456,  Ordinance  Eo,  9484,  adopted  by  the 
Board  of  Supervisors  on  January  16,  1956,  Section  6.3  "Prevention  of 
Contractor  from  Commencing  or  Prosecuting  Work  Due  to  Inability  of 
Contractor  to  Procure  Materials",  this  Commission  hereby  grants  an 
extension  of  time  of  SEVENTEEN  (17)  working  days  to  January  12,  1962 
for  which  liquidated  damages  are  hereby  waived?  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  the  amount  of  TV/0  THOUSAND 
EIGHTEEN  DOLLARS  Aim  THIRTY  CENTS  ($2,018.30) • 


--RESOLUTION  NO,  21.823— 

RESOLVED,  That  this  Commission  approves  and  hereby  authorizes 
the  Manager  of  Utilities,  for  and  on  behalf  of  the  City  and  County 
of  San  Francisco  Public  Utilities  Commission,  to  execute  that  cfertain 
Cooperative  Agreement,  under  the  general  provisions  of  which  the 
United  States  Department  of  Agriculture,  Forest  Service,  California 
Region,  for  the  period  ending  December  31,  1962,  will  supply  its 
fire  protection  organization  in  the  Canyon-Cherry  Power  Development 
Area,  because  of  the  potential  damage  which  can  be  done  to  the 
interests  of  both  parties  by  uncontrolled  forest  fires;  City  and 
County  of  San  Francisco  agrees  to  contribute  a  siim  not  to  exceed 
$5,000.00  as  its  share  of  the  increased  fire  protection  costs. 


^-RESOnjTION  NO.  21.824—- 

WHEREAS,  North  Gate  Transit  Company,  a  privately  owned  and 
operated  transit  company,  which  provides  service  between  a  terminal 
in  the  vicinity  of  the  City  and  County  limits  on  Mission  Street  in 
the  City  and  County  of  San  Francisco  and  points  in  San  Mateo  County, 
has  applied  to  the  Public  Utilities  Commission  of  the  State  of 
California  for  permission  to  make  certain  revisions  in  its  routes; 
and 

WHEREAS,  one  of  North  Gate's  routes  is  designated  to  operate 
from  aforesaid  terminal  on  Mission    Street,  via  Sickles  Avenue, 
Alemany  Boulevard  and  Junipero  Serra  Boulevard  to  points  in  San 
Mateo  County;  and 

WHEREAS,  lines  of  the  Municipal  Railway  of  the  City  and  County 
of  San  Francisco  now  adequately  serve  the  areas  along  said  streets s 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  has  no  objec- 
tions to  the  proposed  operations  by  North  Gate  Transit  Company 
provided  that  its  operations  within  the  limits  of  the  City  and 
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County  of  San  Francisco  be  restricted  from  its  terminal  on  Mission 
Street  to  a  route  along  Sickles  Avenue,  Alemany  ijoulevard  and 
Junipero  Serra  Boulevard  on  a  "non-stop"  "basis. 


—RESOLUTION  NO.  21.825-- 

BESOLYED,  That  this  Ooimnission  hereby  requests  the  Controller's 
approval  of  departmental  requests  for  additional  fimds  as  follows s 

M-imic^i2.al  „ Railway 

$771.00  -  Health  Service  System,  Appropriation  No.  1.922.865.735 

Bureau  of  Li^ht,  Heat  and  Power 

$318.00  -  Gas  and  Electricity,  Hetch  Hetchy  Project 
Appropriation  No.  1.695.231.755 

Utilities  Engineering  Bureau 

$100.00  -  Material  and  Supplies  (purchasing) 
Appropriation  No.  1.311 •375. 765 


—RESOLUTION  NO.  21,826— • 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  December,  1961,  for  damages  which  the  department  has 
against  miscellaneous  debtorss 

Bureau  of  Light ,  Heat  &  Power 
"     thru  Bureau  of  Delinquent  Revenue 


—RESOLUTION  NO.  21,827— 

RESOLVED,  That  this  Commission  hereby  approves  the  proposed 
leasing  of  Plot  IOC  at  San  Francisco  International  Airport,  as  shoi^rn 
on  Airport  Drawing  BA-10749    dated  January,  1962,  comprising  a 
25-foot  by  702-fODt  strip  of  land  totaling  0.423  acres,  more  or  lessj 
for  an  annual  rental  of  not  less  than  ^1800  per  acre  per  year  for 
the  first  ten  years  and  thereafter  in  accordance  with  the  terms  of 
the  leaser  term  of  lease  to  be  for  a  period  ending  July  31,  1981, 
with  an  option  to  extend  for  two  additional  ten-year  periods;  and  be 
it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  City  Attorney 
to  prepare  the  form  of  lease  for  submission  to  the  Commission  for 
it^  approval. 


—RESOLUTION  NO.  21,828— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed  I  approves  Debit  Modification  of  Contract  in  amount 
of  $1,779.25;  approves  Final  Payment  in  amount  of  $10,509.67,  in 
favor  of  John  J.  Verzello,  dba  D.  E.  Burgess  Co.  under  W.D.  Contract 
No.  1021,  Completing  the  Rehabilitation  of  Dumbarton  Pipeline  Bridge 
and  Pipes. 


$  884.27 
137.50 

$1021.77 
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Manager  of  Utilities  Calendar  Items; 

Mr.  Kirkwood  announced  he  forwarded  financial  and  engineering 
information  to  the  Bond  Screening  Committee  relative  to  the 
proposed  airport  garage,  and  that  the  Bond  Screening  Committee 
would  m.eet  Pehruary  1,  1962,  at  3sOO  p.m.,  at  tiie  Crocker -Anglo 
Bank  Building,  i^o.  1  Montgomery  Street,  in  Mr.  Jerd  Sullivan's 
office, 

Mr,  Kirkwood  pointed  out  that  the  financial  report  prepared  by 
Belford  Brown,  Manager  of  the  Airport  Department,  and  George  P, 
Negri,  Director,  Bureau  of  Accounts,  indicated  that  revenues  from 
the  garage  would  exceed  all  operating  expenses  and  debit  services 
for  all  but  the  first  two  years.     The  report  showed  an  estimated 
deficit  of  $86,000  the  first  year  and  $196^000  for  the  second  year. 
However,  there  would  be  a  surplus  sufficient  by  June  30,  1963?  to 
cover  the  deficit.    Mr.  Kirl-a«food  informed  the  Commission  that 
copies  of  the  report  would  be  made  available  to  them. 

Mp.  Kirkwood  then  read  a  letter  dated  January  29,  1962,  addressed 
to  Stuart  N.  Greenberg,  President  of  the  Public  Utilities 
Commission,  from  the  Board  of  Supervisors,  requesting  favorable 
reconsideration  of  a  five  cent  fare  for  senior  citizens  during 
non-peak  hours  on  the  Municipal  Railway. 

After  a  long  and  serious  discussion  in  which  the  Commission  pointed 
out  the  existing  deficit  in  the  Municipal  Railway,  the  difficulty 
in  administering  a  special  fare  for  senior  citizens,  and  mentioned 
other  areas  where  more  important  programs  existed  v/here  |;500>000  a 
year  might  be  spent  to  improve  the  lot  of  senior  citizens, 
Comiiiissioner  Pazackerley  made  the  follov/ing  motion:     "That  this 
Commission  send  a  warm  and  friendly  note  to  the  Board  of  Supervisors 
indicating  in  recognition  of  their  request  this  Commission  has 
reconsidered  this  matter,  and  finding  no  new  and  essential  elements, 
is  now  notifying  them  of  our  intention  to  continue  our  present 
position.    Should  we  have  new  material  we  would  take  another  look 
at  the  subject  » " 

This  motion  was  seconded  by  Commissioner  Hansen  and  was  carried  by 
a  vote  of  four  to  one,  Commissioner  White  voting  in  the  negative. 

Roll  Or  11; 

Commissioner  Pazackerley  observed  that  a  San  Francisco  architectural 
firm  had  received  a  national  award  for  the  design  of  an  aesthetic 
water  tank  which  had  been  designed  for  East  Bay  Municipal  Utility 
District.     He  suggested  J,  H,  Turner,  General  Manager  and  Chief 
Engineer  of  the  San  Prancisco  Water  Department,  obtain  information 
on  the  tank  design  if  possible,  and  suggested  that  Mr.  Turner  look 
into  the  possibilities  of  including  such  tank  in  the  plans  for  the 
Prancisco  Street  Reservoir  propc^rty. 

Commissioner  White  reported  that  Eugene    Selva-e,  Chairman  of  ohe 
Lucky  International  Golf  Tournament,  publicly  presented  his  thanks 
to  the  Public  Utiliti  es  Commission  for  the  service  provided  to 
Harding  Park  by  the  Municipal  Railway. 

THiiiivjiiUPON  THE  MEETBG  ADJuURNiiiD.  ^ 


f 


M  I  H  U  'J  E  B 


PUBLIC  UTILITIES  CQMMISSIOIT 


1,346TH  RjbjauiAR  MEETBG  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  FEBRUARY  6, 
1962,  COMMENCING  AT  2:00  P,M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOo: 
Call  to  Order. 

Present:        Coimnis  si  oners  Stuart  N.  Greenberg,  Don  Pazackerley, 
George  P.  Hansen 

Absent;         Commissioners  Thomas  P.  White,  Thos.  P.  Stack 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Cornmissioner  Pazackerley, 

On  motion  of  Conmiissioner  liansen,  seconded  by  Comiiiissioner 
Pazaokerley,  the  minutes  of  the  1,545th  regular  meeting  of  the 
Gonmiission,  held  January  30,  1962,  were  approved. 

Votes       Ayes-Commissioners  Greenberg,  Pazaokerley,  Hansen 
Absent-Commissioners  \tfhite.  Stack 

On  motion  of  Commissioner  Hansen,  seconded  by  CoTimiissioner 
Pazaokerley,  the  following  resolutions  were  adopted: 

Vote:       Ayes-Oommissioners  Greenberg,  Pazaokerley,  Hansen 
Absent-Cormnissioners  White,  Stack 

--^pjiUXLPlLIO-^XiaQJS---- 

WHEREAS,  Chapter  22  of  the  Administrative  Code  of  the  City  and 
County  of  San  Prancisco  entitled  "Radio  Comrounication  Facilities," 
under  Section  22.2  thereof,  authorizes  the  Chief  of  the  Department  of 
Electricity  to  sign  applications  on  behalf  of  the  City  and  County 
for  permits  and  licenses  issued  by  the  Federal  Communications  Com- 
mission; and 

WHEREAS,  under  Section  22.4  of  said  chapter  the  provisions  of 
said  chapter  do  not  apply  to  radio  communication  facilities  of  any 
municipally- owned  utility  under  the  jurisdiction  of  the  public 
utilities  commissi on 5  therefore  be  it 

RES0L7ED,  That  this  Commission  does  hereby  authorize  James  H. 
Turner,  General  Manager  and  Chief  Engineer  of  the  San  Prancisco  Water 
r^epartment,  to  execute,  on  behalf  of  the  Public  Utilities  Commission, 
c^ll  applications,  agreements  and  related  legal  documents  with  the 
.Vederal  Communications  Commission,  pertaining  to  the  San  Prancisco 
Water  Department  Mobile  Radio  oystem. 
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-.-BESOLUTION  HQ.  21,830— 


RESOLVED,  That  this  Commission  authorizes  a  staff  member  of  the 
Engineering  Bureau,  as  designated  hy  the  Manager  of  Utilities,  to 
proceed  to  Denver,  Colorado,  for  the  purpose  of  inspecting  the 
prototype  rotary  baggage  dispenser  and  related  facilities 5  estimated 
expenses  $175.00. 


— -RESOLUTIOI^  HO.  21 «  831— 

RESOLVED,  That  this  Commission,  in  consonance  witlr^  its 
Resolution  No.  19,952,  hereby  authorizes  the  General  Manager  and 
Chief  Engineer,  San  Francisco  Water  Department,  to  accept  the 
Application  for  Water  Supply  for  Resale  Purposes  submitted  by  the 
Los    Trances  County  Water  District,  effective  Pebmary  1,  1962. 

At  this  point  Commissioners  White  and  Stack  arrived.    The  full 
Commission  now  being  present,  the  matter  scheduled  for  public  hearing 
was  next  heard. 

PUBLIC  HEARINO 

TO  CONSIDER  A  REVISION  OF  PART  II, 
AIRCRAFT  STORAGE  (OUTDOOR),  FOR  THE 
EXISTING  SCHEDULE  OF  RATES  AND  CHARGES 
FOR  COMI^ION  USE  FACILITIES  OF  THE  SAN 
FRANCISCO  INTERNATIONAL  ALPORT 

Commissioner  Greenberg  opened  the  public  hearing  and  called  upon 
Robert  C.  Kirkwood,  Manager  of  Utilities,  to  explain  the  purpose  of 
the  hearing. 

Mr.  Kirkwood  stated  that  the  hearing  had  originally  been  set  for 
December  26,  1961,  continued  at  the  request  of  representatives  of  the 
private  flyers  and  reset  for  January/"  30,  1962,  which  turned  out  to  be 
an  impossible  date  for  the  Manager  of  the  Airport,  and  was  postponed 
until  today.    Each  continuance  and  postponement  was  duly  advertised  as 
provided  by  law, 

Mr.  Kirkwood  stated  that  since  the  notice  of  public  hearing  on 
this  matter  the  Secretary  of  the  Cormmssion  has  received  some  255 
communications  in  protest  to  an  increase  in  rates.    These  were  received 
from  the  following  localities s 

San  Francisco 

East  Bay  ,:  ^ 

Marin-Sonoma 

Peninsula,  including  Santa  Clara  County 
Other  California 
Outside  California 


Mr.  KirkiiTood  then  reviewed  the  events  leading  up  to  the  request  of 
"Sutler  Aviation  for  increased  rates  for  storage  of  private  aircraft. 
He  called  the  Comi--:ission's  attention  to  reports  and  communications 
received  by  them  from  the  Manager  of  the  Airport;  Leigh  Fisher,  the 
airport  consultant;  Butler  Aviation;  the  San  Francisco  Committee  for 


28 
46 
11 

55 
90 
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General  Aviation;  and  the  AOPA  "airport  letter"  dated  February  1, 
1962.    He  stated  that  the  rates  proposed  have  been  reviewed  by  Leigh 
Fisher  and  airport  staff  and  seemed  to  be  reasonable. 

Mr.  Kirkwood  stated  that  airport  management  recognized  the  point 
made  by  Leigh  Fisher  relative  to  the  continued  use  of  the  San  Francisnc 
International  Airport  by  general  aviation.    He  then  stated  tiiat  it  had 
been  suggested  that  perhaps  the  agreement  with  Butler  Aviation  could 
be  modified  or  canceled.    Neither  is  possible  because  a  modification 
of  the  agreement  would  in  effect  be  a  gift  of  public  funds;  and 
cancellation  would  call  for  competitive  bidding,  because  no  protects 
could  be  given  to  Butler  or  Bay  Aviation,  who  have  a  large  investmen-j 
in  the  new  hangar. 

Mr.  Kirkwood  pointed  out  that  landing  fees  have  not  been  imposed 
on  aircraft  weighing  less  than  10,000  lbs.,  and  indicated  that  perhaps 
an  hour's  free  parking  time,  as  mentioned  in  Mr.  Fisher's  report, 
might  end  the  confusion  on  this  point. 

The  Commission  was  informed  by  Mr.  Kirlcwood  there  arc  two  things 
involved.    First,  the  fee  for  monthly  storage,  which  would  effect 
people  living  in  San  Mateo  and  San  Francisco  tying  down  at  the  airport 
and  which  ran  from.  $2500  per  month  up  and  was  not  out  of  line,  even 
with  the  figures  produced  by  aircraft  o^^^ners.    Second,  the  fee  for 
itinerant  aircraft,  which  did  not  seem  to  be  out  of  line  when  compared 
to  similar  airports. 

This  proposal  as  it  stands  is  unique  as  it  imposes  a  monthly  ceil- 
ing on  the  charges.     This  is  nothing  that  Butler  is  suggesting  as 
something  he  necessarily  wants,  but  is  a  continuation  of  present 
practice . 

]yir.  Kirkwood  suggested  rather  than  prolong  the  presentation  of 
Butler's  position,  perhaps  we  should  hear  from  those  who  have  oome  to 
appear  in  opposition. 

Commissioner  Greenberg  asked  everyone  in  the  audience  if  he  had  a 
copy  of  Mr.  Butler's  proposal?  if  not,  copies  were  available,     (Ko  one 
asked  for  a  copy  of  the  proposal.     It  was  assumed  that  all  were 
familiar  with  it.) 

Conmiissioner  White  requested  permission  to  ask  a  question.  He 
then  stated  that  he  had  received  a  letter  dated  February  1,  1962  from 
AOPA.    Ho  stated  he  assumed  that  all  those  who  operate  general  air- 
craft were  members  of  that  organization,  and  asked  if  the  opinions  in 
that  letter  expressed  the  opinions  of  those  present.     If  so,  he  took 
c:iCGption  to  the  scurrilous  attack  upon  San  Francisco  and  its  officials 
Commissioner  White  then  asked  if  the  author  of  the  letter,  Cy  Thompson, 
was  present. 

Victor  J.  Kayne  of  390?  Harrison  Street,  K.W.,  Washington,  D.  C, 
announced  that  he  v/as  the  representative  from  the  AOPA« 

Commissioner  Fazackerley  then  comm.ented  on  the  AOPA  letter  and 
stated  m  his  opinion  the  letter  bordered  on  slander,  was  loaded  with 
innuendos,  assumptions,  and  discourtesies,  and  was  not  appreciated  by 
..rim  as  a  member  of  the  Commission  and  a  responsible  lender  in  the 
':j;)ri]munity.     He  stated  the  Public  Utilities  Conmiission  was  holding  its 
''^Au  '^^'^^^^  hearing  on  this  matter  and  they  had  reached  no  conclusions 
ana  had  no  recommendations  at  this  point  from  staff. 
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Comnissioner  Grecnbcr-g  supported  the  position  taken  by  Coimnis- 
sionervS  White  and  Pazackerley  relative  to  the  AOPA  letter  of 
February  1,  1962. 

At  this  point,  Thomas  P.  Oasey,  Jr.,  attorney  for  the  San 
Francisco  Committee  for  General  Aviation,  announced  that  he  had  just 
seen  the  AOPA  circular  letter  this  morning.     He  indicated  that  his 
committee  was  not  party  to  any  attack  upon  the  Oonmiission  or  the  City 
and  County  of  San  Francisco,  stating  they  are  a  local  committee, 
composed  of  residents  of  San  Francisco. 

Victor  J.  Kayne  appeared  on  behalf  of  the  AOPA,  protesting  an 
increase  in  rates. 

The  following  people  appeared  and  presented  argviments  in 
opposition  to  the  increases 


Edwin  M.  Wilson 


David  Wade 


J.  Quetnick 


Dana  V.  Clark,  M.D. 


Daniel  Beswick 


S.  Dan  Brodie 


Howard  Cramer 


Vincent  G.  Raixey 


Vice  President  and  Director 

ThoPipkins  &  Company 

General  Insurance  Brokerage  Firm 

4th  Floor,  Shell  Building 

San  Francisco 

Homes     2460  Scott  Street,  San  Francisco 

Representing  Calaveras  Cement  Company 
315  Montgomery  Street 
San  Francisco 

Homes    1561  Sequoia,  San  Bruno 

Sanbutch  Properties 

260  California  Street,  San  Francisco 

Homes     530  Darrell  Road,  Hillsborough 

Practicing  Physician,  516  Sutter  Street 
San  Francisco 

Representative  of  National  Pilots  Association 
Washington,  D*  C. 

Homes    1350  Balboa  Street,  San  Francisco 

Bonostell  &  Ooripany  (Paper  Manufacturers) 
164  Townsend  Street,  San  Francisco 

Homes     35  Elaine,  Mill  Valley 
Representative,  "Executive  Headquarter" 
CoDjiiittee  of  Chamber  of  Commerce 

R.  M.  Brodio  Company 
San  Lcandro,  California 
President,  Am.erican  ITavion  Society 

Homxc:  Yreka,  California  (former  Assemblyman) 
Past  President,  Siskyou  County  Airmen's  Assn. 
Northern  California  Council  Aviation 
Member,  Santa  Clara,  Santa  Cruz,  Contra  Costa. 
Siskyou  County  Airmen's  Assns. 

223  Post  Street,  San  Francisco 

Home  0     Belmont,  California 
Representing,  Western  States  Assn.  of 
Sheriffs  Air  Squadrons 
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To  G.  Anderson 


Vice  President,  iloaly -Tibbit s  Construction  Gc 
411  Brannan  Street,  San  Francisco 

Home:     Sfm  Francisco 
President,  Northern  Calif.  Council  on  Aviatiaj 


Jack  Eisenberger 


Stanley  Rosenthal  Co. 
1301  Harrison  Street 
San  Francisco 

Homes     2821  Noriega  Street 
San  Francisco 
President,  Northern  California  Co^lncil  on 
Aviation 


William  Drum 


California  Division  of  Aeronautics 


George  Moore  of  Butler  Aviation  appeared  on  behalf  of  that 
company  and  stated  Butler's  economic  reasons  for  seeking  the  increrLj,e 
in  storage  rates .    Arthur  Adams  was  present  on  behalf  of  Bay  Aviation. 
The  audience  was  given  an  opportunity  to  q.uestion  both  Mr.  Moore  and 
I4r.  Adams. 

At  this  point,  Thomas  F.  Casey,  Jr.  indicated  he  thought  it  would 
be  wise  if  the  Commission  took  another  look  at  the  books  of  Bfey 
Aviation  with  particular  reference  to  the  revenue  derived  from  general 
aviation. 

Leigh  Fisher,  airport  consultant,  reaffirmed  the  fact  that  it  is 
desirable  to  accord  general  aviation  use  at  San  Francisco  Internationa] 
Airport  as  a  matter  of  policy.    He  stated  his  firm  reviewed  the 
proposed  cost  of  the  Butler  operation  and  it  appeared  most  reasonable 
for  the  proposed  services  to  be  rendered. 

Mr.  Kirkwood  recommended  it  might  be  well  for  the  Commission 
to  take  the  matter  under  advisement  and  review  the  m.aterial  that  has 
been  presented  today,  and  arrive  at  a  decision  at  a  later  date. 
Commissioner  Fazackerley  moved  that  the  Gonmioslon  take  the  matter 
under  advisement  and  set  2^00  P.M.,  February  20,  1962,  as  the  time 
for  a  decision.    Commissioner  ?Iansen  seconded  the  motion. 


Comnissionor  Greenbcrg  asked  the  staff  to  bring  in  information 
on  the  profit  and  losses  of  Bay  Aviation  in  order  to  aid  the  Commis- 
sion in  making  a  full  study  of  the  matter. 

Thereupon  a  ten  minute  recess  was  callud,  at  the  end  of  which, 
at  4^30  P.M.,  the  calendar  items  were  resumed  by  the  Commission. 
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On  motion  of  Commissioner  Hansen,  seconded  Toy  Goinr;iissioner 
Pazackerley,  the  following  resolutions  v/ere  adopted; 


Vote;        Ayes-Commissioners  Greenberg,  White,  Pasackerley,  Hansen, 

Stack 
Absent -None 


— R]j]SQLUTION  NO.  21.832— 


WHEREAS,  on  January  2,  1962,  by  its  Resolution  Number  62-009"03 
the  City  Council  of  the  City  of  Hayward,  California,  authorised  and 
directed  the  City  Manager  of  the  City  of  Hayward  to  execute  in  the 
name  of  and  for  and  on  behalf  of  the  City  of  Hayward  that  certain 
Water  Service  Application  and  Agreement,  dated  the  l4th  day  of 
November  1961  by  and  between  the  City  of  Hayward,  a  municipal  corpora- 
tion, and  the  City  and  County  of  San  Francisco,  a  municipal  corpora- 
tion? and 

WHERE3AS,  San  Francisco  agrees  to  provide  and  Hay^/^rard  agrees  to 
accept  water  service  on  a  permanent  basis  according  to  the  terms  and 
conditions  set  forth  in  said  application  and  agreement j  therefore, 
be  it 

RESOLVED,  That  this  Commission,  in  consonance  vrith  its 
Resolution  No.  19,952,  hereby  authorizes  the  General  Manager  and 
Chief  Engineer,  San  Francisco  Water  Department,  to  accept  the 
Application  for  Water  Supply  for  Resale  Purposes  submitted  by  the 
Cit^r  of  Hayward,  effective  January  1,  19 62. 


RESOLVED,  That  this  Commission  accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification  of  Contract  in  amount  of 
^120.00;  and  approves  Final  Payment  in  amount  of  $4,920.00,  in 
favor  of  Craft  and  Qalbraith  under  H.H.W.S,  Contract  No»  347-Furnish 
and  Install  Guard  Valve,  Cherry  Power  Tunnel  Drain  Line. 


RESOLVED,  That  this  Commission  accepts  the  work  as  satisfactorily 
completed  and  approves  Final  Payment  in  amount  of  $6,388.00,  in 
favor  of  Chas.  I,  Cunningham  Company  under  H.H.W.S.  Contract  No.  352- 
Alterations  to  Wheel  Pit  Gratings  and  Cooling  Water  Supply. 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation  o  f 
Hetch  Hetchy  Project  funds  in  amount  $82,613.00,  as  follows s 

To  provide  for  deficiencies  in  the  following  appropriations: 


—RESOLUTION  NO.  21,833— 


— RESOLUT ION  NO .  21 . 834— 


—RESOLUTION  NO.  21.833— 


1.755.120.000  Temporary  Salaries 
1.755.231.000  Heat,  Light  &  Power 
1.755.300.000  Material  &  Supplies 


%  3,400.00 
1,100.00 
13,400.00 
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To  provide  for  payments  of  claims  against  the  City  and 
County  of  San  Francisco  made  by  the  Irrigation  Districts 
as  result  of  City's  retention  of  Raker  Act  Water  during 
1961: 

Modesto  Irrigation  District  $  29,538.00 

Turlock  Irrigation  District  35,175*00 

Appropriation  1.755.80^.001  Payment  of  Claims  to 

Irrigation  Districts  $6_4,713>00 

$82,613.00 

--RESOLUTION  HO.  21.836-- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  Credit  Modification  of  Contract  in  amount  of 
$363.60;  approves  Pinal  payment  in  amount  of  $8,528.65,  in  favor  of 
McGuire  &  Hester  under  W.D,  Contract  No.  1020-Relocation  of  20-Inch 
Steel  Main  in  0' Shaughnessy  Blvd.  and  Portola  Drive. 


—RESOLUTION  1^0.  21.837— 

RESOLVED,  That  this  Commission  hereby  approves  the  following 
rate  schedule  as  provided  by  the  Hertz  Corporstion  in  connection 
with  its  car  rental  service  at  San  Erancisco  International  Airport, 
effective  date  to  be  determined  by  Manager  of  Airport? 


mKE  &  TYPE 

Corvairs,  Chevy  II 's, 
Ealcons,  Comets,  and 
similar  makes 

Chevrolet ,  Ford  & 
Plymouth  Sedans 

Chevrolet  &  Ford 
Station  Wagons 

Chevrolet  &  Ford 
Convertibles 
Oldsmobile ,  Pontiac  & 
3uick  Sedans 

Oldsmobile,  Pontiac  & 
ru  i  c  k  C  onve  rt  ib le  s 
Thunderbirds 

Cadillac  Sedans  (Air- 

0 onditioned ) 
Cadillac  Convertibles 

The  monthly  rate  will  be  a  flat  rate  of  four  times  the  v/eekly  rate. 

Air-conditioned  cars  available  at  an  additional  ;$2.00  per  day  and  20 
per  mile  or  $10.00  per  week  and  20  per  mile,  except  Cadillac  sedans 
which  base  rate  includes  air-conditioning. 

Collision  Protection  available  at  $1.00  per  day  or  $5.00  per  week. 


HOURLY  RATE 

$1.25  plus 
90  per  mile 


DAILY  RATE 
Xl4  Hg_iJrsJ_ 


59.00  plus 
90  per  mile 


WEEKLY  RATE 

145.00  plus 
90  per  mile 


$1.50  plus         $10.00  plus 
100  per  mile      100  per  mile 


$1.75  plus 
110  per  mile 


$11,00  plus 
110  per  mile 


$50.00  plus 
100  per  mile 

$55.00  plus 
110  per  mile 


$2.00  plus         $12.00  plus 
120  per  mile      120  per  mile 


160,00  plus 
120  per  mile 


^2.50  plus         $13.00  plus 
130  per  mile      130  per  mile 


$65.00  plus 
130  per  mile 


$3.00  plus         $15.00  plus         $75.00  plus 
150  per  mile      150  per  mile        150  per  mile 
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Week-end  rate  on  Chevrolet,  J'ord,  ond  Plymouth  sedans  only  from 
Friday  4sO0  PM  to  Monday  9sOO  AM  -  115.00  plus  100  per  mile. 

Minimum  charge  of  S7.00  on  rentals  originating  and  terminating  at  the 
airport . 

Minimum  charge  of  $10,00  on  rentals  originating  at  the  Airport _and 
terminating  at  other  stations  within  an  approximate  radius  of  50 
miles. 

021  rentals  originating  at  the  Airport  and  terminating  at  stations 
beyond  the  50  mile  radius,  a  $15.00  inter-city  service  fee  to  "be 
charged,  except  on  those  rentals  on  which  the  car  assigned  is  owned 
by  another  Hertz  station  and  the  rental  returns  the  oar  to  or  towards 
the  owning  city. 

10-20^  discount  on  time,  mileage,  and  service  charges  to  national 
fleet  owners. 

lOfo  discount  to  all  clergymen. 

~'.0'fo  discount  to  all  airline,  railroad  and  travel  agency  employees. 
25%  discount  to  Hertz  stations  and  to  Hertz  eniployeGS. 
405^  discount  to  airline  and  airport  executives  on  the  approval  of  the 
Hertz  Zone  Manager. 


RESOLVED,  That  this  Commission  accepts  tlie  work  as  satisfacto- 
rily completed;  approves  Credit  Modification  of  Gontr';ct  in  the 
amount  of  11,293.94;  approves  Final  Pff  m.ent  in  amount  of  1438.11,  in 
favor  of  Fred  ToFairey  under  V/.D,  Contract  No-  1022-Laying  of  6-Inoh 
Cast  Iron  Mains  in  Ankeny  St.,  Harold  Ayonue  and  Others  (Replacement 
of  ^mall  Mains),  and  allows  thirty  six  (3 (5)  v/orking  days  uiiavoidable 
c'elay  due  to  streets  not  being  to  gra.de. 


REbOLVED,  'lhat  this  Commission  accepts  the  v^ork  as  satisfacto- 
rily completed;  approves  Debit  Modification  of  Oontiact  in  amount  of 
S78.92|  approves  Final  payment  in  amount  of  $1,908.92,  in  favor  of 
Michael  Murphy,  Jr.,  under  W, Bo  Oontr  ct  No.  1046-Laying  of  6-Inch 
Oast  Iron  Main  in  Van  %ke  Avenue  betvreen  Jennings  and  Ingalls 
Streets. 


—RESOLUTION  N0>  21y8.4P— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
-pproval  of  Departmental  Requests  for  Funds  as"  follows  s 

I'Tijin  i  c  ip  al  Ra  i  1  way 

$15,075 -00  -  For  certification  of  orders  issued  for  Contractual 
Services,  Appropriation  Noo  1. 735 .200,000, 
January  1,  I962,  to  June  30,  1962. 

~^.^.tP?A_HjL"fa  pjhy  Fro  3  e^c  t 

$234,950.00  -  Additional  funds  for  Purchase  of  Power  for  Resale 

outside  of  San  Francisco,  Appropriation  No. 
1.755.231.001. 
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— RBSOLUTIQN  NO.  21^341--- 

RESOLYED,  That  this  Commission  accepts  the  vrork  as  satisfacto- 
rily completed;  approves  Debit  Modification  of  Contract  in  the 
amount  of  $209.20,  approves  Pinal  Pa^nnent  in  the  amount  of 
$5, 621, 32,  in  favor  of  Louis  L.  Gima  under  Contract  WD  1009-Iaying 
12"  and  16"  Cast  Iron  Mains  in  Santa  Rosa  and  Circular  Avenues 
(Southern  Freeway)  and  allows  fifty-six  (56)  work  days  unavoid'^ble 
delay,  thirty-nine  (39)  of  which  v;ere  due  to  delay  in  pipe  delivery, 
thirteen  (13 j  work  days  to  coordinate  contract  work  with  other  work 
of  the  department,  one  (l)  day  due  xo  labor  union  dispute  with 
Contractors'  forces,  and  three  (3)  work  days  due  to  adverse  weather; 
and  charges  for  liquidated  damages  in  the  amomit  of  ^1^40. 00  for  four 
(4)  work  days  of  avoidable  delay  by  the  Contractor. 


—RESOLUTION  NO.  21  > 842— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  Einal  Payment  in  amount  of  ^'25,525.50  in 
favor  of  Centriline  Division, Raymond  Intcrn^ational  Inc.,  undei  W.D. 
Contract  No.  1039~Cement  Mortar  Line  234— Inch  Steel  Pipe,  Stanford 
Heights  Reservoir  to  Clarendon  Avenue  and  allows  eight  (8)  working 
days  unavoidable  delay  waiting  for  Water  Department  forces  to 
chlorinate  and  drain  the  pipeline. 


—RESOLUTION  NO.  21,84.1-.- 

RESOLVED,  That  this  Coraraission  hereby  aio proves  collections, 
month  of  January,  1962,  for  damages  which  the  San  Erpncisco  Water 
Department  has  against  miscellaneous  debtors,  in  the  amount  of 
^514.37,  in  addition  to  one  pa^nnent  on  account,  $99.89,  per  list 
lated  January  31,  1962. 


Ut il it i e s  Ca lendar  Items s 


Mr.  Kirkwood  announced  that  in  connection  wUh  the  arrest  of  a 
former _ Municipal  Railway  employee  this  morning  on  a  charge  of 
-ollowin^s      ^^^^Pi^^^^^^'        ''^^^^^^        inform  the  Coinmission  of  the 


o^irrpo;n;;n^;:a^^::";^^'^^^''^^^^^^^^^    ui-nce  regaramg  the  possibility 

01  irregLilarities  m  the  handling  of  fares  collected. 

roncevZ^'^V'^l^  period  no  pattern  of  shortages  has  been  apparent  but, 

vToa^T^rifLJ     P^^^^-^i^^l  losses  that  could  result  from  alleged 
vl^h^he  P^^n?'MnL.f continuing  the  investigation.    We  are  conferrin 
Aitn  the  Grant  Money-meccrs  Company,  mnufacturers  of  the  locked  f-^rp  ' 
e?f^Latf  Itoii,  and  With  o^her  security  .genci in  ord'r  ?o 

eliminate  all  possibility  of  irregu.larities . 

OorTTii  ???^nf^o''5^''  Pazackerley  said  that  as  soon  as  he  and  th^  other 
oonmussioners  became  aware  of  it,  they  were  deeply  concerned.  He 
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stated  he  had  c^^lled  Clark  Beise  of  the  Bank  of  Ariorica,  and  G-corge 
M.  Dean  of  the  Pacific  Telephone  and  Telegraph  Oonpany,  to  ask  their 
assistance  in  strengthening  the  security  measures  in  the  Municipal 
Railway.    Both  had  indicated  they  would  he  pleased  to  cooperate. 

Commissioner  White  then  suggested  that  nanagerient  should  be  free 
to  consult  anyone  that  would  he "helpful  in  this  situation.  He 
cautioned  that  managenont  should  bo  careful  in  their  investigation  so 
as  not  to  cast  reflection  on  the  honesty  and  integrity  of  the 
unployees  merely  because  of  a  few  "bad  apples c" 

Thomas  Ho  McGrath,  representative  of  Local  1380  Carmen's  Unions 
supported  the  position  of  the  Commission  in  this  matter,  indicating 
that  anyone  stealing  from  the  Municipal  Railvjay  was  stealing  from  th,^ 
members  of  his  un.ion  and  the  taxpayers.     He  stated  these  people  should 
be  apprehended  and  prosecuted. 


Departmental  Report ; 

Manager  of  the  Airport  Belford  Brown  presented  the  monthly  report 
for  the  Airport  Department. 


Roll  Call; 

All  Commissioners  passed. 


TlIEEEUPON  THE  IlEETlhG  ADJOURNED. 
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)  D  3 

SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

February  6,  1962 

Report  of  the  General  Manager,  Airport  Department 
to  the  Public  Utilities  Conunission 

HIGHLIGHTS  OF  JANUARY  ACTIVITIES 
Traffic  Summary  (December  1961) ; 

Passenger  volume  of  439,097  at  San  Francisco  International  Airport  during 
December  showed  a  substantial  gain  of  11.4  per  cent  over  the  total  for  the  corres- 
ponding month  of  1960.    It  brought  the  total  for  the  1961  calendar  year  to 
5,239,297.    This  was  a  2,1  per  cent  gain  over  calendar  1960,  a  year  during  which 
the  domestic  air  transportation  industry  experienced  a  passenger  decline  of  about 
2,2  per  cent,  according  to  industry  leaders*  estimates-- the  final  figures  are  not 
yet  available. 

Mail  volume  through  the  Airport  in  December  was  7,721,789  pounds,  up 
only  4.3  per  cent  over  December  1960,  a  gain  substantially  less  than  in  previous 
months  and  due  principally  to  the  diversion  of  some  flights  carrying  mail  to  other 
airports  due  to  adverse  weather. 

The  December  air  express  volume  was  986,712  pounds,  up  13,4  per  cent,  and 
the  air  freight  total  of  11,793,102  pounds  was  an  increase  of  29,1  per  cent  over 
the  corresponding  month  of  1960, 

Total  aircraft  movements--landings  and  take-of fs--for  the  month  were 
16,985,  of  which  12,063,  or  more  than  71  per  cent,  were  by  scheduled  air  carriers; 
1,295  military  and  3,627  by  privately  or  corporate-owned  aircraft.    Of  the  air 
carrier  total,  66.55  per  cent  were  jet  movements, 
5-year  Traffic  Comparison: 

The  1961  passenger  volume  represented  an  increase  in  excess  of  50  per 
cent  in  a  5-year  period.     The  1956  total  was  3,486,242.    Mail  volume  was  up  more 
than  80  per  cent  from  35,091,972  pounds  to  63,547,995,  and  air  freight  increased 
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from  81,984,654  to  122,200,101  pounds  for  a  gain  of  50  per  cent. 
Garage  Financing; 

Estimates  of  revenues  and  expenditures  through  1981  were  prepared 
relative  to  the  financing  of  a  $9,800,000  bond  issue  for  the  first  segment  of  a 
parking  garage  proposed  for  the  Airport,  and  these  figures  were  submitted  to  the 
Controller,  Bond  Screening  Committee,  and  the  Finance  Committee  of  the  Board  of 
Supervisors. 
General  Aviation; 

Material  relative  to  the  proposed  increase  in  rates  and  charges  for 
General  Aviation  users  was  ass^bled  and  made  available  to  interested  parties. 
Chapel  Site; 

Further  talks  were  held  with  representatives  of  the  San  Francisco 
Archdiocese  of  the  Roman  Catholic  Church  relative  to  a  site  for  a  chapel  at  SFIA. 
Tentative  agreement  was  reached    and  engineering  and  architectural  studies  are  in 
progress. 

Airport  Aid  (FAA) : 

The  Federal  Aviation  Agency  announced  the  allotment  of  $1,404,560  in 
airport  aid  for  the  current  fiscal  year.    Major  projects  will  include  construction 
of  apron  areas  for  the  South  Terminal,  runway  and  taxiway  reconstruction  and 
construction  of  trestle  to  support  lights  off  the  bay  end  of  Runway  1L-19R, 
CAB  Route  Awards; 

Several  route  awards  in  the  Pacific  Southwest  Local  Service  Case  as 
announced  by  the  Civil  Aeronautics  Board  should  prove  beneficial  to  SFIA,  These 
include;    turn-around  service  between  San  Francisco  and  Los  Angeles  for  Trans 
World  Airlines;  extension  of  service  from  San  Francisco  to  Reno  and  adding  Fresno 
as  an  intermediate  stop  between  San  Francisco  and  Las  Vegas  for  Pacific  Air  Lines. 

more- 
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Also,  the  CAB  Issued  to  Philippine  Air  Lines  a  permit  to  renew  service 
between  Manila  and  San  Francisco  via  Honolulu,    This  carrier  formerly  served 
SFIA  but  suspended  service  in  1954, 
Avis  Pickets; 

Pickets  were  withdrawn  from  the  vicinity  of  the  Avis  U-Drive  service 
area  after  agreement  was  ipeached  between  the  Teamsters  Union  and  the  Avis -Gray  Line 
firm, 

*  *  * 


M  I,.N.U  T  E  S 


PUBLIC  UTILmES^__Q OMISSION 


1,347th  REGULAR  r^EETINa  OF  THE  PUBLIC  UTILITIES 
COmiSSION,   W  ROOM  282  -  CITY  HALL,  FEBRUARY  15, 
1962,  COMIENGING  AT  2sOO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order, 

Presents        Comiiiissioners  Stuart  N.  Greenberg,  Thonias  P.  White, 
Don  Pazackerley,  George  E.  Hansen,  Tho^.  F.  Stack 

Absent:  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Oommissioner  Stack. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  1,346th  regular  meeting  of  the  Commission,  held 
February  6,  1962,  were  approved. 

Votes        Aye s-Conmiissi oners  Greenberg,  White,  Pazapkerley ,  Hansen, 

Stack 
Absent -None 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner  Stack, 
the  following  resolutions  v/ere  adopted; 

Vote  J        Ayes-Commissioners  Greenberg,  White,  Fazackerley;,  Hansen, 

Stack 
Absent -None 

— RESOLUTIOl:;!  MO.  21.844— 

RESOLVED,  That  this  Cormiission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call i 

WD  Contract  No.  9 84- Const ruction  of  Roof  and  Rehabilitation  of 
Lining  for  University  Mound  Reservoir  North  Basin,  in  San  Francisco 

WD  Contract  No.  1047-Laying  12-Inch  Cast  Iron  Main  in  Tunnel  and 
Blanken  Avenues. 


—RESOLUTION  NO  .  21.84,^— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follov/ss 

TOs     HIGGLNS  AND  HIGGINS 

Permit  to  temporarily  enter  the  Peninsula  Watershed  Lands  adjoining 
the  Canada  Road  for  the  purpose  of  gathering  teasel  burrs,  a  noxious 
weed;  subject  to  a  total  consideration  of  $200. 
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--RESOLUTIQE  I^Q.  21«846— 

REtlOXiVJi;D ,  That  this  Oommission  hereby  approves  the  terms  and 
conditions  of  the  proposed  Indenture  of  Lease  of  certain  San 
Francisco  International  Airport  land,  being  Plot  10-0,  containing 
0,403  of  an  acre,  more  or  less,  per  Airport  Drawing  No,  BA-10749? 
dated  January,  1962,  and  hereby  requests  the  Director  of  Property 
to  arrange  for  the  call  for  bids  for  said  lease. 

Said  lease  is  for  a  period  ending  July  31 »  1981,  with  an  option  to 
extend  said  term  for  tv/o  additional  ten-year  periods;  annual  rental 
to  be  not  less  than  $1800,00  per  acre  per  year  for  the  first  ten 
years,  the  rental  thereafter  to  be  determined  pursuant  to  the  lease 
provisions;  and,  be  it  further 

RESOLVED,  That  this  Commission  reserves  the  right  to  reject  or 
confirm  the  award  of  said  lease  by  the  Director  of  Property, 


— RBSOLUTIOH  NO.  21,847- - 

WHEREAS,  the  following  employees  have  retired  from  the  service 
of  the  City  and  County  of  San  Francisco,  having  served  in  the 
departments  of  the  Commission  for  a  period  of  t^^/enty-f ive  years  or 
more ;  and 

V/HEREAS,  the  Public  Utilities  Oommission  recognizes  the  valuable 
service  these  employees  have  rendered  the  people  of  San  Prcn Cisco, 
while  so  employed  in  their  respective  departments;  therefore,  be  it 

REbOLVED,  That  the  Public  Utilities  Commission  on  behalf  of  the 
people  of  the  City  and  County  of  San  Prancisco,  in  recognition  of 
their  long  and  faithful  service,  by  this  resolution  expresses  to 
these  employees  its  best  wishes  for  a  long  and  happy  life  and  the 
assurance  of  its  appreciation  for  v/ork  v/ell  performed;  and,  be  it 
further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
prepare  a  copy  of  resolution  for  presentationto  each  of  the 
following  employees: 

BiJLi9J::2§l»Rai3>?M.  Service 

Elias  P.  George  38  years 

Evaristo  Giusti  38  years 

Michael  L,  Kulis  42  years 

James  M.  Leslie  35  years 

Ernest  August  Meyer  42  years 

James  O'Connor  36  years 

Joseph  Oliva  44  years 

Thomas  E.  V/illiams  35  years 

James  Leonard  Wilson  34  years 


Roy  Ao  Weir  36  years 


--RESOLUTION  NO.  21,848— 

RESOLVED,  That  this  Conmaission  hereby  atDproves,  in  accordance 
with  Resolution  No. 16, 527,  adopted  July  16,  i956,  payment  of  claims 
in  amount  Sl8,467.01,  made  by  the  Municipal  Railway,  month  of 
January,  1962,  per  Revolving  Fund  Vouchers  No,  2233  to  No,  2242, 
inclusive , 
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RESOLVED,  That  this  GoMmission  hereby  approves  the  expenditure 
of  $500.00  to  bring  witness  Hargaret  Scaggs  to  San  Francisco  from 
Baltimore,  Maryland,  to  testify  re  the  case  of  Hazel  Long  vs.  City 
and  County  of  San  Francisco,  Superior  Court  Nq.  49X»201,  Muiiicipal 
Railway  File  Eo.  58-0-90,. 


RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modification  of  Contract  in  amount  of  $500. 00, 
under  WD  Contract  No.  993-Additions  to  Rock  River  Lime  Plant  in 
Tuolumne  County;  contractor,  Roy  Madsen  Construction  Company?  to 
provide  for  r^^pairs  to  14  windows,  including  removal  of  casings  for 
replacement  of  sash  cord,  replacement  of  sash  cord,  and  repair  of 
outside  window  casings  so  they  can  be  properly  caulked. 


RESOLVED,  That  this  Commission  hereby  approves  Travel  Expense 
Voucher  in  amount  IIp/!-87.94,  covering  expenses  incurred  by  Airport 
Manager  Belford  Brovm  in  connection  with  attendance  at  Airport 
Operators  Council  Board  of  Directors'  m.coting,  January  29  - 
February  3,  1962,  in  Tampa,  Florida. 


RESOLVED,  That  this  Commission  hereby  consents  to  the  assignment 
of  Sverdrup  o:  Parcel,  Inc.,  to  Sverdrup  &  Parcel  and  Associates,  Inc., 
of  that  certain  Hetch  Hetchy  Project  agreement  for  engineering 
services  for  the  Canyon-Cherry  Po//er  Development  authorized  by 
Resolution  No.  16,884,  adopted  December  10,  1956;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  City 
Attorney  to  proceed  with  the  preparation  of  the  necessary  documents 
in  connection  with  said  assignment. 


WHEREAS,  Chapter  22  of  the  Administrative  Code  of  the  City  and 
County  of  San  Francisco  entitled  "Radio  Communication  Facilities, 
under  Section  22.2  thereof,  authorizes  the  Chief  of  the  Department  of 
Electricity  to  sign  applications  on  behalf  of  the  City  and  County 
for  permits  and  licenses  issued  by  the  Federal  Communications 
Commission;  and 

WHEREAS,    under  Section  22.4  of  said  chapter  the  provisions  of 
said  chapter  do  not  apply  to  radio  communication  facilities  of  any 
municipally- owned  utility  under  the  jurisdiction  of  the  public 
utilities  commission;  therefore,  be  it 

RESOLVED,  That  this  Commission  does  hereby  authorize  Belford 
Brown,  Manager,  San  Francisco  International  Airport,  to  execute,  on 
behalf  of  the  Public  Utilities  Commission,  all  applications,  permits, 
agreements  and  related  legal  documents  with  the  Federal  Communications 
Commission,  pertaining  to  the  San  Francisco  International  Airport 
Mobile  Radio  System. 


-"gig  Ql^^l  0^.,IQ'_  ■  21.,  8^1— 


—RESOLUTION  NO.  21;_8_52-— 


— RElDOliUT lOi^  hO,  21^853" - 
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—RESQLUTIQH  HQ.  21,854—  " 

RESOLVED,  That  this  CoLnnission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  of  the  San  Prancisco  Water 
Department,  and  the  City  Attorney,  approves  the  v/rite-off  of 
uncollectible  accounts  receivable  which  are  m.ore  than  90  days  past 
due  and  the  adjustment  of  accounts  receivable  for  the  folloviings 

Water  Department,  List  of  January  31,  1962 ?  in  amcnnt  iw980.16. 


-—RESOLUTION  NO.  21,8^^5-- 

REbOLVKD,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  the  following  Departmental  Reciuests  for  Pundsi 

Publ i c  U tilitles  0 ommi s s i on    Qneral_  Of f  1  ce 

$510,00    Health  Service  System,  Appropriation  No. 

1.922.865.001 

Wp  t  er  D e  par tme n_t 

$1,000,00    Contractual  Services,  Appropriation  No. 

1.745.200.000 

Bureau  Light .  Jloat  &  Poy/er 

^60.00    Health  Service  System,  Appropriation  No. 

1.922.865.001 

San  Prancisco  lyiternatioral  Airi^prt 

$700.00    Legal  Pees  &  Pointing  of  1956  Airport  Bonds, 
Appropriation  No.  1.725.270,000 

$3,000.00    Contractual  Services,  Appropriation  No. 

1.725.200.000 

Municipal  RaiJ.wa;^ 

$1,000.00    Stationery  Supplies  (Purchasing), Appropriation  No. 

1.311.375*735 

$101,919.00    Diesel  Pu^l  a^^d  Gasoline  Expenditures,  April 

through  June,  39  62,  Appropriation  No.  1,735.321.000 


Man^g,er  of  Utxlli:ies  Calendar  Itemxs  s 

Mr,  Kirkwood  reported  that  he  and  0.  L.  Moore,  General  Manager  of 
Hetch  Hetohy  Project  and  Utilities  Engineering  Bureau,  attended  a 
meeting  in  Modesto  relative  to  the  fish  release  problem  in  connection 
with  construction  of  the  new  Don  Pedro  Dam.     The  Irrigation  Districts 
have  hired  Milo  Bell,  formerly  head  of  the  State  of  Washington  Pish 
and  Game  Coiimiission  and  now  a  professor  at  the  University  of 
Washington,  and  Robert  McCarty,  an  attorney  in  Washington,  D.C. 
These  men  will  represent  the  Districts  at  a  hearing  before  a 
hearing  officer  of  the  Federal  Pov/er  Com.mission  to  be  held  in  San 
Prancisco  this  coming  May. 
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Mr.  Kirkwood  stated  that  the  water  picture  in  the  state  has  changed 
drastically  and  at  this  point  it  now  looks  as  though  all  of  the 
reservoirs  on  the  'iJuolumne  Kiver  will  "be  filled. 

Mr.  Kirkwood  stated  that  at  the  Friday,  February  9,  19  62,  meeting  of 
the  Sound  Abatement  Center,  discussion  took  place  relative  to  the 
construction  of  the  sound  barrier  at  the  airrjort.    Mr.  Kirk'/ood 
reviewed  the  history  behind  the  proposed  erection  of  the  sound 
barrier  and  indicated  the  problems  that  had  been  recently  encountered. 

Commissioner  White  reported  that  he  attended  last  Friday's  meeting  of 
the  Sound  Abatement  Center,  at  which  time  the  Air  Line  Pilots 
Association  served  notice  that  they  v^ere  opposed  to  the  construction 
of  any  v/al  1  at  any  airport  and  that  if  one  were  constructed  at  San 
Francisco  International  Airport  they  would  refuse  to  land  or  take 
off  over  such  barrier. 

Commissioner  White  stated  that  the  Sound  Abatement  Center  membership 
suggested  that  the  matter  be  referred  once  a'ain  to  the  special 
committee  appointed  by  the  Mayor  of  San  Francisco  and  the  Mayor  of 
Millbrae.     Conmiissioner  Fazackerley  asked  Gonuiiissioner  White  if  he 
would  prefer  to  see  the  committee  reactivated.    Commissioner  V/hite 
indicated  that  the  reactivation  of  the  Mayors ' Committee  might  be 
helpful  in  the  mutual  solution  of  the  problem. 

Commissioner  Fazackerley  moved  that  the  Mayors'  Committee  be 
reactivated  and  review  made  of  this  problem.    (Dhis  motion  was  seconded 
by  Conmiissioner  Hansen. 

Oonmiissioner  Stack  stated  the  attitude  of  the  pilots  seemed  to  have 
some  merit.    He  questioned  Airport  Manager  Belford  Brown  as  to  the 
percentage  of  flights  using  that  particular  runway  and  suggested 
looking  into  the  possibility  of  a  retractable  barrier. 

Commissioner  Fazackerley  stated  in  his  opinion  one  other  thing  should 
be  kept  in  mind.     The  problem  being  discussed  here  is  the  technical 
objections  of  the  flyers.    However,  he  stated,  we  are  not  witJaout 
authorities  on  the  other  side- — technicians  at  the  airport,  members 
of  the  airport  staff,  Robert  Horonjeff  who  is  under  contract  for 
professional  engineering  services;  and  certainly  the  role  of  the 
Federal  Aviation  Agenoy,  which  is  responsible  for  safety  mieasures 
at  airports,  cannot  be  ignored. 

Commissioner  Fazackerley  then  amended  his  motion  and  moved  that 
Mayor  Christopher  be  requested  to  join  with  the  Mayor  of  Millbrae 
in  reactivating  the  special  ccrmittee  to  review  this  problem,  and 
further,  that  airport  management  and  the  Federal  Aviation  Agency  be 
requested  to  lend  such  assistance  as  is  available.     This  motion  was 
seconded  by  Commissioner  Hansen,  and  unaniiaously  passed  by  the 
Conmiission. 

Mr.  Kirkwood  reported  thatvthe  $9;800,000  bond  issue  for  the 
construction  of  the  proposed  parking  facility  of  the  airport  would 
be  before  the  Finance  Committee  of  the  Board  of  Supervisors  at 
3iOQ  p.m.  on  Wednesday,  February  14^  J9  62.     CoLmiissioner  G-reenberg 
then  requested  that  as  many  members  of  the  Commission  as  possible 
be  in  attendance. 
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Departmental  Report; 

0.  L.  Moore,  General  Mana^'2:er  of  Hctch  Hetcliy  Project  and  Utilities 
Engineering  Biireau,  prerjented  the  monthly  report  for  that 
department . 

Roll  Calls 

All  Commissioners  passed. 
THERJUJPOlM  iCHji  iiEii!.'XD^G  ADJOURKBD. 
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HETCH  HETCI-n  V/ATER  SUPPLY,  Pa/ER 
A^JD  UTILITIESJj^IGIffESRniG  BUREAU 

Report  on  the  Activities  of  the  Bureau 

Public  Utilities  Coiinnission  Meeting 
 February  13;  1962  

HETCH  HETCHT  PROJECT 

VJater  Conditions 

Precipitation  on  the  City's  laountain  watersheds  this  winter  has  been  approxi 
mately  67/o  of  normal  as  of  February  7«    Results  of  snow  surveys  iiiade  during 
the  last  week  in  January  indicate  that  this  year's  snowpack  is  30  to  ^0  per 
cent  greater  than  last  year  at  the  same  time.    Forecasts  made  by  electronic 
computer  methods  by  the  State  Department  of  Water  Resources  based  on  informa 
tion  furnished  by  the  City's  snow  surveys  and  others  on  the  Tuolumne  River 
watershed  predict  that  even  with  normal  precipitation  after  February  1,  the 
City's  major  storage  reservoirs  at  Ketch  Hetchy  and  Lake  Lloyd  will  not  fill 
this  year. 

A  power  production  plan  to  assure  the  requirements  of  the  City's  domestic 
supply  while  meeting  the  obligations  to  the  Irrigation  Districts  has  been 
developed.    Precipitation  records  will  be  closely  observed  during  the  ne^rfc 
three  months  and  evaluated  in  order  to  determine  if  therp  can  be  an  increase 
in  power  generation.    Meeting  the  domestic  water  needs  of  the  City  and  its 
customers  is  always  the  primary  consideration  in  the  development  of  a  power 
generation  schedule. 


Power  Production 

Moccasin  Powerhouse  was  operated  with  a  draft  of  275  cubic  feet  per  second 
during  the  month  of  January  in  order  to  conserve  the  domestic  water  supply- 
in  Hetch  Hetchy  Reservoir.     (The  draft  during  a  norraal  year  is  750  cubic 
feet  per  second.) 

Because  of  insufficient  water  in  Lake  Lloyd,  Cherry  Powerhouse  has  been  shut 
down  from  September  1  to  February  1,  except  for  brief  periods  when  the  x\[ater 
in  Cherry  Tunnel  and  penstock  was  drained  for  inspection  purposes  and  the 
turbines  were  tested  after  repairs. 

During  the  month  of  January^  185265,000  kilowatt  hours  were  generated  at 
Moccasin  Powerhouse  and  ^90,000  kilowatt  hours  were  generated  at  Cherry 
Powerhouse. 

Beginning  February  1,  the  average  draft  at  Moccasin  Povierhouse  was  increased 
to  350  cubic  feet  per  second  and  operation  of  Cherry  Powerhouse  was  resumed 
with  an  average  draft  of  ^0  cubic  feet  per  second. 

Alterations  J:o,_ Warnerville  Substation  and  Transmission  Lines 
Plans  and  specifications  have  been  completed  for  this  project  and  approved  by 
the  Public  Utilities  Comraission.    The  work  includes  modification  of  metering 
facilities  at  VJarnerville  Substation,  modification  of  line  switches  at  Oakdale 
Substation,  and  installation  of  grounding  switches  at  Modesto  Substation  J. 
Bids  KilH  be  received  on  February  15 »  19^2. 

Stream  Gaging  Stations 

Plans  have  been  completed  for  the  proposed  stream  gaging  stations  to  be  con- 
structed on  the  Cherry  and  Tuolumne  Rivers  under  budgeted  funds.    Copies  of 
the  plans  have  been  sent  to  the  Operations  Division  for  review. 
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CAM"ON  PWER  PROJECT 
Canyon  Penstock  Excavation 

Contractor  has  done  considerable  drilling  and  shooting  and  has  started  excava- 
tion for  the  penstock  valve  house. 

Canyon  Power  Tunnel 

Contractor  has  commenced  work  on  the  access  road  to  the  North  liountain  adit 
and  to  the  downstream  portal.    He  is  also  constructing  a  power  line  to  the 
North  liountain  adit. 

Canyon  Turbines 

The  Purchaser  of  Supplies  has  awarded  the  contract  for  purchase  of  turbines 
to  the  low  bidder,  Baldwin-Lima-Hamilton  Corporation,  Pelton  Division,  How- 
ever, Allis-Chalmers  Kanufacturing  Coiirpany,  second  low  bidder,  has  filed  suit 
prior  to  certification  of  the  contract  to  compel  the  Purchaser  of  Supplies  and 
the  Controller  to  award  and  certify  the  contract  to  Allis-Chalmers  xlanufactur- 
ing  Company. 

A  court  hearing  on  this  matter  held  on  February  ?  5;  S,  I962,  to  establish  the 
facts,  has  been  continued  to  February  1^. 

Auxiliary  Generating  Plant,  O'Shaughnessy  Dam 

Under  the  approved  Raker  Act  application  for  the  Canyon  Power  Project,  x^iater 
is  to  be  released  at  O'Shaughnessy  Dam  for  fish  life  and  recreation.  Sverdrup 
and  Parcel,  Inc.,  has  submitted  a  proposal  to  utilize  this  water  to  generate 
power.    This  proposal  has  been  reviewed  by  the  Bureau  and  found  economically 
feasible,    A  supplemental  appropriation  is  being  prepared  for  construction  of 
a  small  auxiliary  power  plant  for  this  purpose  at  CShauglinessy  Dam, 
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SAN  JOAQUBI  PIPE  LINE  NO.  3 
Preliminary  Engineering 

Conferences  have  been  held  ijith  the  San  Francisco  VJater  Department  and  with 
producers  of  various  types  of  pipe  to  arrive  at  decisions  as  to  types  of  pipe, 
pipe  joints,  linings  and  coatings,  which  will  be  acceptable  on  both  Hetch  Iletchy 
and  Water  Department  water  transmission  lines.    This  Bureau  x^ill  work  up  the 
first  draft  specifications  and  typical  sections  of  the  various  pipe  alternates 
for  review  and  comments. 

AIRPORT  ENGHNlEERIMG  AND  CONSTRUCTION 

South  Terminal  Building 

Foundation  work  is  nearly  complete  and  Contractor  has  begun  to  move  structural 
steel  onto  the  job  site. 

Alterations  and  Gate  Room  Additions  to  Pier  S 
This  contract  is  complete. 

Water  liain  Extension 

The  2^- inch  pipe  is  all  in  r^lace  and  is  connected  from  El  C amino  Real  to  the 
present  airport  system.    The  line  has  been  filled  and  sterilized.    The  structures 
for  appurtenances  are  now  being  installed. 

Fill  for  Extension  of  ^^unway  28L 
This  contract  is  complete. 

Elevated  Roadway 

Plans  and  specifications  for  the  elevated  roadwa^/s  and  ground  roads  for  the 
South  Terminal  Building  are  being  coiiipleted.    It  is  anticipated  that  the  plans 
will  be  ready  for  P.U.C.  approval  early  in  jiarch. 


Acoustical  Barrier 

A  revised  design  using  light  structural  steel  frame-work  supported  on  spread 
footings,  instead  of  the  original  cantilever  pole  type  of  foundation,  was 
approved  by  the  Art  Conmiission  at  its  iiieeting  of  January  295  I962,  Request 
for  FM  funds  for  this  project,  hox\rever,  x^ras  disapproved. 

Additions  and  Alterations  to  Pie3^^  C 

Preliminary  schematics  and  perspectives  prepared  by  The  Leo  Daly  Company  were 
approved  by  the  Art  Commission  at  its  meeting  on  January  29,  19o2o 

Federal  Aviation  Agency  Projects 

Plans  and  specifications  are  being  expedited  for  the  following  FM.  projects 
for  x-jhich  funds  have  been  approved;  . 

Apron  for  Piers  F  and  G;  Parking  Lot  for  Gas  Trucks  and  Heliport 

Reconstruction  of  Landing  Field  Pavements 

Lighting  Trestle  for  Runway  I9L 

Conferences  on  Dirt-Hauling  Problem 

Meetings  were  held  with  city  officials  of  San  Bruno,  Millbrae,  and  South  San 
Francisco  in  regard  to  the  dirt-hauling  problem  at  the  Airport,    Items  which 
the  City  might  include  in  its  specifications  for  future  projects  to  aid  in 
control  of  the  dirt-hauling  problem  x\rere  discussed, 

MUNICIPAL  RAmiAY  ENGIl\fFSRIlIG  MP  CONSTRUCTION 

Feeder  Relocation,  Laguna  Honda  Boulevard 
This  contract  is  complete. 

Relocation  of  Track  and  Overhead,  Southern  Freex\ray 

Plans  are  in  progress  for  relocation  of  Municipal  Railway  facilities  in  the 
vicinity  of  Ocean  Avenue  due  to  construction  of  the  Southern  Freeway  by  the 
state , 


D 

Jaij  Clutches  Washington-iiason  Carhouse 

Plans  and  specifications  have  been  completed  and  sent  to  the  General  Manager 
Municipal  Railway,  for  the  purchase  of  replacement  jax^r  clutches  at  the 
Washington- ilason  Carhouse. 

STREET  LIGIITBTG 

■■Path  of  Gold--  Project 

Following  the  rejection  of  initial  bids  and  the  calling  for  new  bids,  the 
Department  of  Public  Works  ax^^arded  a  contract  to  Abbett  Electric  Corporation 
for  rehabilitation  of  the    Path  of  Gold""'  trolley  poles  on  lyiarket  Street 
betx\reen  the  Embarcadero  and  Gough  Street. 

In  connection  with  this  project,  the  Pacific  Gas  and  Electric  Company  has 
coimenced  changing  the  lights  froii  lOjOOO-lumen  incandescent  lamps  to 
20,000-luraen  mercury  vapor  laiaps. 


0.  L,  TIOORS 
General  1  Manager 
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UTILITIES  ENGBIEERING  BURKA.U 


STATUS  OF  CONSTRUCTION  CONTRACTS 


February  13,  1962 


Contract                                                     Contract  Auth. Payments  1o  fo  Time 

No.                       Title                           Amount  to  Date         Complete  Elapsed 

HETCH  HETCHY 

Canyon  Penstock  Ebccavation    $     213,875.00  $     38,^97.50  33  63 

HII-3^9    Canyon  Power  Tunnel                11,169,395.00  37,750.00  1  ^ 

HH-3^6    lioccasin  Automotive  Shop              33,994.00  2,ij'56.62  3  42 

AIRPORT 


A-251    24- Inch  V/ater  Vialn  Extension      107,107.00  64,555.43  75  57 

A-260    Construction  of  South  Terrai-    8,487,355.68        869,437.31  22  31 

nal, Building  and  Piers  F  &  G 

A-284    Fill  for  Extension  of  Runway  1,796,125.00  1,616,512-36          100  122 

28L 

A-301    Alterations  and  Gate  Room  64,595.00  38,634.81          100  157 
Additions  -  Pier  E 

MUNICIPAL  R.\IH//AY 


M-473    Relocation  of  Feeders  on  9,416.00  -  100  100 

Laguna  Honda  Boulevard 
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Sm  FRANCISCO  V/ATER  DEPARTMENT 


STATUS  OF  CONSTRUCTION  CONTRACTS 
February  9,  1962 


Contract 

No.  Title 


Contract 
Amount 


979 
966 

986 
993 
1008 

1013 
1019 


1025 
1030 

1040 

1042 

1043 


Auth. 

Payments  fo 

To  Date  Complete 


Replace  Convenience  Sta, 

Sunol  Picnic  Grounds        $15,173.00    $11,884,16  90 


Hydropneumatlc  Pump  Sta 
Aqua  Vista  &  Skyview 
V/ay,  Twin  Peaks 

Replace  Chlorine  Sta. 
at  Sunol 

Additions  to  Rock  River 
Lime  Treatment  Plant 

Lay  6&8'''  CIM  in 
Southern  Freeway ( I'/ai ting 
for  street  grading) 


27,042.60  None 
23,651.50 
26,478.00 


Replace  Portion  BDPL#2 
Trestle  Bents, Newark  to 
Dumbarton 

Reconditioning  Portions 
C.S.P.L.  Nos,  1  and  2 
San  Mateo  Co, 


15,357.55 
20,255.67 


34,172.00  None 


Relocation  36"  Steel 
Main  in  Utility  Easement 

bet. Ocean  &  Santa  Rosa      97,306.00  None 

Relocation  Portions  Palo 
Alto  P/L  ,E1  Camino  Real 
(Delay  due  coordination 
State  Hiway  Project)  48,148.00 

Lay  6"  CIM  in  Goettingen, 
Silliman  &  Others  47,473.00 

Reconditioning  Portions 
BDPL#2  in  Alameda  and 
San  Mateo  Counties  329,336.00 

Lay  6"  CIM  in  Bradford 

St.  &  Peralta  Ave  .  ( v/aiting 

for  street  grading)  5,175.10  None 


21,331.44 
22,832.30 


75 
90 

0 


75 
99 


239,090.62  90 


0 


62,398.00      19,598.00  52 


%  Time 
Elapsed 


75 

16 

75 
98 

240 
40 


82,489.00  None 


25 


268 
140 

82 

325 
51 
27 


The  followin;-;  contracts  have  been  completed  since  the  date 
of  our  last  report: 


Contract 

No.  Title 

880  Construction  Cottages  at  Calaveras  Reservoir 

and  Alameda  East 

980  12"  CIM  in  V/oolsey  Street,     Paul  Avenue 

and  Others 

1020  Relocation  20''  Steel  Main,  0 ' Shaughnessy 

Blvd.  and  Portola  Drive 

104^  Lay  6"  CIM  in  Pasadena  St.  North  of  Geneva 

Ave . 

I-I52  Cleaning  &  Cement  Mortar  Lining  16  '  Steel  Main 
in  Portola  Dr., Del  Sur  Ave,,  and  Agua  V/ay  bet. 
Dorchester  V/ay  and  Stanford  Hgts  Res, 

1046         6"  CIM  in  Van  Dyke  Avenue  betvjeen  Jennings 
and  Ingalls  Streets 


Completion 
Date 


1-29-62 
1-9-62 
1-10-62 
1-23-62 

1-26-62 
1-16-62 


Our  specifications  for  the  Construction  of  Roof  and 
Rehabilitation  of  Lining  for  University  Mound  Reservoir,  located 
at  University  and  Bacon  Streets,  San  Francisco,  was  forwarded  to 
the  Public  Utilities  Commission  on  February  8,  1962  for  approval  at 
their  meeting  of  February  13,  and  with  a  requested  bid  opening  date 
of  March  15,  1962.    Estimated  cost  of  this  contract  is  $1,780,000.00 
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M  I     U  T  E  a 


PUBLIC  UTILITIES  OQMlviISSIQIT 


1,348th  KiiiOUIAR  MBETHG  OF  THE  PUBLIC  UTriili'LhiS 
COMHiaiSlOlM ,  Ih  iiOOM  282  -  CI'TY  H/LLL,  J^BRUAEY  20, 
1962,  COi«iiI^OIiMG  AT  2s00  P.M. 


O^OoOoOoQoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOttO 
Call  to  Order. 

PreseM;        ^bommis  si  oners  Stuart  N.  (Jreenberg,  Thomas  P.  White, 
Don  Pazaokerley,  George  P.  Hansen,  Thos.  F,  Stack 

Absents  None 

President  Stmart  N.  Greenherg  presided 

Pledge  of  Allegiance  was  led  "by  the  Commission  as  a  v/hole  in  honor 
of  astronaut  John  H.  Glenn,  Jr,,  who  flew  Americans  Friendship  VII 
space  capsule  three  times  around  the  world  today,  a  great  historic 
event. 

On  motion  of  Compiissioner  Hansen,  seconded  by  Commissioner  V/hite, 
the  minutes  of  the  1,347th  regular  meeting  of  the  Commission,  held 
February  15,  1962,  were  approved. 

Vote:       Ayes-Commissioners  Greenberg,  White,  Pazaokerley,  Hansen, 

Stack 
Ahsent-None 

Commissioner  Fazackerley  moved  consideration  of  the  matter  of  the 
proposed  revision  of  Part  II,  Aircraft  Storage  (Outdoor),  of  the 
existing  Schedule  of  Rates  and  Charges  for  Cormnon  Use  Facilities 
at  the  San  Francisco  International  Airport,  whiah  motion  was 
seconded  by  Commissioner  Hansen.     The  matter  was  then  discussed  by 
the  Commission. 

Commissioner  Greenberg  introduced  a  revised  schedule.  Commissioner 
Fazackerley  then  moved  tj;ie  substitution  of  the  revised  sahedule  of 
rates  and  charges  for  aircraft  storage.     This  motion  was  Seconded  by 
Commissioner  Hansen  and  unanimously  adopted. 

Inasmuch  as  the  schedule  was  a  new  one  and  not  seen  by  either 
raprescntativesof  Butler  Aviation  or  representatives  of  interested 
private  flyers,  copies  were  passed  out  to  Arthur  Adams  of  Butler 
Aviation,  and  Thomas  H.  Doherty,  who  represented  the  San  Francisco 
Committee  for  General  Aviation. 

Commissioner  V/hite,  in  order  to  give  these  people  time  to  review  the 
schedule  of  rates,  moved  that  the  matter  be  tabled  temporarily. 
Commissioner  Fazackerley  seconded  the  motion,  and  the  motion  was 
unanimously  adopted. 
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On  motion  of  Coinmiasioner  Hansen,  seconded  ""oy  Commissioner  ^hite, 
the  following  resolutions  were  adopted: 

Vote:        Ayes-Commissioners  Grrecnberg,  White,  Fazackerley,  Hansen, 

Stack 
Absent-None 

—RESOLUTION  NO.  21.857— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed;  approves  Credit  Modification  of  Contract 
in  amount  of  |l9,006.76;  and  approves  Final  Payment  in  an'ount  of 
$26,963.53,  in  favor  of  Graft  &  Galbraith  under  H.H.W.S.  Contract 
No.  323-Canyon  Power  Tunnel,  Access  Eoad  to  Upstream  Adit. 


—RESOLUTION  NO.  21,858— 

RESOLVEL,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No.  1018-Construction  o f 
Electric  Power  Line  to  Davis  Tunnel  and  Pilarcitos  Cottages  (In  San 
Mateo  County),  to  Bay  Area  Electric  Corp.,  in  amount  of  $15,183.35, 
and  all  other  bids  for  the  above  described  work  are  hereby  rejected. 


—RESOLUTION  NO.  21,859— 

WHEREAS,  Resolution  No.  21,787,  adopted  January  16,1962, 
authorized  the  issuance  of  a  Water  Department  Revocable  Permit  to 
the  City  of  Burlingame,  covering  permission  to  occupy  that  portion 
of  the  former  Municipal  Railway  right  of  way  extending  between 
Broadway  and  Oak  Grrove  Avenue  for  landscaping  and  off-street 
parking,  including  the  right  to  widen  the  adjoining  California  Drive 
Twenty  (20)  feet  and; 

WHEREAS,  The  City  of  Burlingame  now  desires  to  widen  said 
drive  to  Twenty-Seven  (27)  feet  instead  of  the  Twenty  (20)  feet 
previously  requested; 

THJiRii^FORE  BE  IT  RESOLVED,  That  this  Commission  hereby 
authorizes  the  widening  of  said  portion  cf  California  Drive  to  a 
width  of  Twenty-Seven  (27)  feet;  all  other  reservations  and  condi- 
tions of  said  permit  remaining  in  effect. 


—RESOLUTION  NO.  21.860— 

RESOLVED,  That  this  Commission  hereby  approves  all  non-civil 
service  and  temporary  appointments    and  removals  made  by  the 
Manager  of  Utilities,  month  of  January,  1962;  and,  be  it  further 

RESOLVED,  That  report  of  said  appointments  and  removals  be 
transmitted  to  the  Civil  Service  Commission  and  to  the  Controller. 


—RESOLUTION  NO.  21 ,861— 

RESOLVED,  that  this  Commission  hereby  terminates,  as  of 
December  31,  1961,  that  certain  Revocable  Permit  previously  issued 
Aviation  Activities,  Inc.  under  authority  of  Resolution  No.  8,451 
adopted  September  22,  1947; 
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BE  IT  PUKTHER  EJiSOLTHID,  that  this  Comraission  hereby  terminates 
as  of  i)Qcember  31,  1961,  the  authorization  previously  extended  for 
the  sharing  of  space  "by  Aviation  Activities,  Inc. and  Consolidated 
Plower  Shippers,  Inc.,  under  Resolution  No.  11, 343 1 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  hereby  iorminates 
as  (Sif  December  31,  1961,  the  authorization  previously  extended  for 
the  sharing  of  space  by  Aviation  Activities,  Inc.  and  -^irport 
Drayage,  under  Resolution  No.  14, 984 f 

BE  IT  EURTHER  RESOLVED,  that  this  Commission  hereby  terminates 
as  of  December  31,  1961,  the  authorization  previously  extended  for 
the  sharing  of  space  by  Aviation  Activities,  Inc.  and  Sl^yway  Cafe, 
under  Resolution  No.  13,344. 


--RESOLUTION  NO.  21.862— 

RESOLVED,  That  on  recommendation  of  the  General  Manager  and 
Chief  Engineer  of  the  San  Francisco  Water  Department,  the  Manager  of 
Utilities,  and  the  City  Attorney,  this  Commission  approves  the 
cancellation  of  claims  of  the  San  Francisco  Water  Department  against 
miscellaneous  debtors  in  the  sum  of  $287 -43,  as  per  details 


Invoice  Number      Name  Date  Amount 


1554  F.Ferrando  &  Company  April  20,  1961  $  50.03 

P~1153  Carl  Muscat  January  2,1961  94.95 

P-1156  Lester  LaVelle  March  16,  1961  68*46 

P-1161  James  W. Wilder           .  May  17,  1961  73.99 

$287.43 


and,  bo  it  further 

RESOLVED,  That  the  City  Attorney  is  authorized  to  execute  for 
and  on  behalf  of  this  Commission  and  the  City  and  Coiinty  of  San 
Francisco,  all  necessary  documents  relating  to  cancellation  of  said 
claims. 


—RESOLUTION  NO.  21,86^-- 

RESOLVED,  That  this  Commission  hereby  acccDts  the  work  as 
satisfactorily  completed  and  fipproves  Final  Paymunt  in  the  amount  of 
$5,116.00,  in  favor  of  Abbett  Electric  Corporation,  under  MR  Contract 
No.  473-Relocation  of  Feeders  on  Laguna  Honda  Boulevard 


—RESOLUTION  UO.  21,864"— 


RESOLVED,  That  this  Comimission  hereby  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  follov/ing  Airport 
Space  or  Use  Permit; 


Permittee  J 
Effectives 
Spaces 


Flight  Safety,  Inc. 
February  21,  1962 

Rooms  201,  201A,  205,  207  and  209A,  consisting  of 
approximately  949  square  feet.  Executive  Aircraft 
Terminal 


Consideration;      $189.80  per  month 
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BESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation 
for  Contractual  Service-Telephone  Service  from  April  1962  to 
June  30,  19  62,  for  departments  as  follows i 

Municipal  Railway  S  2,303 #00 

Public  Utilities  Commission 

General  Office  78.00 

to  provide  for  payment  of  current  charge  for  telephone  service 
heretofore  granted  free  under  Pacific  Telephone  and  Telcgr'^ph 
Company  fr<^nohise, 

—RESOLUTION  HO.  21,866— 

WHEREA.S,  by  the  terms  of  San  Francisco  Airport  Department 
Contract  No.  284,  Pill  for  Extension  of  Runway  281  at  San  Francisco 
International  Airport ,  the  Contractor,  Chns.  L.  Harney,  Inc.  was  to 
have  completed  all  contract  v/ork  on  or  before  December  1,  1961;  and 

WHEREAS,  Contract  was  delayed  for  29  days  during  the  period 
from  March  31,  1961,  to  August  28,  1961,  due  to  restricted  shifts 
imposed  by  the  local  public  bodies;  and 

WHEREAS,  Contractor  was  delayed  for  33  days  during  the  period 
from  April  21,  1961,  to  December  25,  1961,  on  account  of  rain;  and 

WHEREAS, Contract  was  delayed  for  5  days  because  of  changes  in 
the  work  ordered  by  the  Commission;  and 

WHERiiiAS,  "...  adverse  weather  conditions",  "acts  of  a  govern- 
mental agency",  "changes  in  the  work  ordered  by  the  Commission", 
are  unavoidable  delays  as  defined  in  File  No.  13456,  Ordinance  No- 
9484,  Section  6.3  UNAYOLDAbLii.  DEIAYS,  adopted  by  the  Board  of 
Supervisors,  January  16,  1956;  and 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  hereby 
grants  an  extension  of  62  calendar  days  to  i^'ebruary  1,  1962,  for 
which  liquidated  damages  arc  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the  work 
as  being  satisfactorily  completed  in  accordance  with  the  contract 
documents;  approves  final  Modification  of  Contract  in  the  amount  of 
$94,534.82;  and  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  amount  of  $274,147.46. 

— REjiOLUTION  NO.  21,8_67-- 

RESOLVED,  That  this  Commission,  on  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  of  the  Municipal  Railway, 
and  the  City  Attorney,  hereby  approves  the  compromise  settlem^^nts 
of  claims  for  danicages  v/hich  the  Municipal  Railway  has  against  the 
following? 

Debtor 


Sidney  Schwartz 
Rezzaghi  Motors 
Edward  La very 
William  Musgrave 
Taffel-Krug  Pliimbing  Co. 


Amount 

Compromise 

Billed 

Settlement 

$  32,55 

$  24.15 

38.12 

13.81 

43.52 

37.32 

13.67 

10.52 

360.75 

2  5  5. 75, 

$488.61 

1341.55; 
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and  be  it  further 

RESOLVED,  That  this  Comraission  herchy  approves  collections, 
month  of  January,  1962,  for  damages  which  the  respective  departments 
have  against  miscellaneous  debtors: 


and  hereby  approves  transfer  during  month  of  Jailuary,  19  62,  amount 
12,026.07,  by  the  Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of 
Delinquent  Revenue  for  collection;  and  approves  abandonment,  during 
month  of  January?,  1962,  claims  in  amount  of  $1,527.57,  under  Bureau 
of  Delinquent  Revenue  authorizations  Nos.  15180,  15183  and  15165. 


REiiOLVED,  That  this  Commission  accepts  the  work  as  satisfacto 
rily  completed;  approves  Debit  Modification  of  Contract  in  the 
amount  of  $21,68|  approves  Final  Payment  in  amount  of  $2,589*78, 
in  favor  of  iVed  T.Pairey,  under  W.D.  Contract  No.  1044-Laying  of 
6-Inch  Cast  Iron  Mains  in  Pasadena  Street  north  cf  G-eneva  Avenue,  and 
allows  elevefi  (ll)  working  days  unavoidable  delay,  two  (2)  being 
due  to  adveirse  w cathcr  and  nine  (9)  due  to  streets  not  being  to 
grade. 


RESOLVED,  That  this  Commission  hereby  authorizes  six  staff 
membe.:. s  of  the  Public  Utilities  Commission,  as  designated  by  the 
Manager  of  Utilities,  to  attend  the  California  Municipal  Utilities 
Association  Conference  to  be  held  in  San  Diego,  California, 
March  7,  8  and  9,  1962. 


PtESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Debit  Modification  of  Contract  in 
amount  of  1100.00,  undt.r  WD  Contract  No.979~B.eplacement  of 
Convenience  Station  at  Sunol;  contractor.  Power  Construction,  Inc.; 
to  provide  for  the  furnishing  and  installation  o f  redwood  louvres 
on  the  windows  in  the  rear  of  the  Convenience  Station. 


RESOLVEp,  That  this  Commission,  pursuant  to  the  provisions 
of  Section  15  of  that  certain  Lease  of  Hot  10  at  the  San  Prancisco 
International  Airport  by  Pacific  Southwest  Airlines,  does  hereby 
provide  Pacific  Southwest  Airlines  writton  consent  to  sublet  to  the 
Kern  County  Land  Compfeny  certain  of  its  leased  premises  as  set 
forth  in  that  certain  Sublease  Agreement  presented  to  the  Commission, 
subject  to  review  and  approval  by  the  City  Attorney  as  to  form  and 
content  before  final  execution  by  this  Commission. 


Municipal  Railway 
Bureau  of  Light,  Heat  8c  Power 
"     through  the  Bureau  of  Delinquent  Revenue 


$  1,375.03 
2,855.99 
217.05 


— RESOLUTIQIM  j.^0.  21.868— 


—RESOLUTION  EO,  21^869 — 


—RESOLUTION  NO.  21,870— 
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— .RESQLU^glOIyNO..  21^.8?2-- 

RESOLVED,  Thnt  this  Conmiission  horoby  requests  the  Oontroller's 
approvP-l  of  Departmentnl  Requests  for  Piinds  is  follows s 

HMcli_Hcrt^hjL.lr^^ 

(1)  Construction  Progrrjn  of  Canyon  Project: 
Appropjr  iat  ion 

858.05Cr.00b  Construction  11,413,291.00 

858.050.050  Construction,  Powerhouses  1,500,000.00 

858.050,060  Construction,  Penstocks  650,000.00 

853.050.080  Construction,  Transmission  Lines  55,000.00 

(2)  O'Shaughnessy  Power  Plant 

Appropriation  JMo.  858.050.100  $250)000.00 

Bureau  of  Li^:ht,  Heat  &  P^wer 

Maintenpjice  and  Repair  of  AutomoTpiles-Municipal 

Railway,  Appropriation  Wo.  1.735.216.695  $250.00 


On  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
White,  Calendar  Item  #20  with  reference  to  requesting  the  Board  of 
Supervisors  to  petition  the  Legislature  of  the  State  of  California 
to  repeal  Senate  Bill  1531  (Sections  26709  and  26711  of  the  Vehicle 
Code)  regarding  installation    of  right  outside  rear-view  mirrors 
and  movable  non-transparent  eyeshades  on  buses,  was  taken  off 
calendar . 


At  this  point  Commissioner  White  moved  to  take  from,  the  table  the 
consideration  of  revision  of  rates  and  charges  for  aircraft  s1;orage 
at  the  San  Francisco  International  Airport.     This  motion  was 
seconded  by  Commissioner  Stack,  and  unanimously  carried. 

Commissioner  Pazackerley  moved  the  adopti.on  of  the  revised  schedule 
of  rates  and  charges  as  introduced  by  Conmiissioner  Greenberg; 
Commissioner  Hanson  seconded  the  motion. 

Arthur  Adams,  representing  Butler  Aviation,  stated  that  he  had  no 
objection  to  the  rates  and  charges  but  would  have  to  have  some 
experience  as  to  their  economic  result.     If  the  proposed  rates  and 
charges  were  not  sufficient  to  solve  the  problems  of  the  fixed  bar-u 
operator,  Butler  Aviation  would  seek  review  by  the  Comission  at  a 
later  date. 

Thom.as  H.  Doherty,  representing  the  San  Francisco  Committee  for 
G-eneral  Aviation,  thanked  the  Commission  for  its  sincere  considera- 
tion, appreciated  the  time  and  study  that  vns  devoted  to  this 
problem,  and  appreciated  the  consideration  given  to  transit  aircraft 
by  the  provision  of  a  two-hour  free  parking  privilege »     He  then 
stated,  however,  that  he  could  not  concur  in  the  over-all 
recommendation  of  the  Coimnission. 
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John  Shackelford,  pilot  of  a  DG-3  "based  at  the  Snn  Prancisoo  Inter- 
national Airport ,  pointed  out  that  the  niaximuiii  pormissi'ble  landing 
weight  of  25,000  Ihs.  under  Schedule  (d)  and  the  minimuni  of  25,000 
lbs.  under  Schedule  (e),  would  in  effect  force  owners  of  a  few 
I)C--3*s  to  pay  the  higher  rate  of  $100,00  per  month,  which  would  be 
an  increase  his  company  would  not  pay  and  would  force  them  to  move 
to  Oakland.     The  Commission  was  assured  that  the  r-^ising  of  the 
maximum  under  Schedule  (d)  and  the  minimum  under  Schedule  (e)  to 
26,000  lbs.  would  cover  all  DG-3's.    Thereupon,  Commissioner 
Pazackerley  moved  that  the  maximum  landing  weight  under  Schedule  (d) 
be  changed  to  26,000  lbs.  and  the  minimum  under  Schedule  (e)  be 
changed  to  26,000  lbs.     This  miction  was  seconded  by  Commissioner 
Stack,  and  the  amendment  was  unanimously  adopted  by  the  Commission. 

The  Commission  then  adopted  the  revised  schedule  of  rates  and 
charges  for  aircraft  storage  (outdoor)  at  the  San  i^rancitco  Inter- 
national Airport  by  unanimously  passing  the  following  resolutions 


RESOLVEID,  That  pursuant  to  a  published  notice  of  intention  of 
the  Public  Utilities  Oomnission  to  revise  Part  II,  Aircraft  Storage 
(Outdoor)  of  the  existing  Schedule  of  Rates  and  Charges  for 
Com^mon  Use  Facilities  at  the  San  Francisco  International  Airport,  a 
copy  of  said  revision  being  on  file  in  the  office  of  the  Secretary 
of  this  Conmiission,  and  being  made  part  of  this  resolution  by 
reference,  this  Commission  hereby  adopts  said  revision  to  Part  II, 
Aircraft  Storage  (Outdoor)  of  the  existing  Schedule  of  Rates  and 
Charges  for  Comjri.on  Use  Facilities  at  the  San  Francisco  International 
Airport;  and,  be  it  further 

RE60LVEI),  That  the  said  revision  of  Rates  and  Charges  be  sub- 
mitted to  the  Board  of    supervisors  for  approval,  as  required  by 
Section  130  of  the  Cv^arter;  the  effective  date  for  said  revision 
to  be  designated  by  this  Commission  following  consideration  by  said 
Board  of  Supervisors j  and,  be  it  further 

RESOLVED,  That  in  accordance  with  File  Ko.  3832 Ordinance 
No.  7384,  this  Conmiission  approves  and  herewith  submits  to  the 
Board  of  Supervisors  a  report  of  the  anticipated  effect  of  the 
foregoing  revision  of  the  existing  Schedule  of  Rates  and  Charges 
upon  the  budget  of  the  San  Francisco  International  Airport  for  the 
current  and  ensuing  fiscal  year,  together  with  all  tne  data  support- 
ing such  conclusions  and  a  statement  of  the  anticipated  tax  subsidy, 
if  any,  for  such  years. 


Ifr,  Kirkwood  reported  on  the  situation  with  regard  to  the  South 
Ap^erican  route  case  currently  before  the  Civil  Aeronautics  Board. 
It  was  the  opinion  of  the  Public  Utilities  Comsel  and  Mr.  Kirlwood 
there  is  no  need  of  participation  at  this  point.    Airport  Manager 
Belford  Brown  assured  the  Commission  that  Pan  American  v/ould  keep 
him  fully  informed  as  to  progress  in  the  case. 


Mr.  Kirkwood  reported  that  the  suit  for  injumction  involving 
picketing  at  the  airport  of  Avis  U-Drive  is  now  a  Fioot  question. 
After  discussion  by  the  Commission,  during  which  Commissioner  V/hite 
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PART  II 

AIRCRAFT  STORAGE 
(OUTDOOR) 

(Effective  April  1,  1962) 

Section  1.    Public  Aircraft  Outdoor  Storage  Rates  shall  be  based  on  the 

maximum  permissible  landing  weight  of  the  aircraft  as  follows: 

First  8  hrs.  Ea.Add,8-hr. 


Maximum  Weight  Pounds 

or  fraction 
thereof 

or  fraction 
thereof 

Monthly 
Rate 

5.000  or  less 

5.001  to  10,000 
10,001  to  15,000 
15,001  to  26,000 
26,001  to  50,000 

$  2.00 
2.50 

3.00 
3.50 
U.oo 

$  1.00 
1.50 
2.00 

2.50 
3.00 

$  25.00 
30.00 
UO.OO 
60.00 
100.00 

50,001  to  75,000 
75,001  to  ior,ooo 

100,001  to  125,000 
125,001  to  150,000 
150,001  to  175,000 

14.50 

5.00 
6.00 
7.00 
8.00 

3.50 
U.no 
5.00 
6.00 
7.00 

150.00 
150.00 
150.00 
150.00 
150.00 

175,001  to  200,000 
200,001  to  225,000 
225,001  to  250,000 
250,001  to  275,000 
275,001  to  300,000 

9.00 
11.00 
13.00 
15.00 
17.00 

8.00 
10.00 
12.00 
lU.oo 

16.00 

150.00 
150.00 
150.00 
150.00 
150.00 

Section  2.    Rates  for  Each  Eight  Hours  Or  Fraction  Thereof  shall  apply  when 
an  aircraft  is  stored  or  parked  on  the  Airport  in  excess  of  two 
hours  on  properties  designated  from  time  to  time  by  the  Public 
Utilities  Commission  for  the  parking  or  storage  of  aircraft. 

Charges  shall  continue  on  this  basis  unless  the  provisions  of 
Section  3  below  apply. 

Section  3.    Monthly  Rates  shall  apply  when  the  aircraft  operator  so  states 
and  pays  the  monthly  amount  in  advance.    The  month  starts  when 
payment  is  made  and  ends  on  the  same  date,  less  one  day,  of  the 
succeeding  month.    Example:  February  19  -  ^farch  18,  inclusive; 
March  10  -  April  9,  inclusive;  April  29  -  May  28,  inclusive. 

Section  U,  Maximum  Landing  Weight  shall  mean  the  maximum  (permissible)  gross 
landing  weight  which  the  aircraft  may  lawfully  have  as  set  forth 
in  Part  III,  Section  3. 

Section  5.    Payment  of  rates  for  each  eight  hours  or  fraction  thereof  shall  be 
made  prior  to  the  departure  of  the  aircraft  unless  credit  arrange- 
ments have  been  approved  by  the  Airport  Manager,  or  other  duly 
authorized  agent  of  the  Commission. 


ADOPTED  BY:  APPROVED  BY: 

Public  Utilities  Commission  of  tiie  The  Board  of  Supervisors  of  the 

City  and  County  of  San  Francisco  City  and  County  of  San  Francisco 

R^olution  No.  21856  Resolution  No,  

Adop-ted  F&braary  20,  1962  (Date)   " 
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pointed  out  thnt  it  was  desirable  th.-^.t  the  rights  of  nan'^.genent 
and  the  rights  of  the  union  be  decided  on  tais  '  matter  while  there 
was  no  public  pressure  from  either  side,  it  was  determined  that  no 
request  should  be  made  to  the  judge  to  continue  consideration  of 
the  matter  even  though'    it  had  become  moot. 


Mr.  KirbA^ood  then  gave  a  brief  summary  of  the  meeting  held  in  Mayor 
Chri&topher * s  office  on  Monday  afternoon,  February  19,  relative  to 
the  problems  of  Municipal  Railway  claims  .and  safety  operations. 
V.  W.  Anderson,  General  Manager  of  the  Municipal  Railway,  is  to  set 
up  a  conference  with  the  union  representatives  regarding  improvement 
in  safety  measures.    As  far  as  the  related  subject  to  claims  pro- 
cedures was  concerned,  Mr.  Kfrkv/ood  stated  he  was  going  to  request 
the  San  Francisco  Bar  Association  and  the  Association  of  Claims 
Adjusters,  made  up  of  the  claims  agents  of  the  insurance  companies, 
to  review  the  procedures  following  in  the  S'-.ttlem.ent  of  claims  and 
prosecution  of  litigation  by  the  Municipal  Railway  claims  depart- 
ment and  the  City  Attorney ' s  Office. 


At  this  point  Mr.  Kirkv/ood  introduced  the  February  20,  39  62,  letter 
of  J.  H.  Turner,  General  Mn,nager  and  Chief  Migine^r  of  the  San 
Francisco  Water  Department,  proposing  a  reduction  in  the  rates  and 
charges  for  water  service  by  the  San  Francisco  Water  Department  in 
San  Francisco    and  suburban  areas.    After  a  brief  explanation  of 
thB  effect  of  the  reduction  by  Mi-*.  Kirkwood  and  by  Mr.  Tiirnor, 
Commissioner  Stack  moved  and  Commissioner  Fazackerley  seconded 
that  a  public  hearing  be  set  for  2:00  p.m.  on  Tuesday,  March  13 » 
1962,  on  the  proposed  revision  of  rates  for  water  service.  This 
motion  was  unanimously  adopted  by  the  Commission* 


Mr.  Kirk\Arood  then  pointed  out  the  problems  to  be  faced  by  airport 
management  in  the  use  of  leased  space  at  the  airport  during  the 
period  of  construction  of  Pier  C  and  the  South  Terminal,  Because 
of  this  problem  Airport  Manager  Belford  Brown  has  asked  that 
authority  be  given  him  to  authorize  tem.porary  shifts  in  space  pro- 
vided under  leases  and  revocable  permits  without  reference  to  the 
Commission.     Reports  of  such  changes  will  be    made  monthljr  to  the 
Commission.     It  was  the  suggestion  of  Commissioner  Fazackerley  that 
this  ma.tter  be  put  in  the  form  of  a  resolution  and  retmr-ned  to  the 
Commission  for  action. 


Commissioner  Grecnberg  then  announced  that  the  Finance  Comm.ittee 
and  the  Board  of  Supervisors  unanimously  passed  the  proposed  bond 
issue  for  constraiction  of  parking  facilitibs  at  the  San  Francisco 
International  Airport  and  placed  it  on  the  ballot  in  position  "A" 
for  the  coming  June  election. 

Mr.  Kirkwood  at  this  point  asked  the  Commission  to  approve  the 
■ri^ohematic  drawings  as  prepared  by  Edward  B.Page,  and  Gould  and 
Legenkclb  Engineers,  Inc.    Upon  motion  by  Commissioner  Fazackerley, 
peoonded  by  Commissioner  White,  the  Conmiission  unanimously  adopted 
thj  following  resolution? 

—RESOLUTION  NO.  21.873  — 

RESOLVED,  That  this  Comm.ission  hereby  approves  the  schematic 
drawings  and  adopts  the  report  on  schematic  studies  for  the  proposed 
parking  facilities  at  the  Sar  Francisco  Inbomational  Aj_r-Dort, 
dated  February  1962,  as  lorepared  by  Eow-^jL-d  E.  Page  -  Gould  and 
Degenkolb  Engineers,  Inc .  ^  and  be  it  further 
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RESOLVED,  That  this  Commission  hereby  authorizes  Edward  B.  Page  - 
Gould  and  Degenkolb  to  proceed  with  preliminary  plans  for  the 
first  stage  of  said  proposed  parking  facilities,  as  provided  under 
the  terms  and  conditions  of  that  certain  agreement  with  Edward  B. 
Page  and  Gould  and  Degenkolb  Engineers,  Inc.,  for  Professional 
Services  at  the  San  Francisco  International  Airport,  as  approved  by 
Public  Utilities  Resolution  Nq.  2l,517>  adopted  September  19 >  19  61. 


****** 


Departmental  Reports 

General  Mana.ger  of  the  Municipal  Railway,  V.  W.  Anderson,  presented 
the  monthly  report  for  that  department,  and  stated  he  had  nothing 
further  to  add^ 

Commissioner  White  then  asked  if  the  addition  of  the  brackets  to  hold 
trolley  ropes  was  successful.    Mr.  Anderson  reported  it  was  and 
consideration  was  being  given  to  adding  the  device  to  all  of  the 
trolley  coaches. 


Roll  Calls 

Commissioner  White  asked  for  a  report  from  the  City  Attorney  as  to 
the  status  of  the  anti-trust  suits.    lublic  Utilities  Counsel 
William  P.  Bourne  replied  that  all  of  the  suits  wer^  on  file,  being 
nine  in  mmber,  and  the  most  recent  had  been  filed  one  week  ago 
Priday.     He  stated  the  question  of  retaining  additional  counsel  for 
prosecution  of  these  suits  would  be  brought  to  the  CoDuuission  in 
a  short  time. 


Commissioner  White  then  asked  Mr.  Anderson  what  progress  had  been 
made  on  the  installation  of  the  safety  brake  dem.pjided  by  the  State 
of  California.    Mr.  Anderson  stated  that  Victor  Peterson,  Superin- 
tendent of  Equipm.ent,  was  in  the  process    of  installing  equipment 
for  further  tests. 


At  this  point  Thom.as  W.  McGrath,  representative  of  Carmen's  Union 
Local  1380,  requested  the  indulgence  of  the  Commission.    Ho  stated 
he  was  having  a  m.e-.nbership  meeting  tonight  and  he  felt  the  members 
would  be  asking  certain  questions;  he  therefore  wished  to  be  advised 
by  the  Coiiunission  if  he  v/ould  have  the  privilege  of  suggesting  steps 
to  correct  the  situation  regarding  the  efficiency  and  safety  of  the 
municipal  operators  on  the  Railway  at  the  meeting  to  be  held  in 
Nr.  Anderson's  office  tomorrow.     After  sone  discussion,  Mr.  McGrath 
vas  assured  by  the  Commission  and  Mr.  Kirlrwood  it  was  the  intent  of 
tbe  Com.miission  and  -^^ailway  man:"'g  emont  to  provide  fu"".!  participation 
a"'."  the  me:. ting  both  by  management  and  representatives  of  the 
eiLployees . 


Upon  motion  by  Commissioner  Greenberg,  seconded  by  Conimissioner 
Ia:zackerley ,  the  Commission  unanimously  adopted  the  following 
resolutions 

V^HSB-tAS,  'J'hj  s  Comji'i'-^a.l  c  ^  ha f?  noted  w-':-h  regret  and  a  deep  sense 
of  civic  and  personal  lc33  tne  passing  of  Jildward  B.  Baron  on 
Pebruary  17,  19G2;  and 
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WHEREAS,  Mr.  Baron  v-n.s  a  nnxi  of  brilliant  intellect  and  many 
attainments,  with  singular  devotion  to  the  welfare  of  our  beloved 
City,  having  served  long  and  faithfully,  both  as  a  Member  and 
president  of  the  Board  of  Pemit  Appeals  and  the  Public  Utilities 
Commission,  he  contributed  to  the  success  and  economic  growth  of 
our  beloved  City  and  her  public  service  enterprises;  and 

WIISRSAS,  This  Oomi-nission,  its  executives  and  employees  will 
always  cherish  his  memory  with  fond  and  loving  respects  therefore, 
be  it 

RESOLVED,  That  this  Commission  does  by  this  means  extend  to  the 
family  of  the  deceased  its  most  heartfelt  sympathy  over  the  loss  of 
Mr.  Baron;  and,  be  it  further 

RESOLVED,  That  the  Secretary  be  and  is  hereby  directed  to 
present  to  the  family  of  the  late  Edward  B.  Baron  a  suitable  copy 
of  this  resolution  as  a  token  of  the  high  esteem  in  viiich  he  has 
been  held  by  this  Oommission. 


THEREUPON  THE  MEETBi'G  ADJOURNED  in  memory  of  the  late  Edward  B. 
Earon,  former  president  and  long-time  member  of  the  Public  Utilities 
Commission. 
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.    REPORT  TO 
PUBLIC  UTILITIES  COMMISSION 


By 

V.  W,  Anderson,  General  Manager 
SAN  FRANCISCO  MUNICIPAL  RAILWAY 


February  20,  1962 


I 


PASSENGER  REVENUE; 

NovemlDer    I960  $1,583,^37 
1961  1,610,288 


December    I960  $1,665,100 
1961  1,632,009 


January      1961  $1,581,829 
1962(T)  1,638,096 


Fiscal  Year: 

—to  1/31/61  $11,457,207 
—to    l/3l/62(T)  11,550,111 


0han|g:e 

+  $  26,851  —  or  +  1,70^ 

-  $  33,091  —  or  "  1.99/0 

+  $  56,267  —  or  +  3.56/o 


+  $  92,904  —  or    4-  0. 


Over  Budget  Estimate  +  $316,411  —  or    +  2.82^ 
(T)  Tentative 

REVENUE  PASSENGERS; 


November    I960  11,522,925 
1961  11,698,721 


December    I960  11,831,333 
1961  Iljt223i520 


January      1961  11,524,997 
1962  11^130^^026 


+    175,796  —  or    +  1.6^^ 


-    107,813  —  or    -  0.9/ 


+    405,029  —  or    +  3.5/o 


The  following  comparative  information  is  taken  from  the 
most  recent  available  statistics  from  the  American  Transit 
Association: 

November  1961;  Average--Gities  over  500,000  population  -0.25% 

Average— All  City  Transit  Systems  -2.28% 
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V.  ¥.  ANDERSON  REPORT  TO  PUG  -  2 


February  20,  1962 


MUNI  lyiEMO;  ■  .y-.  t     •  ^   ^  :  :  : 

The  current  "Muni  Memo  to  You"  features  the  Municipal  Rail- 
way's Central  Control  or  "nerve  center".     It  describes  the 
equipment,  methods,  procedure  and  personnel  used  in  coping  with 
delays  and  interruptions  to  service  as  well  as  restoring  service 
to  normal  and  handling  extra  service  for  special  events.  The 
"Muni  Memo"  also  covers  the  new  "Tours  of  Discovery"  route  map 
which  is  available  for  distribution,  and  gives  a  brief  resimie  of 
two  recent  Muni  Men-of-the-Month, 

PATH  OF  GOLD: 

A  contract  has  been  awarded  for  the  Path-of-Gold  project, 
and  a  meeting  is  being  arranged  toward  coordination  of  work  by 
the  several  departments  involved^  f  .;  .t^ 


Roebbling  was  the  successful  bidder  on  wire  rope  cable  to 
be  furnished  the  Municipal  Railway  during  the  next  five  years  for 
cable  car  operation.    Their  bid  (discounting  escalator  provisions) 
represents  a  saving  of  about  20^  as  compared  with  previous  costs 
which  will  amount  to  approximately  $17*000  per  year^ 


CABLES : 


V,  W.  ANDERSON  REPORT  TO  PUC  -  3  February  20,  1962 

JAW  CLUTCH— CABLE  OPERATION; 

The  jaw  clutch  at  Washington-Mason  Carhouse  shows  signs  of 
"metal  fatigue"  and  is  in  urgent  need  of  replacement.  Specifica- 
tions submitted  by  the  Utilities  Engineering  Bureau  have  been 
reviewed  and  returned  with  suggestion  for  minor  modification. 
This  project  is,  however,  being  pursued  toward  making  the  neces- 
sary repairs  as  soon  as  possible. 

CABLE  CAR; 

Cable  car  No.  5l8  has  been  refurbished  and  will  re-enter 
service  within  the  next  few  days* 

EQUIPMENT  IMPROVEMENTS:         ^  ,  .         .  , 

Trolley  rope  guides  have  been  installed  on  the  rear  of 
31  trolley  coaches  in  a  program  designed  to  reduce  dewirements. 
This  work  is  temporarily  interrupted  pending  delivery  of  material. 

Ten  P.C.C.  cars  have  been  equipped  with  a  limited  number  of 
sliding  standee  windows  for  improved  ventilation. 

ONE-V/AY  STREET  PROPOSAL; 

While  previous  mention  has  been  made  of  the  possibility 
of  designating  Jefferson  Street  as  a  one-way  street  in  the 
Fisherman's  Wharf  area,  it  appears  that  certain  opposition  has 
developed  and  that  the  proposal  is  being  deferred. 
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V.W.  AiMDERSON  REPORT  TO  PUC  -  l\.  February  20,  1962  ' 

TEMPORARY  REROUTING; 

Because  of  a  reconstruction  project  on  Clay  Street,  inbound 
No.  55  coaches  are  temporarily  being  detoured  via  Clay,  Polk, 
Washington  and  Leavenworth  to  Clay. 

Because  of  a  reconstruction  project  on  Harrison  itreet, 
certain  trolley  coaches  pulling  out  from  Potrero  Division  are 
being  rerouted  via  l6th  instead  of  17th  Street  to  South  Van  Ness 
or  to  Mission. 

MUNICIPAL  RAILWAY  SWITCHBOARD; 

Heavy  rains  caused  flooding  of  cables  which  resulted  in  the 
Municipal  Railway's  switchboard  being  inoperative  from  approx- 
imately 1;00  a.m.  to  6;00  a.m.,  Thursday,  February  l5« 

SPECIAL  EVENT;  w 

The  Lucky  National  Golf  Tournament  was  conducted  at  Harding 
Park,  January  Zl^  to  28,  inclusive.    The  outer  terminal  for 
Line  No.  72  during  that  period  was  moved  to  the  loop  in  the 
parking  lot  south  of  Lake  Merced  5c  Sunset  Boulevards.  Transit 
travel  to  and  from  the  tournament  was  steady  but  not  heavy  and 
Line  No.  72  received  special  supervision  to    assure  the  adequacy 
of  service. 
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V.  ¥,  ANDERSON  REPORT  TO  PUC  -  S  February  20,  1962 

VANDALISM; 

There  was  an  increase  in  vandalism  during  part  of  the  month 
of  January,  as  well  as  one  occurrence  involving  an  attack  on  an 
operator*     In  conferring  with  police,  it  was  stated  that  such  an 
increase  has  been  experienced  previously  in  the  month  of 
January  during  the  period  when  students  change  classes  at  the 
mid-term  period.    The  situation  has  since  reverted  to  normal* 

PLATFORM  MANPOWER; 

A  current  report  from  the  Transportation  Department 
indicates  a  shortage  of  77  platform  men.    This  represents  a 
slight  improvement  over  previous  months,  but  the  number  of 
platform  men  on  vacation  at  this  period  of  the  year  is  somewhat 
below  normal..    There  has  been  some  increase  of  referrals  from 
Civil  Service  under  the  current  program. 


IDP 


M  I  N  U  T  £  S 


PUBLIC  UTILITII)S  QOmiSSIQN 


1,349th  REGUIAR  I^EETH^G  05^  Tiffi  PUiiLiC  UIILIi'IES 
COMMIiiiDlOK,        ROOM  282  -  CH^I  iiALL,  PiiBRUARY  27, 
1962,  GOi^Ua&i^OBG  A'i'  2s00  P.M« 


OoOoOoOoOoOoOcOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Present:        Commissioners  Stuart  N.  Greenberg,  Thomas  P*  White, 
Don  Pazackerley,  George  F.  Hansen,  Thos .  P,  Stack 

Absent ;  None 

President  Stuart  N,  Greenberg  presided^ 

Pledge  of  Allegiance  was  led  by  Corojiiissioner  White. 

On  motion  of  Coirniiissioner  Pazackerley,  seconded  by  Commissioner 
Hansen,  the  minutes  of  the  1,343th  regular  meeting  of  the  Gonmiission 
held  February  20,  1962,  were  approved. 

Votes        Ayes-Corimdssion^rs  Greenberg,  Vv'hito,  Pazackerley,  Hansen, 

Stack 
Absent -None 

On  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
Hansen,  the  following  resolutions  were  adopted s 

Votes       Ayes-Commissioners  Greenberg,  'White,  Pasackerley,  Hansen, 

Stack 
Absent-None 


--BESOLUTIQN  10.  21.873-- 

RESOLVED,  That  on  recomm.endation  of  the  Manager  of  Utilities, 
the  General  D-fenager  of  the  Municipal  Railway,  the  General  Claim.s 
Agent  thereof  and  the  City  Attorney,  this  Coiimiission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  qr  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway: 


Judgments 


TC  Mable  Blackshire 


TC  Christine  Coleman 


CC  Kenneth  Phillips 


Date  of  Accident 
January  22,  1959 

plus  costs 
and  interest 

January  22,  1959 

plus  interest 

September  12,  1959 

plus  costs 
and  interest 


Settlement 

$  1,875.00 
40.93 


1,250.00 

7,000.00 
273.99 


Appropriation  No.  1.735.804.000 


$10,439.92 
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— >RESQLUTI01T  NQ>  gl,876->- 

RESOLVED,  That  this  Coimnission  hereby  approves  the  terms  and 
conditions  and  recoinmends  the  issuance  of  the  following  Space  or 
Use  Permit: 

Permittee;  Charles  P.  Banfe 

Space:  Room  125 ♦consisting  of  160  sq.uare  feet, Executive 

Aircraft  Terminal 

Effective  D^tet        March  a,  1962 

Monthly  Consideration:      $52.00  monthly 

— RESOLUTIOl^  NO.  21j.8I7— 

RESOLVED,  That  this  Commission  hereby  autnorizuB  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of; 

Aetron-Blume-Atkinaon 
1455  California  Avenue 
Palo  Alto 

Permit  for  a  temporary  6~Inch  water  service  line  across  a  portion  of 
Bay  Division  Pipeline  No.  5  right  of  way;  said  crossing  being  south- 
east of  the  intersection  of  Jordan  Boulevard  with  Sand  Hill  Road^ 
Stanford  University,  Santa  Clara  County.    Pee  vraiveA  in  considera- 
tion of  a  consumer  of  the  San  Francisco  Water  Department* 


--RESOLUTION  NO.  21,878-- 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of 
Utilities  for  and  on  behalf  of  the  Public  Utilities  Comjuisr'ion  of 
the  City  and  County  of  San  Francisco  to  ezccuto  Vast  certain  State 
of  California,  Department  of  Public  ¥orl:s ,  Division  of  Highways 
Utilities  Agreement  No.  412. 41 »  covering  the  c estimated  cost  to  the 
State  for  the  relocation  of  this  Department '    v/atcr  mains  and  low 
pressure  fire  hydrants  between  Bayshore  Boulevard  and  Newcomb  Avenue, 
San  Francisco . 


—RESOLUTION  NO.  21.  879— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  Credit  Modification  of  Contract  in  the 
amount  of  159.00;  approves  Final  Paym^jut  in  amount  of  $22,475.00, 
in  favor  of  Raymond  International  Inc.,  Centriline  Division,  under 
W.D.  Contract  1-152,  Cleaning  and  Cement  Mortar  Lining  16-Inch  Steel 
Main  in  Portola  Drive,  Del  Sur  Avenue  and  Agua  Way  between 
Dorchester  Way  and    Stanford  Heights  Reservoir. 


—RESOLUTION  NO.  21, tB^- 

BE  IT  RESOLVED:    That  this  Commission  recognizes  the  necessity 
for  moving  tenants  from  their  present  space  and  areas  to  other  space 
and  areas,  temporarily,  in  the  Term.inal  Building  complex  at  the 
Airport,  by  reason  of  the  disruption  of  use  of  facilities  in  con- 
nection with  the  construction  of  the  South  Terminal  and  the  enlarging 
and  remodeling  of  Concourse  •♦C,"  and  does  hereby  authorize  and 
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direct      the      Airport  Manager  to  effect  such  moves  and  relocation 
of  tenants  and  to  make  such  adjustments  in  rental  rates  as  are 
appropriate  during  this  interim  period,  and  the  use  of  substituted 
areas  by  tenants  shall  be  subject  to  the  terms  and  conditions  of  the 
respective  leases;  and  be  it  fui'ther 

RESOLTOD:    That  the  authority  granted  by  this  resolution  shall 
expire  on  June  30,  19^3 • 

-■-RESOLUTION  NO,  21 » 881— 

RESOLTEB,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Debit  Modification  of  Contract  in  amount  of  $0,840.28, 
under  AD  Contract  Nq.  260-South  Terminal  Building  and  Piers  F  and 
contractor,  M  &  K  Corporation-St olte ,  Inc.;  to  delete  certain  v;ork 
on  the  South  Terminal" Building  and  Piers  while  adding  certain  other 
additional  work  including  plumbing,  electrical,  mechanical, 
structural  iron,  concrete,  miscellaneous  iiietal,  welding,  excavation 
and  reinforcing  steel. 

— RESQLUTIQi^  ImO.  21^882-- 

WHERMS,  Columbia-Greneva  Steel  Division  of  United  States  Steel 
Corporation,  a  permittee  of  City  at  the  San  i^rancisco  International 
Airport  under  this  Oomji:is  sion  ♦  s  Resolution  No.  21798  adopted 
January  23,  1962,  has  applied  for  permission  to  self-insure  under 
section  15  of  its  Space  perm.it,  in  respect  to  public  liability 
and  property  damage  insurance  coverage  requirements  contained  in  said 
permit,  and  has  furnished  this  Commission  with  satisfactory  evidence 
of  its  ability  to  so  self-insure,  now,  therefore 

BE  IT  RESOLVED,  That  this  Corrmiission  hereby  approves  the  request 
of  Columbia-Geneva  Steel  Division  to  insure  Oitj^^  Commission  and  its 
members,  and  the  officers,  agents  and  employees  of  e'^.ch,  with  equal 
protection  as  that  required  under  the  tcrnr:;  '^,nd  conditions  of 
section  15  of  said  permit  in  respect  to  bodily  injury,  death  and 
property  eiamage,  by  its  ovm  self -insurance  v;lan,  ia  lieu  of  furnish- 
ing City  with  the  specified  insurance  coverrige  required  by  said 
permit,  subject  to  the  following  conditions s 

(1)  Commission  reserves  the  right  to  rescind  this 
resolution  and  cancel  the  right  conferred  here- 
under at  any  time  during  the  term  of  said  permit 
in  its  absolute  discretion  njid  to  require  said 
permittee  to  furnish  it  v/ith  the  said  insurance 
coverage  as  required  by  said  action, 

(2)  That  Columbia -Geneva  Steel  Division  furnish  to 
this  Commission  forthv/ith  in  writing  its 
acceptance  of  the  privilege  ccntained  herein 
and  its  commitment  to  self -insure  City  as 
required  hereby. 


--RESOLUTION  NQ.  21^88;^  — 

RESOLVED,  That  this  Commission  hereby  awards  to  Ets-Hokin  and 
Galvan,  Inc.,  551  Mission  Street,  San  Francisco  5,  California,  as 
the  lowest  regular  and  responsible  bidder,  Hatch  Hetchy  Water  Supply 
Contract  No.  341,  Alterations  to  Warncrvllle  Substation  and  Trans- 
mission Lines  Num.bers  7  and  3,  in  tht  amount  of  1)24,999.00  and  all 
other  bids  for  the  above-described  work  are  hereby  rejected. 
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■—RESOLUTION  NO.  21i88i— 

RESOLVED,  That  this  Commisf5ion  approves  plans  aiid  specifica- 
tions, and  hereby  authorizes  Bid  Calls 

AD  Oonlract  No.  316-Pier  "0"  Interim  facilities  at  San  Francisco 
International  Airport* 

--RESOLUTION  NO.  21.885--- 

RESOLVED,  That  this  Oommission  hereby  approves  the  terms  and 
conditions  and  authorizes  issuance  of  the  following  Airport  Space  or 
Use  Permits 

Permittee?  T.  W.  A.,  Inc. 


Space  J 

Central  Terminal  Building 

AREA 

MON. 

nil  ip^  ^ 

MON. 

 Aril  « 

Ground  Floor  -  Room  23 
Counter  Space  2s 
North  One -Half 

88 

$.833 

$  73.30 

Concourse  D 

First  Floor 
Room  121 
i^oom  115 

Portion  ^Adj.ramp  to  Room  35 

763 
64 

.28 
.50 

213.64 
32.00 

Gpound  Floor 
Room  35* 

856 

.50 

428.00 

*Ranp  connecting  these  two  areas 

900 

Paved  Area  Adj. Cargo  Bldg.  Nq.  2 
Per  Dwg.  SPA -106 

2,684 

•  01 

26>84 

1773.78 

Monthly  Considerations  $773.78 

Effective  Date:      As  determined  by  Airport  Manager 

BE  IT  FURTHER  RESOLVED,  ThAt  this  Co3:araission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Space  or  Use 
Permit  issued  Trans  World  Airlines,  Inc «  'under  authority  of 
Resolution  No.  21,34-9. 

—RESOLUTION  MO.  21,886— 

WHEREAS,  this  Commission  authorized  a  lease  of  605  acjres  of 
Pleasant  on  lands  for  agricultural  purposes  on  April  30,  19 57? and 

WHEREAS,  it  is  desirable  that  lessees  JOSEPH  S.  SEITZ  and 
JOHN'  So  SEITZ ,  doing  business  under  the  name  and  style  of  bElTZ 
BROTHERS,  be  perm.itted  to  assign  their  interest  under  said  lease  as 
of  November  1,  I96I  to  RICHAPJ)  C.  KENl^EDY  and  mb.  aERTRUDE  ICEl^lvEDY, 
co-partners  doing  businesci  under  the  name  and  style  of  Ki:/NJ:jEDY  RANCH 
without  the  said  Sjii^ITZ  BRUTHiiarvS  being  liable  for  rental  accruals  after 
November  1,  1961,  but  remaining  liable  for  all  unpaid  rentals  prior 
to  that  date,  and 
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WHEREAS,  KENNEDY  PJxNCH  agrees  to  assume  liability  for  rental 
after  November  1,  1961,  under  terns  and  conditions  set  forth  in 
that  certain  COWoENT  TO  ASSIGNMENT  on  file  with  this  Goinmission, 


WHEREAS,  progress  in  the  development  of  the  proposed 
industrial  park  has  reached  the  point  vrhere  it  is  desirable  to 
withdraw  119  acres,  more  or  less,  from  the  operation  of  said  lease, 
pursuant  to  its  terms  and  as  of  November  1,  1961, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  consents 
to  the  assignment  of  said  lease  from  SEITZ  BROTtlEtlS  to  KENNEDY 
RANCH  as  of  November  1,  1961,  subject  to  the  terms  and  conditions 
expressed  in  said  CONSENT  TO  ASSIGNiyLbNT  Oi^  LEASE,  and 

BE  IT  PURTEiiE  RJibOiiVjjJ),  that  this  Commission  terminate  the 
said  lease  as  to  that  certain  119-acre  parcel  as  of  November  1, 
I96I,  as  indicated  by  the  difference  in  the  dQecriptions  of  said_ 
demised  premises  contained  in  the  said  lease  and  in  the  ASSIGNIVIENI 
OE  LE^SE  from  SEITZ  BROTHERS  to  KEIMBY  R/iNCH,  a  copy  of  which  is 
on  file  with  this  Commission,  and  pursuant  to  subsection  c,  page  2, 
of  said  lease,  and 

BE  IT  FURTHER  RESOLVED,  that  Resolution  No.  21,811  of 
January  23,  1962,  is  cancelled  and  superseded  hereby. 


Manager  of  Utilities  Calendar  Items; 

Mr.  Kirkwood  reviewed  the  meeting  held  Tuesday  morning,  February  27 » 
with  representatives  of  the  Modesto  and  Turlock  Irrigation 
Districts  regarding  the  fish  release  problem,  and  indicated  the 
position  that  the  Districts  and  San  Francisco  was  prepared  to  take 
at  the  ilieeting  with  William  E.  Warne,  Adnrinir/trator ,  Resources 
Agency  of  California.     It  was  generally  agre.d  that  the  Districts 
would  offer  to  enter  into  an  agreement  with  the  State  whereby  the 
New  Don  Pedro  Project,  when  completed,  would  be  operated  to  at 
least  maintain  and,  if  possible,  enhance  present  fish  and  wildlife 
values  on  the  Tuolumne  consistent  with  the  duty  of  water  for 
Irrigation  and  power  generation  to  the  extent  that  flov/s  in  the 
Tuolumne  are  available  for  such  purposes. 


Departmental  Report; 


The  San  Francisco  Water  Department  monthly  report  v/as  submitted  by 
J,  H.  Turner,  G-eneral  Manager  and  Chief  Engineer  of  the  department, 
who  discussed  the  highlights.     He  then  announced  he  attended  a 
meeting  of  the  Palo  Alto'Oity  Council  on  Monday,  February  26,  T]^e 
Council  heard  a  oommittee  report  vrhich  preferred  San  Fiancisco 
water  over  water  Irom  the  South  Bay  Aqueduct.    At  the  request  of 
four  representatives  of  tne  Santa  Clara  County  group,  the  question 
of  signing  a  contract  with  San  Francisco  was  put  over  one  month. 

Commissioner  White  asked  about  progress  in  the  construction  of  the 
Corporation  Yard.    Mr.  Turner  indicated  that  the  architectural  work 
and  soil  study  v/as  progressing  satisfactorily.    The  Water  Depart- 
ment hoped  to  have  the  contract  ready  by  July,  vrith  oomxpletion 
within  one  year  from  then. 


and 
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Rg.11  Gall; 

All  Commissioners  passed. 
THExtEUPO]^  THE  MEi^TIKG  ADJOIXRKED. 
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MQgMgigCiO  WATER  DEFARTMENT 
FEEIQDICAL  REPQET 
TO  THE 

PUBLIC  UTILITIE3  GOr-iMlSSIQN 
February  2?,  1962 

WATER  CONDITIONS 

Although  recent  storms  "brought  welcome  relief  from 
the  critical  drouth  conditions  existing  throughout  the  state, 
and  "brought  assurance  that  the  city's  mountain  reservoirs 
will  fill  this  year,   the  local  production  and  resultant  stor- 
age is  still  below  normal.     Total  storage  in  the  local  Feninsula 
and  Calaveras  Reservoirs  on  February  20th  was  4-2,973  million 
gallons,  which  is  only  eleven  percent  more  than  on  the  same  date 
last  year  (  a  dry  year) .     The  average  rate  of  consumption  of 
water  for  the  six  months  ending  December  31,  1961  was  181  FioG.D., 
as  compaied  to  average  consumption  of  172  M.G.D.  during  the  same 
period  of  the  previous  year^ 

Until  additional  pipelines  are  com_pleted  the  maximum 
rate  at  which  water  can  be  brought  from  mountain  sources  is 
160  ri.G.D.     The  difference  between  this  figure  and  total  con- 
sumption must  come  from  local  storage.     Every  effort  will  be  made 
to  maintain  the  maximum  flow  of  water  from  the  mountain  sources 
and  to  complete  the  new  San  Joaquin  and  Bay  Crossing  Pipelines  as 
early  as  possible. 

1961  MUNICIPAL  WATLR  3YSTEK  BOND  PROJECT 

On  February  13,   1962  bids  were  received  for  sale  of 
fp6,300,000  of  the  bonds  authorized.     The  average  interest  rate 
on  these  bonds  was  2.8935  percent  which  is  substantially  below 
the  estimated  y/z  percent  used  in  our  financial  feasibility 
studies.     The  funds  from  this  first  sale  of  bonds  will  be  used 
for  construction  of  the  first  section  of  San  Joaquin  Pip'oline  No. 3 
for  certain  v/ork  on  San  Antonio  Reservoir,   and  for  preliminary 
work  and  engineering  on  Bay  Crossing  iipeline  No.  4.     The  staff 
has  been  working  v^/ith  the  Civil  Service  Commhssion  and  the  Con- 
troller on  the  Annu  1  oalary  Ordinance  and  the  Approi-^riation 
Ordinance  to  permit  tiiis  work  to  proceed^ 

SAN  ANTONIO  DAM 


Bechtel  Corporation  has  submitted  to  the  Department 
the  basic  design  and  preliirinary  report  required  under  their 
contract.     The  second  phase  of  this  contract,  preparation  of 
detailed  plans  and  si)ecif ications  viill  be  fine.nced  fr'.iii  the  pend- 
ing appropriation  of  funds  made  available  by  the  sale  of  bonds. 
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FINANCES 

Revenues  for  the  first  seven  months  of  fiscal  year 
196I-62  are  $1,007^000  above  the  estimated  amount.  Collections 
from  the  sale  of  water  for  the  first  seven  months  of  196I-62  were 
$10^ 175,516 J  which  is  $465,621  more  than  for  the  same  period  of 
the  previous  year. 

WATER  QUALITY 

SAN  ANTONIO  WATERSHED 

Studies  are  in  progress  as  to  the  extent  of  additional 
land  to  be  purchased  on  the  San  Antonio  Watershed  and  to  the  dis- 
position of  existing  cattle  grazing  leases  on  this  watershed.  It 
may  be  advisable  to  terminate  a  number  of  these  leases,  although 
no  final  decisions  have  been  reached  as  yet. 

PENINSULA  WATERSHED 

Letters  have  been  addressed  to  thirteen  consulting 
firms  transmitting  a  draft  of  a  proposed  contract  and  a  map  of 
the  watershed  properties  in  San  Mateo  County  in  which  request  was 
made  of  these  consultants  to  submit  information  which  will  dem- 
onstrate the  ability  of  the  consultant  to  perform  the  work  of 
making  a  feasibility  study  of  possible  recreational  use  of  these 
watershed  properties.    Following  the  receipt  of  such  submissions, 
conferences  will  be  held  with  a  view  to  finalizing  a  contract  and 
preparing  a  recommendation  to  the  Public  Utilities  Commission  for 
financing  such  a  study, 

LAKE  MERCED 

The  application  of  copper  sulphate  to  control  excessive 
concentration  of  algae  in  the  South  Basin  of  Lake  Merced  has  con- 
tinued.   To  date  three-quarters  of  the  lake  has  been  copper 
sulphated  and  no  adverse  effect  on  fish  life  has  been  observed. 

APPLICATIONS  FOR  WATER  SUPPLY  FOR  RESALE  PURPOSES. 

Contracts  have  been  executed  with  both  the  City  of 
Hayward  and  the  Los  Trancos  County  Water  District. 

There  have  been  no  significant  developments  since 
January  23 j  with  reference  to  applications  for  water  supply  from 
the  Alameda  County  Water  District,  or  from  the  Cities  of  Palo 
Alto,  Alviso  and  Cupertino. 

CORPORATION  YARD 

Conferences  continue  to  be  held  between  the  architect, 
Milton  T.  Pflueger,  and  members  of  the  Water  Department  staff 
with  a  view  to  finalizing  preliminary  design  and  estimates  of 
cost  for  this  project. 
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MINUTES 


PUELIG  UTILITIES  GQiyiMI^SIOl 


X, 350th  BiiiOUIAR  llEETIiJG  OB'  THE  PUBLIC  UTILITIES 
OOmiSblOU,  IN  ROOM  282  -  GITI  iiALL,  mRCH  6, 
1962,  OOMMEl^OIi^a  AT  2;00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Present:        Gommissioners  Stuart       Greenberg,  Thomas  P.  White, 
Bon  Fazackerley,  George  P.  Hansen,  Thos,  F.  Stack 

Absent :  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,349th  regular  m.eeting  of  the 
Commission  held  February  27,  1962,  were  approved. 

Vote:  Ayes-Commissioners  Greenberg,  White,  Fazackerley, 

Hansen,  Stack 
Absent-None 


On  motion  of  Conmiissioner  Hansen,  seconded  by  Commissioner 
Fazackerley,  the  follov/ing  resolutions  were  adopted^ 


Votes 


Ayes-Commissioners  Greenberg,  Wnite,  Fazackerley, 

Hansen,  Stack 
Absent -None 


—RESOLUTION  NO.  21.837-- 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railways 


Claimant 

Non-litigated  Settlements 

MC  Janet  Balian 

SC  Melvin  L.  Barnett,  a  Minor 

TC  Sarah  Bolton 

MC  Olive  G,  Bouk 

MC  California  State  Automobile 

Association 
SC  Clayton  P.  Cavanaugh 
MC  Department  of  Electricity 

(City  and  County  of 
San  Francisco) 
TC  Roscoe  Holmes 
CO  George  A.  K.  Hughes  and 

Grace  L.  Hughes 


August  31,  1961 
September  11,  1961 
April  14,  1961 
July  23,  1961 

If  1959 
August  24,  1961 

December  29,  1961 
January  4,  1962 

February  25,  1961 


Settlement 

%  551.89 
1,000.00 
1,500.00 
5,000.00 

611.24 
700.00 


506.81 
3,250.00 

750.00 
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Claimant 

lj-0-^~3:AM^^"^^^  Settlements 

SO  Betty  Karlsson 

SC  Margaret  M.  Kruger 

TC  Elvira  D.  Levaggi 

MG  Robert  M.  Leveira 

SG  Albert  0.  Padilla  and 

Lois  M.  Racle 
SG  Ina  Belle  I  owe 11 
MG  Robles  Refrigeration 
MG  B.  B.  Sabouni 
SG  Ock^ssa  Scott 
TG  Madolyn  Sexton 
■TG  Sale  em  H.  Tot  ah 
SG  Rolf  Ryan  Williams 
MG  Clarence  Young 

Litigated  Settlements 

MG  Violet  Ancona 
CG  Myrtle  K.  Barnai 
10  Faye  V.  Bates 
TG  Eugenia  Bern 
TO  Viola  Bradstreet 


MG  Laura  Brovm 
TG  Audrey  M.  Cobb 
MG  Catherine  Gumnings 
MG  Alberta  Davis 
MG  Barbara  N.  Dorgan 
SG  Ruth  Claire  Engel 
TG  Mae  Prazer 
MG  Muriel  G.  Priedenberg 
TG  Elenor  Gambol 
MG  See  Wai  Gee 
bC  Harry  Giannini 

MG  Christine  A.  Heinze ,  also  known 

as  Ghristina  Heinze  • 
TG  Daisy  Henderson 
TG  William  Herman 
MO  Ruby  Holland 
MG  Mary  Kelleher 
SG  Frederick  Levy 
MG  Foster  E.  MoKnight 
MG  Diana  R.  McVea,  A  Minor 
MG  Ricnard  L.  Melrose 
TG  Fannie  Lee  Smith 
MO  Ethel  Suransky 
TG  Jesse  Torre z 
GG  Yellow  Cab  Company 
MG  Harold  L.  Williams 


Date  of__Ac_cident 

September  11.  19 61 
January  8,  1962 

mj  1,  1961 

October  23,  1961 

November  14,  1961 
September  11,  19 61 
February  6,  1962 
November  16,  1961 
September  11,  1961 
October  26,  1961 
August  19,  1961 
October  21,  1961 
November  19,  19  61 


Jun(j  l6p  1956 
August  30,  1956 
April  4,  1959 
Ar^ril  10,  1959 
August  26,  1959  and 
November  18,  1959 
December  26,  1958 
October  16,  I960 
July  31,  1959 
August  17,  1959 
September  3,  1958 
December  17,  1958 
December  29,  I960 
December  5,  1958 
January  3,  1961 
December  4,  1959 


June  13,  I960 

Januar^^  17,  1958 
August  10,  I960 
December  ^.6,  1959 


July  31, 
February 
December 
November 
May  28, 
October 


1959 

25,  1961 
15,  I9  60 
27*  1961 
I960 

23,  1958 


November  15,  1959 
January  9,  1961 
June  22,  I960 
^'ebruary  10,  1959 
September  18,  1959 


Settlement 

S  3,967.00 
768.40 
600.00 
3,843.58 

727.67 
1,250.00 

650.00 
4,750.00 
6,500.00 
1,250.00 

984.65 

850.00 

670.63 


600.00 
2,900.00 
600.00 
22,500.00 

1,675.00 
1,500.00 
2,000.00 
1,750.00 
700.00 
850.00 
4,750.00 
1,750.00 
4,250.00 
1,200.00 
15,000.00 
7,500.00 

600.00 

650.00 
3,000.00 
1,575.00 
2,750.00 
1,750.00 
4,116.58 
10,000.00 
1,400.00 
5,000.00 

935.00 
1,500,00 

620.60 
6,000.00 


CG  Carol  M.  Teeples 

MG  William  T,  Eckhoff  and 
Kathryn  G.  Eckhoff 


October  14,  1958  6,500.00 

plus  costs  880.30 

Between  months  of  June 
and  through  October, 

1959  691.25 

plus  costs  11.25 


Appropriation  No.  1.735.804.000 


$158,186.85 


-12,954- 


—RESOLUTION  NO*  21.888-- 


RESOLVSD,  That  on  recoimnendation  of  the  Manager  of  Utilities, 
the  Greneral  I^nager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  fimds  and  to  dravr  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railway: 

C_laimn.t 

IIon-^Lltigat ed ,  Sett lement s  2§JL^J?iL.A9J?ii^ilSi  Settlement 

MC  Rita  M.  Harris  March  11,  1961  $  1,000.00 


Appropriation  No.  1.735.804.000 


-.-RESOLUXIOI^  1^0.  21.889- - 

RESOLVED,  That  this  Commission  hereby  av;ards  to  A.  Quandt 
and  Sons,  Inc.,  as  the  lowest  regialar  and  responsible  bidder, 
Airport  Depaitment  Contract  No.  315,  Painting  Public  Areas  in 
Terminal  Building  at  San  Francisco  International  Airport,  in  amount 
of  $3 > 830. 00^  and  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 


—RESOLUTION  hO.  21.890— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  issuance 
of  Municipal  Railway  revocable  permit-  covering  uce  and  occupancy  of 
property,  as  follows; 

To 2    Pacific  Teler^hone  and  Telegraph  Company 

Permit  to  install,  operate  and  maintain  a  telephone  pay'  station  in 
the  gilley  room  at  the  G-eneva  Car  liouso ;  perrfiittcG  to  pay  to  the  City 
and  County  of  San  Prancisco  fifteen  per  cent  (15/0  of  the  gross 
revenue  from  said  installation,  and  cost  of  insballation  to  be  bomc 
by  permittee. 


■—RESOLUTION  NO.  21,891— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  emergency  supplemental 
appropriation  of  funds,  in  amount  ^1,534.00,  from  such  funds  as 
are  legally  available,  to  Appropriation  1, 735 .120 . 000» Temporary 
Salaries  Municipal  Railway,  to  provide  for  the  continuous  operation 
on  the  Washington-Mason  Cable  Machinery  Division. 


—RESOLUTION  i\iO.  21.892— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Modification  of  Contract,  under  HH  Contract  No.  349- 
Cenyon  Power  Tunnel  and  Related  Work;  contractor,  Clancy  M.  Q*Dell 
Construction  Company;  as  follows: 

Add  the  following  to  Section  89,  Electric  Power  of  the  contract 
specifications: 

For  the  Contractor's  use  dixring  the  term  of  this  contract, 
the  City  will  rent  one  25  KVA,  22,000  Volt  to  120/240  volt 
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transformer.    The  Contractor  shall  pick  up  and  retiirn  the 
transformer  to  the  Gity^s  Yard. 

Prior  to  using  the  transformer  the  Contractor  will  deposit 
with  the  City  a  certified  check  for  $600.00.     One  hundred 
dollars  of  which  shall  be  the  rental  fee  of  the  trans£ermer 
for  the  duration  of  this  contract. 

The  transformer  is  now  in  satisfactory  operating  conditionj 
however,  the  City  makes  no  warranty,  expressed  or  implied,  as 
to  the  useful  life  of  the  transformer^ 

The  Contractor  shall  maintain  the  transformer  in  operating 
condition,  and  upon  completion  of  the  contract  work  shall 
return  the  transformer  in  a  satisfactory  operating  condi- 
tion.   If  he  fails  to  return  ^he  transformer  in  a  satis- 
factory operating  condition  he  will  forfeit  the  1500.00. 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows? 


Permit  to  place  and  maintain  an  underground  telephone  duct  across  a 
portion  of  Bay  Division  Pipeline  No.  3  right  of  way,  said  duct  to 
be  within  the  sidewalk  area  of  Hillview  Avenue  as  said  avenue  crosses 
the  right  of  v/ay.     Subject  to  a  $50  permit  fee. 


RESOLViiiD,  Tiiat  this  Commission  accepts  the  work  as  satisfacto- 
rily completed,  approves  Credit  Modification  of  Contract  in  the 
amount  of  1418.50,  approves  Final  Payment  in  t^e  amount  of  $2,222.50, 
in  favor  of  Associated  Pipeline,  Inc.,  under  W.D.  Contract  No.  980, 
Laying  of  12- Inch  Cast  Iron  Main  in  Paul  Avenue,  Woi.lsey,  and  Other 
Streets;  and  allows  six  (6)  working  days  unavoidable  delay,  two  (2) 
of  which  were  due  to  rain  and  the  additional  four  (4)  waiting  for 
¥ater  Department  main  connections. 


RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  G-eneral  Manager  and  Chief  Engineer  of  the  San  Francisco  Water 
Department,  and  the  City  Attorney ,  tliis  Oomiission  approves  settle- 
ment and  hereby  requests  the  Controller  to  dr'-w  warrant  against  such 
funds  as  are  legally  available,  in  amount  of  $524.90,  in  favor  of 
Edward  Salomone  and  Charles  Andrews,  d.b.a.  Valley  Sheet  Metal 
Company,  1271    Evans  Avenue,  San  Prancisco,  in  full  settlement  of 
claim  arising  from  alleged  damage  resulting  from  certain  operations 
of  the  San  Prancisco  Water  Department  on  or  about  June  21,  1961,  at 
or  near  Evans  Avenue  north  side  150  ft.  east  of  Quint,  San  Prancisco, 
California. 


—RESOLUTION  NO.  21.893— 


TOi 


THE  PACIPIC  TELEPIiCKE  AND  TELEG-RAPIi  COMPANY 


—RESOLUTION  NO.  21. 8g^— 
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-.-RESOLaTlON  HQ.  21,896-- 


RESOLVED,  That  this  Commission  hereby  approves,  with  certain 
exceptioJis  as  recommended  "by  the  Utilities  Engineering  Biireau  and 
listed  in  Exhibit  "A"  dated  March  2,  19^2,  a  copy  of  said  exhibit 
being  on  file  in  the  office  of  the  Secretary  of  this  Gommission 
and  being  made  part  of  this  resolution  by  reference,  the 
Preliminary  Plans,  Construction  Cost  Estimate  in  the  amount  of 
$1,033,251.00,  and  Specifications  for  the  Extension  of  P-ier  "C", 
Airport  Department  Contract  No.  309,  as  prepared  by  Leo  A.  Daly 
Company,  Public  Structures,  Inc.?  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Leo  A.  Daly 
Company,  Public  Structures,  Inc.  to  proceed  with  working  drawings 
in  aooordtoace  with  the  terms  and  conditions  of  that  certain  contract 
for  professional  services  under  Public  Utilities  Commission 
Resolution  No.  21,630,  ado-^^ted  November  8,  1961. 


—RESOLUTION  NO.  21  > 39 7— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Departmental  Requests  for  Funds,  as 
follows : 


$17,322.79?  to  allot  the  balance  of  fimds  in  Passenger  and 
Damage  Claims,  Appropriation  No.  1,735 .804.000 


$  8,495.00,  to  provide  fimds  for  WD  Contract  No.  1052,  Laying 
6~Inch  Cast  Iron  Mains  in  Hackness  &  Velasco 
Avenues,  Appropriation  No.  1.747 .001. 05S 

$  5,000.00,  to  provide  funds  for  WD  Contract  No.  1058, 

Interior  Painting,  425  Masoxj.  Street,  Appropriaticn 
No.  1.745.200.058 

—RESOLUTION  NO.  21,898-— 

WHEREAS,  City  employees  conducting  the  regular  monthly  Snow 
Survey  on  the  upper  Tuolumne  River  watershed  of  the  Hetch  Iletchy 
Project  departed  on  said  Snow  Survey  on  February  26,  1962;  and 

WHEREAS,  by  March  2,  1962  no  radio  communication  had  been 
received  from  the  snow  surveyors;  and 

WHEREAS,  a  blizzard  had  raged  in  thp  area  between  said  dates 
causing  the  safety  and  welfare  of  said  sttovr  surveyors  to  become  a 
matter  of  grave  concern?  and 

WHEREAS,  an  air  search  by  airplane  was  the  only  available 
means  to  establish  contact  and  protect  the  lives  of  the  men 
involved;    therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission 
hereby  declares  the  existence  of  an  emergency,  and  directs  that  the 
Greneral  Manager,  Hetch  Hetchy  Project,  be  authorized  to  approve  use 
of  air  search  to  determine  the  whereabouts  and  condition  of  said 
snow  surveyors  j  and,  be  it  further 
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RESOLVED,  That  the  Controller  be  and  he  is  hereby 
requested  to  certify  funds  in  an  estimated  amount  of  $65.00  to 
provide  for  the  chartering  of  a  plane  to  conduct  said  search. 


Manager  of  Utilities  0 


a 1 endar  Items; 


Mr.  Kirkwood  stated  the  United  States  Supreme  Oourt  handed  down  a 
decision  in  Griggs  vs.  County  of  Allegheny,  in  which  they  held  that 
the  Pittsburgh  Airport  was  liable  for  damages  to  adjacent  property 
caused  by  noise  and  vibration.    Mr.  Ki^k\^^ood  stated  he  had  hoped  we 
would  have  a  copy  of  the  opinion  in  hand  by  this  time  as  he  had  been 
promised  by  the  Airport  Operators  Council  that  they  would  send  one 
airmail  special  delivery,  but  the  opinion  had  not  arrived  as  yet. 
Mr.  Kirkwood  felt  it  was  an  opinion  which  must  give  the  Public 
Utilities  Commission,  as  operators  of  the  San  Prancisco  International 
Airport,  deep  concern.     He  then  advised  the  Cortmission  that  the  air- 
port would  take  whatever  steps  wore  necessary  to  protect  San 
Francisco's  interests. 

The  matter  was  thoroughly  discussed  by  the  Public  Utilities  Commis- 
sion, No  conclusive  action  was  taken,  pending  receipt  of  a  copy  of 
the  Supreme  Court  decision  in  the  Griggs  case. 


Departmental  Re-pprt; 

Belford  Brown,  Airport  Manager,  presented  the  monthly  report  for  the 
Airport  Department. 

Commissioner  Stack  asked  what  steps  were  being  taken  in  the  bird 
ingestion  problem  at  the  airport.    Mr.  Brown  reported  that  the 
airport  was  taking  steps  to  alleviate  this  condition^ 


Roll  Call? 

Commissioner  Hansen  read  a  letter  of  commendation  received  from 
Arthur  Pinnegan,  Special  Agent  of  the  Matson  Line,  regarding  the 
cooperation  of  the  Municipal  Railway  in  recovering  a  lost  purse 
belonging  to  a  passenger  aboard  the  SS  "ORIANA." 

All  the  other  Commissioners  passed  on  roll  call. 

At  this  point  Thomas  McCrath,  representative  of  Local  1380  AFL 
Carmen's  Union,  brought  up  the  question  of  heaters  in  trolley 
coaches.    After  discussion,  it  was  the  order  of  the  Comiiission  that 
the  matter  be  presented  on  next  week's  calendar  and  that  Mr. 
Kirkwood,  Municipal  Railvray  General  Manager  Vc  W,  Anderson,  and 
Director,  Bureau  of  Accounts,  G.  P,  Negri,  look  into  the  problems- 
of  financing  the  purchase  of  heating  equipment  and  present  a  report 
and  reaommendation  for  the  Commission's  consideration. 


THEiLEUPOl^j  THE  MiJiTBlG  ADJOURNED. 
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SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Report  of  the  General  Manager,  Airport  Department  March  6,  1962 

to  the  Public  Utilities  Cononlsslon 

HIGHLIGHTS  OF  FEBRUARY  ACTIVITIES 

Traffic  Summary  (January) ; 

Passenger  volume  through  San  Francisco  International  Airport  during 
January  totaled  444,473  persons,  a  gain  of  19.6  per  cent  over  the  corresponding 
month  of  1961,  and  the  highest  January  total  In  Airport  history.    The  percentage 
of  gain  Is  worthy  of  especial  note  since  It  Is  substantially  more  than  the  11.9 
per  cent  gain  In  revenue  passenger  miles  reported  for  January  by  the  domestic 
trunkllne  Industry. 

Gains  In  other  traffic  categories  Included:    mall,  5,339,113  pounds, 
up  16.8  per  cent;  air  express,  839,503  pounds,  up  14.8  per  cent,  and  air  freight, 
10,093,043  pounds,  a  gain  of  24.5  per  cent. 

Aircraft  movements --landings  and  takeoffs-- totaled  18,267,  of  which 
12,647  were  by  scheduled  carriers,  1,089  military,  and  4,531  by  privately  or 
corporately  owned  planes.    Of  the  scheduled  carrier  total,  more  than  70  per  cent 
were  jet  operations. 
Airport  Garage; 

Airport  management  Is  working  closely  with  the  Citizens'  Committee 
appointed  by  Mayor  Christopher  to  support  the  $9,800,000  bond  proposal  to  appear 
on  the  June  Primary  ballot  as  Proposition  A. 

Airport  Consultant  Leigh  Fisher  reviewed  the  plans  for  the  garage  and 
expressed  satisfaction  as  to  the  functional  aspects. 

South  Terminal:  ^ 

Commendations  are  due  the  contractor  and  the  Utilities  Engineering 
Bureau  for  progress  on  the  South  Terminal.    Work  Is  on  schedule  despite  adverse 
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weather  conditions  of  recent  weeks. 

Conferences  have  been  held  between  Airport  management,  UEB  staff  members 
and  airline  and  other  tenants  on  various  aspects  of  South  Terminal  operations  and 
utilization.    Details  on  underground  fueling  proposals  are  due,  and  the  Airlines/ 
Airport  Ground  Transportation  Committee  has  been  reactivated  to  confer  on  services 
in  relation  to  the  South  Terminal, 

Lease  negotiations  with  carriers  and  concessionaires  are  in  progress  for 
for  space  in  the  new  terminal. 
Federal  Aviation  Agency  Program: 

Additional  landing  aids  programmed  at  SFIA  for  1962  by  the  Federal 
Aviation  Agency, and  average  costs,  include:    Visual  Glide  Slope  Indicator,  $51,100; 
Directional  Localizer  to  be  added  to  existing  XLS,  $163,700,  and  Approach 
Lighting  Systems  with  Sequenced  Flashers,  $183,400.    These  Improvements  will  pro- 
vide an  increased  margin  of  safety  for  landing  aircraft. 
^SA  Groundbreaking; 

Groundbreaking  ceremonies  were  held  for  the  Pacific  Southwest  Airlines 
maintenance  and  service  hangar  on  Plot  10.    Mayor  Christopher  and  Mr.  Stuart 
Greenberg,  President  of  the  Public  Utilities  Commission,  were  among  those 
officiating. 
Slick  Airways; 

Slick  Airways  completed  its  transfer  of  headquarters  from  Burbank  to 
San  Francisco  International  Airport. 
San  Mateo  County  Development  Association; 

The  Airport  General  Manager  was  principal  speaker  at  a  meeting  of  the 
Aviation  Committee  of  the  San  Mateo  County  Development  Association,    A  review  of 
plans  and  proposals  for  operation  of  the  South  Terminal  and  the  Airport  Garage 
was  given. 

more* 
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SF  Chamber  of  Commerce  Aviation  Committee; 

Die  Aviation  Section  of  the  San  Francisco  Chamber  of  Commerce  held  its 
quarterly  meeting  at  the  Hilton  Inn,    Prior  to  the  meeting,  those  in  attendance 
were  given  a  guided  tour  of  the  Airport  by  the  Assistant  General  Manager,  and  at 
the  meeting  a  detailed  explanation  of  the  proposed  garage  and  its  financial 
feasibility  were  presented  by  the  Airport  General  Manager, 

*  *  * 


M  I  N  U  TES 


PUBLIC  UTILITIES  COMMISSION 


1,351st  REGUIAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  Bf  ROOM  282  -  CITY  HALL,  MilRCH  13, 
1962,  COMMENCING  AT  2:00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Presents  Conimissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 

Don  Pazackerley,  George  P.  Hansen,  Thos.  P.  Stack 

Absents  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Hansen. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Pazackerley,  the  minutes  of  the  l,350th  regular  meeting  of  the 
Commission  held  March  6,  1962,  were  approved. 

Vote;  Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent -None 

PUBLIC  HEARING 
To  Consider  a  Revision  of  the  Schedule  of 
Rates  to  be  Charged  by  the  San  Prancisco  Water 
Department  for  Water  Service  in  San  Prancisco 

and  Suburban  Areas  


Commissioner  Greenberg  opened  the  public  hearing  and  then  asked  Mr. 
Kirk\\rood  to  explain  the  effects  of  the  proposed  revised  rate 
schedule  for  water  service  in  San  Prancisco  and  suburban  areas. 

Mr.  Kirkwood  stated  he  thought  James  H,  Turner,  General  Manager  and 
Chief  Engineer  of  the  San  Prancisco  Water  Department,  would  be  better 
able  to  supply  the  information  they  desired. 

Thereupon,  Mr.  Turner  made  a  presentation  in  which  he  stated  the 
revised  schedule  of  rates  for  water  service  would  result  in  an  over 
all  reduction  in  charges  for  water  of  $866,000  or  6.3$!^  annually. 

The  Commission  took  the  matter  back  into  its  hands,  and  upon  motion 
by  Commissioner  White,  seconded  by  Commissioner  Stack,  passed  the 
follovfing  resolution; 

Votes  Ayes-Commissioners  Ggreenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent-None 

^-RESOLUTION  NO.  21.900— 

RESOLVED,  That  pursuant  to  a  published  notice  of  intention  of 
the  Public  Utilities  Commission  to  adopt  a  revised  Schedule  of  Rates 
to  be  charged  by  the  San  Prancisco  Water  Department  for  water  ser- 
vice in  San  Prancisco  and  suburban  areas,  a  copy  of  said  revised 
Schedule  being  on  file  in  the  office  of  the  Secretary  of  this  Com- 
mission and  being  made  part  of  this  resolution  by  reference,  this 
Commission  hereby  adopts  said  revised  Schedule  of  Rates  to  be 
charged  by  San  Prancisco  Water  Department  for  water  service  in  San 
Prancisco  and  suburban  areas;  and,  be  it  further 
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RESOLVED,  That  said  revised    Schedule  of  Rates  be  submitted  to 
the  Board  of  Supervisors  for  approval  as  required  by  Section  130  of 
the  Charter^  the  effective  date  for  said  revision  to  be  designated 
by  this  Conmiission  following  consideration  by  said  Board  of  Super- 
visors; and,  be  it  further 

RjiiSOLVED,  That  in  accordance  with  File  3832,  Ordinance  7384, 
this  Commission  approves  and  hereby  submits  to  the  Board  of  super- 
visors a  report  of  the  anticipated  effect  of  the  foregoing  revision 
of  the  Schedule  of  Rates  to  be  charged  by  San  Francisco  Water  Depart- 
ment for  water  service  in  San  Francisco  and  suburban  areas  upon  the 
budget  of  the  San  Francisco  Water  Department  for  the  current  and 
ensuing  fiscal  year,  together  with  all  the  data  supporting  such  con- 
clusions and  a  statement  of  the  anticipated  tax  subsidy,  if  any,  for 
such  years. 

Commissioner  Greenberg  and  Commissioner  Fazackerley  pointed  out  the 
adoption  of  this  schedule  of  new  reduced  water  rates  was  the  fulfill- 
ment of  comments  made  earlier  by  the  Commission  and  was  indicative 
that  this  Conuaission  would  always  act  in  good  faith. 

Mr.  Mplvin  PolLfrd,  representing  the  City  of  Sunnyvale,  r'.nd  Mr.  Thomas 
Jenkins,  representing  the  North  Coast  Comity  Water  District,  compli- 
mented the  Commission  on  its  action,  and  thanked  the  Commissioners, 
Mr.  Kirkvrood  and  Mr.  Turner  for  their  cooperation. 

No  opposition  to  the  revised  Schedule  of  Rates  was  voiced  during  the 
public  hearing. 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolutions  were  adopted: 


Voiie ; 


Ayes-Commissioners  Greenberg,  ^^hite,  Fazackerley, 

Hansen,  Stack 
Absent-None 


—RESOLUTION  NO.  21.899  — 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  paj^ment  of 
claims  against  the  Municipal  Railways 


Settlements 


MC  Lois  E.  Stewart 

MC  Rose  I.  Rhine 

SO  Theresa  Frais,  a  Minor 

SO  Marilyn  Moore 

CC  Dorothy  Westcott 

Litigated  Settlements 

MC  Verna  Butler 
TC  Celia  Sterling 


Date  of  Accident 

April  10,  1961 
August  29,  1961 
September  11,  1961 
September  18,  1961 
November  17,  1961 


October  5,  1961 
December  14,  I960 


Siettlement 

$  600.00 
995.00 

1,000.00 
750.00 

1,175.00 


1,350,00 
5,500.00 
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Judgments  Date  of  Accident  Settlement 

TC  Lois  J.  Wong  February  4r  I960  $  1,000.00 

plus  costs  80 .45 

Appropriation  No.  1.735.8046000  $10,450.45 

—RESOLUTION  NO.  21>901-- 

RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereloy  authorizes  Bid  Call; 

WD  Contract  Noo  1045,  Construction  of  Calaveras  Pipeline  Protective 
Work  and  Trestle  Fenders  in  Alameda  County; 

WD  Contract  No.  1031,  Rehabilitate  Sunol  Water  Temple  in  Alameda 
County. 

—RESOLUTION  NO.  21.902— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Erancisco  Water  Department  Contract  No.  1047 — Laying  of  12~Inch 
Oast  Iron  Main  in  Tunnel  and  Blanken  Avenues,  to  Ered  T.  Pairey,  in 
the  net  amount  of  $6,908.00,  and  all  other  bids  for  the  above 
described  work  are  hereby  rejected. 


—RESOLUTION  NO.  21.  903— 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and 
conditions  and  authorizes  execution  of  that  certain  consent  to  sub- 
lease agreement  between  Pacifigj  Sonthvrest  Airlines  and  Kern  County 
Land  Company  of  a  portion  of  Plot  10  at  San  Francisco  International 
Airport,  all  in  accordance  with  the  terms  and  conditions  of  that 
certain  lease  of  Plot  10  between  the  City  and  County  of  San  Francisco 
and  Pacific  Southwest  Airlines,  approved  by  Public  Utilities  Commis- 
sion Resolution  No.  20,770,  adopted  November  29,  I960. 


—RESOLUTION  NO.  21^904— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows; 

TO;  EAST  PALO  ALTO  AKD  RAVENSWOOD  WATER  DISTRICTS 


Permit  to  install  and  maintain  an  8"  water  service  line  across  the 
Hctch  Hetchy  Bay  Division  pipeline  right  of  way  in  the  vicinity  of 
the  Districts'  existing  outlet  on  the  City's  water  transmission  main 
easterly  of  Willow  Road.     (No  fee  due  to  offsetting  benefits  to  the 
Department.) 


— RESOLUTIOLI  hO.  21^905— 

WHEREAS,  the  General  Manager  of  the  Hetch  Hetchy  Water  Supply 
of  this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupancy  of  land  and  property  under 
control  of  that  department,  as  hereinafter  set  forth ^ 
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THERiilPORE,  BE  IT  RESOLVED,  that  the  Public  Utilities  Coirmiis- 
sion  of  the  City  and  County  of  San  Francisco  hereby  approves  the 
terms  and  conditions  of  the  said  revocable  permit  and  authorizes  the 
execution  of  the  same  as  follows: 

TO:  THE  PACIFIC  TELEPHONE  AND  TELEGRAPH  GOl^JPANY 

PERMIT  TO  J 

Install,  maintain  and  use  telephone  line  to  be  placed  on  seventeen 
poles  of  the  City's  22KV  electric  transmission  line  known  as  the 
Rxdge  Line,  located  within  Section  2,T.1S. ,R.18E. ,M,D.B.  &  M. ,  and 
Section  35 ,T1N.  ,R.18E.  ,iyi.I).B.  Tuolumne  County,  California 

Pee  of  $50.00 


-^RESOLUTION  NO.  21.  906— 

WHEREAS,  the  following  employees  have  retired  from  the 
service  of  the  City  and  County  of  San  Francisco,  having  served  in 
the  departments  of  the  Commission  for  a  period  of  twenty-five  years 
or  more ;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of  San 
Francisco,  while  so  employed  in  their  respective  departments^"  there- 
fore ,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  behalf  of 
the  people  of  the  City  and  County  of  San  Francisco,  in  recognition 
of  their  long  and  faithful  service,  by  this  resolution  expresses  to 
these  employees  its  best  v/ishes  for  a  long  and  happy  life  and  the 
assurance  of  its  appreciation  for  work  v/cll  performed;  and,  be  it 
further 

■  RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
prepare  a  copy  of  resolution  for  presentation  to  each  of  the 
following  employees? 

Hetch  Hetchy  Pro.ieot  Service 
Ernest  E.  Rawles  4-1  years 

Munipipal,  fiailwayi 

Patrick  Savage  28  years 

Water  Department^ 

Bessie  J.  Garrett  47  years 

John  To  Lynch  38  years 


—RESOLUTION  NO,  21  907— 

RESOLVED y  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows? 

TO:     SAN  BRUNO  LUMBER  COMPANY 

Permit  to  occupy ^  for  employee  parking,  a  portion  of  the 
former  Fanicipal  Railway  righ^  Df  way,  hej-n^^-Z^O  feet  in  width  by 
25C  feet  in  length  southerly  of  the  sou-cherly  line  of  Angus  Street, 
San  Bruno;  subject  to  a  consideration  of  $yOO  per  year. 
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Cancelling  permit  issued  to  the  above  named  permittee  by 
Resolution  No.  20,514,  adopted  August  30,  I960. 


—RESOLUTION  NO.  21.908— 

RESOLVED,  That  this  Commission  hereby  authorizes  Belford 
Brown,  Manager,  Airport  Department,  to  attend  the  Mid-Year 
Conference  of  the  Airport  Operators  Council  in  Washington,  D.C., 
and  to  attend  to  other  airport  business  of  the  Public  Utilities 
Commission  in  Washington,  D.C..^  Chicago,  Illinois;  and  New  York, 
jVew  York;  March  30  through  April  7,  19  62  ^  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Robert  G. 
Kirkwood,  Manager  of  Utilities,  and  William  P.  Bourne,  Public 
Utilities  Counsel,  to  proceed  to  Washington,  D.G.;  Chicago, 
Illinois;  and  New  York,  New  York;  to  confer  with  government  officials 
and  others  relative  to  Federal  grants,  route  cases,  problems  rela- 
tive to  construction  of  the  New  Don  Pedro  Dam  and  other  related 
matters,  March  30  through  April  7,  1962.  , 


— RESOLU'Tia^  IMP*  21.909— 

RESOLVED,  That  this  Commission  hereby  req.uests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
of  1955  Hetch  Hetchy  Power  Bond  Funds,  in  amount  of  $250,000.00, 
to  provide  for  the  construction  of  a  Power  Plant  at  O'Shaughnessy 
Dam,  including  transformers  and  electrical  equipment  necessary  to 
tie  into  the  existing  transmission  facilities  of  the  City  and 
County  of  San  Francisco. 


—RESOLUTION  NO.  21.910— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16,527,  adopted  July  16,  19  56,  payment  of 
claims  in  amoimt  $15,039.56,  made  by  the  Municipal  Railv/ay,  month 
of  February,  1962,  per  revolving  fund  vouchers  No.  2243  to  No.  2251, 
inclusive  o 


—RESOLUTION  NO.  21.911—  • 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Departmental  Requests  for  Funds  as 
follows? 

Water  Department 

$7 > 000, 00,  to  provide  for  deficiency  in  Compensation  Insurance, 
Appropriation  No.  1.911»801. 745 

Munjxi  ml__,Rai;!,v^ay 

loOfOOCOO,  to  provide  for  payment  of  revolving  fund  settle- 
ments m  Pasaenger  and  Danage  Claims,  Apinrcpriation 
Noc  1.735.804. COO 
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-.-REdQLUTIOI^I  JiQ.  21,912-- 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  lyianager  ami  Chief  Engineer  of  the 
San  Francisco  Water  Department,  and  the  City  Attorney,  approves  the 
write-off  of  uncollectible  accounts  receivable  which  are  more  than 
90  days  past  due  and  the  adjustment  of  accounts  receivable  for  the 
following  s 

Water  Department,  List  of  February  28,  1962,  in  amount  $987.93; 

and,  be  it  further 

RESOLVED,  !?hat  this  ComoBission  approves  collections,  month 
of  February,  1962,  for  damages  against  miscellaneous  debtors.  Water 
Department,  in  amount  $392.96,  plus  one  paym^ent  on  account,  $25.00. 


—RESOLUTION  NO.  21.913— 

WHEREAS,  Resolution  No.  21,740,  dated  December  19,  1961, 
authorized  the  serving  of  written  notice  upon  lAKEWOOD  VILIAG-E 
BIFROVEMNT  ASSOCIATION  of  a  default  in  the  payment  of  rent  due  under 
that  certain  lease  of  San  Francisco  Water  Department  property  located 
in  Sunnyvale,  Santa  Clara  Coimty,  California,  entered  into  on 
August  24,  1959;  and 

WHEREAS,  said  written  notice  of  default  was  served  upon 
Lo^see  on  or  about  December  26,  1961;  and 

WHEREAS,  more  than  thirty  (30)  days  have  parsed  since  the 
aforesaid  written  notice  of  default  was  served  upon  Lessee  and 
Lessee  has  failed  to  cure  said  defaults  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  terminates  the  afore- 
said lease,  effective  March  13,  1962;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  City 
Attorney  to  take  such  action  as  is  necessary  to  •ollect  monies  due 
and  owing  City  under  said  lease. 


Following  the  adoption  of  Resolution  No.  21,913,  the  Commission^ 
by  motion,  unanimously  directed  J.  H.  Turner,  G-eneral  Manager  and 
Chief  Engineer  of  the  San  Francisco  Water  Department,  to  negotiate 
with  the  City  of  Sunnyvale  relative  to  the  possible  rezoning  of  the 
land  that  was  covered  under  the  Lakewood  Village  Improvement  Associa- 
tion lease.    The  Commission  then  indicated  that  with  proper  rezoning 
the  property  could  be  declared  surplus. 

After  a  thorough  discussion  which  was  participafc  ed  in  by  members  of 
the  Commission,  as  well  as  staff  and  Thomas  W.McGrath,  representing 
Local  1380  AFL  Carmen *s  Union,  the  following  resolution  was  passed, 
on  motion  by  Commissioner  White,  seconded  by  Commissioner 
Fazackerley  s 

Votes  Ayes-Commissioners  Greenberg,  White,  Fazackerley, 

Hansen,  Stack 
Absent -None 
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—RESOLUTION  NO.  21.914-— 


RjSSOLYED,  That  this  Commission  hereby  directs  the  General 
Mf^nager  of  the  Municipal  Railway  to  include  in  a  supplemental 
budget  for  the  fiscal  year  1962-1963  a  sum  in  the  approximate 
amount  of  $9,200.00,  for  the  partial  replacement  of  antiquated 
heaters  in  streetcars  and  trolley  coaches  by  up-to-date,  efficient 


Manager  of  Utilities  Calendar  Items; 
Mr,  Kirkwood  had  no  items  to  report. 


Denartmental  Report? 

The  Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  monthly 
report  was  presented  by  0.  L.  Moore,  General  Manager  of  that 
department . 


Roll  Oa 11; 

Oommissioner  White  rei^orted  to  the  Commission  on  the  results  of 
the  last  Sound  Abatement  Center  meeting  keld  Friday,  March  9»  1962, 

He  stated  that  after  discussing  the  possible  effects  of  the 
decision  of  the  United  States  Supreme  Court  in  Griggs  vs  County  of 
Allegheny  and  reviewing  everything  that  had  been  done  to  alleviate 
jet  noise  at  the  Airport,  that  he  had  indicated  tjo  those  present 
at  the  oound  Abatement  Center  meeting  that  he  wculd  suggest  to  the 
Public  Utilities  Commission  that  the  Oity  and  County  of  San 
Prancisco  participate  with  other  communities  surrounding  the  Air- 
port in  seeking  further  Federal  aid  for  the  extension  of  runways, 
etc.  in  an  attempt  to  alleviate  jet  noise, 

Oommissioner  White  pointed  out  that  he  was  not  making  any  recommen- 
dation to  the  Public  Utilities  Commission,  merely  reporting  as 
their  official  representative  to  the  Sound  Abatement  Center.  The 
Manager  of  Utilities  and  Airport  management  were  asked  to  report 
to  the  Public  Utilities  Commission  on  the  possibility  of  such 
participation. 


THEREUPON  THE  MEETING  ADJOURNED, 


heaters . 
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SAN  FRANCISCO  WATER  DEPARTiVIENT 


PROPOSED  REVISED  RATE  SCHEDULE 
J.  H.  Turner J     February  20,  I962 


The  Public  Utilities  Commission  has  under  consideration  a 
proposed  revised  schedule  of  rates  for  water  service  to  be  effec- 
tive April  1,  1962.     This  schedule ^  an  analysis  of  which  is  at- 
tached^ will  result  in  an  overall  reduction  in  charges  for  water 
of  $866^000  or  6,3fo  annually  if  and  when  adopted. 

The  reductions^  except  for  the  Resale  Schedule,  are  based 
on  total  water  sold  for  revenue  in  196O-6I  and^  within  the  steps, 
are  based  on  information^  updated,  originally  appearing  in  the 
1958  "Wehe  Report,"    Because  of  the  large  quantities  of  water 
taken  for  resale  by  Districts  and  communities  outside  San  Francisco 
and  because  of  the  addition  of  5th  and  6th  steps  in  the  proposed 
schedules,  the  effect  on  our  revenues  from  that  source  is  based 
on  actual  analyses  of  the  I96O-6I  accounts  of  such  customers. 

The  revised  schedules  add  two  "steps"  to  our  rate  struc- 
ture, i.e..  Step  4  is  changed  to  "For  the  next  7j»666,700  cubic 
feet,"  Step  5  is  "For  the  next  8,000,000  cubic  feet,"  and  Step  6 
is  "For  all  over  16,000,000  cubic  feet."    Bi-monthly  steps,  as 
at  present,  will  be  twice  these  quantities. 

The  Indicated  percentages  apply  only  to  revenue  from 
sales  of  water.     Sales  so  far  in  the  current  I96I-62  fiscal  year 
are  above  last  year  so  that,  although  percentages  will  remain 
approximately  the  same,  revenue  changes  will  be  greater.  Also, 
non-revenue  municipal  accounts  have  not  been  included. 

The  revised  schedule  is  a  composite  rate  structure  gener- 
ally designed  on  the  demand  basis  which  includes  a  service  charge 
for  each  size  of  meter  and  a  commodity  rate  in  several  steps  or 
blocks .     The  two  variations  of  the  usual  demand  type  of  rate 
structure  which  have  been  incorporated  in  the  schedule  are  a 
minimum  billing  requirement  for  all  consumers  and  a  demand  charge 
for  consumers  outside  San  Francisco  who  purchase  water  for  resale 
as  water. 

Improvements  in  the  rate  schedule  have  been  under  contin- 
uous study  by  the  Department  with  a  view  to  providing  charges 
which  cover  all  costs  and  values  for  services  rendered  on  an 
equitable  basis.     The  proposed  revised  rate  schedule  further 
carries  out  this  policy. 
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In  addition  to  an  overall  commodity  rate  (charge  for  water 
delivered)  reduction  for  all  accounts  amounting  to  an  averaging 
6,3%  predicated  on  water  sales  for  the  fiscal  year  196O-6I5  the 
following  additional  changes  are  proposed  in  the  revised  rate 
schedule: 

1.  Two  new  rate  blocks  were  added  to  the  commodity  charge  to 
cover  high  volume  water  sales.     The  current  top  block  of  water  de- 
livered in  amounts  of  333^300  cubic  feet  per  month  is  too  small 

to  properly  fix  a  commensurate  rate  for  high  volume  purchases. 

2.  A  revised  Schedule  W-25  was  written  with  the  above  mentioned 
reduction  applicable  to  customers  purchasing  water  for  resale  who 
have  signed  long  term  contracts  with  the  Department.     The  present 
Schedule  W-25  was  re-numbered  W-26  and  is  used  for  customers  pur- 
chasing water  for  resale  who  have  not  signed  long  term  contracts. 
This  latter  schedule  is  identical  to  the  existing  Schedule  VJ-25 
but  does  not  contain  the  rate  reductions  or  additional  rate  blocks 
made  in  the  revised  W-25  schedule. 

3.  A  fixed  charge  for  service  installation  for  water  services 
up  to  the  8-inch  size  was  added  to  Schedule  W-4l.     This  will 
simplify  the  process  of  arranging  and  accounting  for  charges  for 
services  in  sizes  from  2"  to  8" , 

In  determining  the  reductions  in  the  commodity  rates  for 
water  which  result  in  an  average  of  6.3^  in  the  overall  payments 
for  water  sales  the  following  criteria  were  used: 

1.  The  historical  difference  of  about  l8^  between  pricing  of 
water  sales  inside  and  outside  San  Francisco  was  maintained. 

2.  A  somewhat  larger  percentage  reduction  in  the  rate  for  the 
low  quantity  water  users  than  that  for  the  high  volume  users  was 
made  on  the  premise  that  the  small  quantity  user  has  been  paying 
a  commodity  rate  out  of  proportion  to  the  large  volume  of  vjater 
used  by  such  customers. 

3.  Rates  for  water  for  the  two  new  blocks  for  high  volume 
users  are  lower  than  the  rate  for  the  fourth  block  to  allow  a 
proper  premium  for  high  quantity  purchases. 

4.  Proposed  rates  for  water  continue  to  be  computed  to  the 
nearest  one-tenth  of  a  cent. 
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ANALYSIS  OF 


PROPOSED  RATE  SCHEDULES 


BM  ERANCISCO 

Present      Proposed  Amount    Revenue        %  Revenue 

Steps  Rate  Rate    R£duce_      Reduce    Reduction  Reduction 

1  25.90  24.00        1.90      S 576, 770 

2  22.7  21  2  1.5  108,045 

5  18.0         17.0        1.0  47,950 

4  15.5  12.8  0.7  28,882 

5  15.5  12.5        1.0  0 

6  15.5  12.2  1.5  0 

S.E.  RLVLNUE  1$8, 190,801  ,,561,627     1^561,627  6.857 

SUBURBAN  RESALE 


1 

31.50 

29.20 

2.30 

1j  756 

2 

27.7 

25.9 

1.8 

4,788 

3 

22,2 

21.0 

1.2 

25,908 

4 

16.0 

15.2 

0.8 

184,912 

16.0 

14.8 

1.2 

48,876 
52,985 

6 

16.0 

14„S 

1.5 

RESALE  REVENUE  :^5,264,820  S298,205     ^298,205  5.664 

SUBURBAN  REGULAR 


1 

j)O.50 

29.20 

1.50  i 

i  1,359 

2 

26,7 

25.9 

0.8 

1,296 

3 

21.2 

21.0 

0.2 

720 

4 

15.0 

14.7 

0.5 

2,814 

5 

IS.O 

14.5 

0.7 

0 

6 

15o0 

14.0 

1.0 

0 

SUBURBAJT  REVENUE     $     291,689  S     6,169    6,169  2.115 


TOTAL  PRESENT 

REVENUE    $  15,747,510  S866,001  6.502 


*  Includes  one  cent  Demand  Charge 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COi'f'iISSION 


RATE  SCHEDULES 
FOR 

WATER  SERVICE 


EFFECTIVE  WITH  CH/IRGES  BASED 
UPON  METER  READINGS  M/-.DE 
ON  AND  AFTER 

  (Date) 


ESTABLISHED  3Y 


RESOLUTION  N0=  2 


PAS  s  ED_MA_R  CH  13  1962     (  Date) 

■■  BY  THE 
PUBLIC  UTILITIES  COIMSSION 


425  I-'IASON  STREET 
SAN  FPxANCISCO  1,  C/-J_,IFORNIA 
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SAN  FRi-xNCISCO  i-JATER  DEPi.RTMENT 
R.^vTE  SCHEDULES  FOR  IJaTER  SERVICE 
jr.s  established  by  the 
Public  Utilities  Commission  of  San  Francisco 
APPLICABLE  I'lTHIN  THE  LIMITS  OF  THE 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SCHEDULE  W-lo       RESIDENTL^..L,   COmERClAL,  INDUSTRIAL 

AND  GENER/.L  USESc 

Bills  for  all  metered  serviceSj   excepting  fire  and 
special  shipping  services,   shall  consist  of: 

FIRSTS     /\  SERVICE  CH/.RGE  based  on  the  size  of  meter o     For  two 
month  (oi-monthly)  billing  the  charge  shall  be  twice 
the  amounts  shown 


5/8  in 
3/4  in 
1  in 
1'^  in 


$  0.70 
1.10 
1.60 
2.70 


2  in 

3  in 

4  in 
6  in 


$  4o85 
8.65 
13.50 
27.  00 


8  in 

10  in 

12  in 

16  in 


o  o  o  o 

O  0  o  o 

o  o  o  w 

O  O  O  0 


$  43o20 
62o00 

86.40 
172.80 


The  service  charge  for  a  battery  of  meters  installed  on  one 
service  in  lieu  of  one  m.eter  or  for  a  special  type  of  meter 
shall  be  based  on  the  size  of  single  or  multiple  standard  type 
nieters  of  equivalent  capacity. 


SECOND:     A  CHARGE  FOR  WATER  DELIVERED 
meter  readings; 


oa  sed  on  one  mionth 


For  the  first  3^300  cu.ft. 
For  the  next  30^000  cu<,  fto 
For  the  next  300,000  cu.ft. 
For  the  next  7j 666^700  cu.ft. 
For  the  next  8,000^000  cu.ft. 
For  alL  over  16,000,  000  cu.ft. 


24.0  cents  per  100  cu.ft. 
21.2  cents  per  100  cu.ftc 
17.0  cents  per  100  cu.fto 
12o3  cents  per  ICO  cucfto 
12.5  cents  per  100  cu.fto 
12,..  2  cents  "per  IOC  cuoft. 


OR  SECOND 


A  CH/iRGE  FOR  W/^TER  DELIVERED 

based  on  two  month  (bi-monthly)  meter  readings 


For  the  first 
For  the  next 
For  the  next 
For  the  next 
For  the  next 
For  all  over 


6 J  600  cu.itc 

60 o 000  cucft. 

600',0C0  cu.ftc 

15..333,400  cu.ft. 

16,000,000  cu»fto 

32,000,000  cUcft. 


24 oO  cents  per  100  cu.ft. 

21.2  cents  per  100  cu.ft. 

17o0  cents  per  100  cuoftc 

12.8  cents  per  100  cu.ftc 

12 o 5  cents  per  100  cu.fto 

12.2  cents  per  100  cu.fto 


In  application  of  the  aoove  rates,  m.inimum.  bills 
each  size  of  meter  shall  oe  the  applicable  service  charge  plus 
chare-e  for  the  follow^ing  minimum  cuantities  of  v/aterc     For  tv70 


MINII'4UM  BILLING 
for 
the 

month  (bi-monthly) 
those  shown 


oil ling 


the  m.inim.um  quantities  shall  be  twice 


5  8  in  .,  .  o  c       0  c  o  f . 

3/4  in  . o  o .       0  c . f . 

1  in  ,  . . ,   800  c »  f . 

1-i  in  =  .  « 1  s  300  c .  f  c 


2  in  ....  2,400  c . f . 

3  in  . . 0  o  4,300  c.f . 

4  in  ....  6,700  Cofo 
6  in  . o . .  13, 500  c. f o 


8  in. o  o  o  21 , 600  c . f . 

10  in. o . .31,000  c.f o 

12  inoc..43,200  c.fo 

16  in. 0  0.86,400  Cof. 


) 
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SCHEDULE     v\/-2o       FIRE  SERVICE 


Covering  only  straight  fire  service  required  by  the  regulations 
of  the  San  Francisco  Fire  Department  or  the  Underwriters  having 
jurisdictions  installed  and  maintained    according  to  the  rules 5 
regulations  and  specifications  of  the  San  Francisco  viater 
Department  and  for  which  the  installation  charge  has  been  paid 
in  accordance  with  Schedule  iJ-4l3 


FIRSTS     A  SERVICE  CH/.RGE  on  all  sizes  of  meters  -  -  -  $5o00  per  month 


SECONDS     A  CHARGE  FOR  WATER  DELIVERED 

(Minimum  billing  not  to  apply)    SCHEDULE  W-lo 

If  water  is  used  for  any  purpose  other  than  extinguishing 
accidental  fires,  the  Schedule  W-1  rates  for  service  charge, 
water  delivered  and  minimum  billing  shall  apply o 


SCHEDULE  vJ-So     PUBLIC  USESo 

Applying  to  all  water  furnished  San  Francisco  Municipal  Departments s 


FIRE  HYDRANTS  attached  to  the  system  of  the 

San  Francisco  Water  Department  -  -  -  -  $5o00  per  month 

PUBLIC  BUILDINGS,   PARKS  AND 

OTHER  METERED  SERVICE   SCHEDULE  ;'J-1 

STREET  SPRINKLING  AND  FLUSHINGo     Quantities  to  be 
computed  from  records  of  tank  wagons  and  billed 

as  one  amount »     No  service  charge  to  apply  -----  SCHEDULE  W-1 


) 


SCHEDULE  DOCK  AND  SHIPPING  SUPPLY. 

For  regularly  metered  service  ------ 


SCHEDULE  W-1 


For  SPECIAL  SHIPPING  SEiiVICE  including  hose  truck  and  other  special 
service  from  open  docks  through  common  hydrants  v^)here  delivery  is 
not  through  a  service  and  meter  for  v;hich  the  customxer  is  responsible 

FIRST:     A  SERVICE  CHARGE  on  each  billing  ----------$5.00 

SECOND:   A  CHARGE  FOR  VJATER  DELIVERED: 


For 

the 

first 

1,300 

cubic 

feet 

70 

.0 

cents 

per 

100 

cu . 

ft . 

For 

the 

next 

2  ,  000 

cubic 

feet 

2^ 

.0 

cents 

per 

100 

cu  . 

ft. 

For 

the 

next 

30, 000 

cubic 

feet 

21 

•  2 

cents 

per 

100 

cu . 

ft. 

For 

the 

next 

300,000 

7,666,700 

cubic 

feet 

17 

.0 

cents 

per 

100 

cu , 

ft. 

For 

the 

next 

cubic 

feet 

12 

.8 

cents 

per 

100 

cu. 

ft . 

For 

the 

next 

8, 000,000 

cubic 

feet 

12 

.5 

cent  s 

per 

100 

cu  , 

ft. 

For 

all 

over 

16, 000, 000 

cubic 

feet 

12 

.2 

cents 

per 

100 

cu . 

ft . 

MINIMUM  BILLING:     In  application  of  the  special  shipping  rstes, 
minimum  bills  shall  be  the  service  charge  plus  the  charge  for 
1,300  cubic  feet  of  water. 


SCHEDULE  V/-5.       BUILDERS  AND  CONTRACTORS  SUPPLY 

FOR  METERED  SERVICE  through  fire  hydrants  and  other  metered 
services   (Contractor  to  obtain  permission  for  use  of  fire 
hydrants  from  the  Board  of  Fire  Commissioners): 

FIRST:       A  METER  CONN GOT I ON  CHARGE  --------   ----I 10. 00 

SECOND:     A  SERVICE  CH.^RGE  And  a 

CHARGE  FOR  V/ATER  DELIVERED  -  SCHEDULE  ¥-1 

F03  UNMETEHED  SERVICE  through  fire  hydrants  and  other  unmetered 
services  by  special  arrangemiont  with  San  Francisco  VJater  Department 
(Contractor  to  obtain  permission  for  use  of  fire  hydrants  from  the 
Board  of  Fire  Commissioners): 

FIRST:     A  service  charge  on  each  billing  iJlO.OO 

SECOND:  A  charge  for  water  delivered: 

To  be  based  on  the  estimated  quantities  of  water 
delivered  as  computed  by  the  San  Francisco  VJater 
Department  and  billed  in  accordance  with  Schedule  W-1  rates. 
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SAN  FFIAIMCISCO  Vi/ATER  DEPARTMENT 
RATE  SCHEDULES  FOR  WATER  SERVICE  ■ 
As  established  by  the 
Public  Utilities  Commission  of  San  Francisco 
APPLICABLE  OUTSIDE  THE  LIMITS  OF  THE 
CITY  AND  COUI-JTY  OF  SAN  FFWJCISCO 

SCHEDULE    W-21.     RESIDENTIAL,  COMMERCIAL,  INDUSTRIAL 

AND  GENERAL  USES. 

Bills  for  all  metered  services,  excepting  fire,  Palo  Alto  pipe  line 
and  resale  services,   shall  consist-ofs 

FIRSTS  A  SERVICE  CHARGE  based  on  the  size  of  meter.     For  two  month 
(bi-monthly)  billing  the  charge  shall  be  tvdce  the  amounts 
shown s 


5/8  in 
3/4  in 
1  in 
1^  in 


$0.80 
1.30 
1.90 
3.20 


2  in  ... 

3  in  . . . 

4  in  . « . 
6  in  ... 


$ 


5.70 
10.20 
15.90 
31.80 


8  in  . . * . 

10  in  . . . . 

12  in 
16  in 


.  * . . 

* . « ■ 


$  50.80 
73.00 
101.60 
203.20 


The  service  charge  for  a  battery  of  meters  installed  on  one  service 
in  lieu  of  one  meter  or  for  a  special  type  of  meter  shall  be  based 
on  the  size  of  single  or  multiple  standard  type  meters  of  equivalent 
capacity. 

SECOND?     A  CHARGE  FOR  V\fATER  DELIVERED  based  on  one  month  meter 
readings  s 


For  the  first 
For  the  next 
For  the  next 
For  the  next 
For  the  next 


3,300  cu.ft. 
30,000  cu.ft. 
300,000  cu.ft. 
7,666,700  cu.ft. 
8,000,000  cu.ft. 


For  all  over  16,000,000  cu.ft. 


OR  SECOND; 


29.2  cents  per 
25.9  cents  per 
21.0  cents  per 
14.7  cents  per 

14.3  cents  per 
14.0  cents  per 


A  CHARGE  FOR  UATER  DELIVERED  based  on 
(bi-monthly)  meter  readings 


100  cu.ft. 
100  cu.ft. 
100  cu.ft. 
100  cu.ft. 
100  cu.ft. 
100  cu.ft. 
two  month 


6,600  cu.ft. 


60,000  cu.ft. 


For  the  first 
For  the  next 
For  the  next  600,000  cu.ft. 
For  the  next  15,333,400  cu.ft. 
For  the  next  16,000,000  cu.ft. 
For  all  over  32,000,000  cu.ft. 


29.2  cents  per  100  cu.ft. 
25.9  cents  per  100  cu.ft. 
21.0  cents  per  100  cu.ft. 
14.7  cents  per  100  cu.ft. 

14.3  cents  per  100  cu.ft. 
14.0  cents  per  100  cu.ft. 


MINB™  billings     In  application  of  the  above  rates,  minimum  bills 
for  each  size  of  meter  shall  be  the  applicable  service  charge  plus 
the  charge  for  the  following  minimum  quantities  of  water.     For  two 
month  (bi-monthly)  billing  the  minimum  quantities  shall  be  twice 
those  showns 


5/8  in 
3/4  in 
1  in 
lis  in 


0  cu.ft. 
0  cu.ft. 
900  cu.ft. 
1,600  cu.ft. 


2  in  . . ,  2,800  cu.ft. 

3  in  ...  5; 100  cu.ft. 

4  in  . 7,900  cu.ft. 
6  in  ...15,900  cu.ft. 


8  in...  25,400  c.f, 
10  in. . .  36,500  c.f . 
12  in. , .  50,800  c.f, 
16  in. . ,101,600  c.f. 


SCHEDULE    W-22o     FIRE  SERVICE 


Covering  only  straight  fire  service  required  by  the  regulations 
of  the  Fire  Department  or  the  Underwriters  having  jurisdiction, 
installed  and  maintained  according  to  the  rules,  regulations 
and  specifications  of  the  San  Francisco  Water  Department  and 
for  v/nich  the  installation  charge  has  been  paid  in  accordance 
with  Schedule  IJ-4I2 


FIRSTS     A  MONTHLY  SERVICE  CH/vRGE  based  on  the  size  of  meters 

4  in  0000  $  6o25  8  in  00000  $21o60  12  in  0000  $  43o20 
6  in  0000        13o50      10  in  00000     31o00        16  in  0000  o6o20 


SECONDS     A  CHARGE  FOR  WATER  DELIVERED 

(Minimum  billing  not  to  apply)  -  -  -  Applicable  Schedule 

If  water  is  used  for  any  purpose  other  than  extinguishing  accidental 
fires,  the  applicable  schedule  of  rates  for  service  charge,  water 
delivered  and  minimum  billing  shall  apply o 


SCHEDULE  W-23c     PUBLIC  USESo 

FIRE  HYDRi'xNTS  installed  and  maintained  according  to 

the  rules,  regulations  and  specifications  of  the 

San  Francisco  Water  Department  ■  ^7o5C  per  month 

Other  Public  Uses  --------------  Applicable  Schedule 


SCHEDULE    W-24„     PALO  ALTO  PIPE  LINEc 


For  service  not  covered  by  special  contract  or  agreements 


SECONDS     A  CHARGE  FOR  W'ATER  DELIVERED  -  -  -  -  Applicable  Schedule 

plus  3  cents  per  100 
cubic  feet 


FIRST? 


A  SERVICE  CHi.RGE 


SCHEDUI 


LE  W-21 


3 


0 


SCHEDULE  J-25.     RESALE  USE  WITH  LONG  TERI^  CONTRrXTo 


For  service  to  Municipa lities j   i-Jater  Districts,  and  others  v/hoj  under 
long  term  contracts ^  purchase  Vv'ater  for  resales   in  whole  or  in 
part,  as  water 

FIRST'.     A  SERVICE  CHi-.RGE  -  --  --  --  --  --  --  -  SCHEDULE  lJ-21 


SECOND!  A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month 
meter  readings' 


For  the  first 

For  the  next 

For  the  next 

For  the  next 

For  the  next 

For  all  over 


3,300  cu.ft. 

30sOCO  cucfto 

300.000  cu. ft. 

7,666.700  cu.ftc 

8,000.000  cu.ft. 

16,000,000  cu.ft. 


28 o 2  cents  per  100  cuoft. 

24c 9  cents  per  100  cuofto 

20oO  cents  per  100  cu.ft. 

14o2  cents  per  100  cu.fto 

13c,  8  cents  per  100  cu.fto 

13.5  cents  per  100  cu.fto 


THIRD"     A  DEKi/\ND  CHARGE  of  one  (1)  cent  for  each  100  cubic  feet  of 
water  delivered  in  any  monthly,   or  fraction  thereof  j. 
billing  period!    provided  that  the  dem^and  charge  shall  not 
be  less  than  75  percent  of  the  highest  such  charge  made 
in  anyone  of  the  preceding  eleven  (11)  m.onthSo 

MINII'WI  BILLING:.     In  apilication  of  the  aoove  rates,  minimum  one 
month  bills  for  each  size  of  meter  shall  be  the  applicable  service 
charge  plus  the  charge,   including  the  demand  charge,   for  the 
following  minimuTii  cuantities  of  water: 


5/8  inc  o 
3/4  in. c 
1  inc  o 
1-2  mo  o 


800  cucftc 

=,1,300  cUcftc 

1,900  cu.ftc 

3,200  cu.ft. 


2  in. c . o   5,700  cUofto 

3  in. c . o 10 , 200  cu . f t . 

4  in. o  o  c  15,  900  cu. f t o 
6  iUo o c   31,800  CUofto 


8  inc  o  o   50 , 8C0c  c  f . 

10  iuo  c  o   73 , 000c . f  o 

12  in. o c 101 5 600c c f . 

16  in. o c 203 , 200c o f o 


Where  water  for  resale  is  delivered  under  an  agreenient 
requiring  minimum  billing  charges  differing  from  the  above,  the 
requirements  of  such  agreement  shall  apply  as  to  the  minimum 
billing  charges. 


3 


3 


SCHEDULE  lv-26.     RESALE  USE  WITHOUT  LONG  TERI^l  CONTRACTc 


For  service  to  Municipalities,  Water  Districts,  and  others  vjho, 
without  long  term  contracts,  purchase  vjater  for  resale,   in  whole 
or  in  part,  as  waters 

FIRST;     A  SERVICE  CH.\RGE  -  --  --  SCHEDULE  W-21 


SECONDS     A  CHARGE  FOR  WATER  DELIVERED  based  on  one  month 
meter  readings s 

For  the  first  3,300  cuofto   «  <,  o  o   30o5  cents  per  100  cuoft 

For  the  next  30,000  cUoftc   « . . »   26.7  cents  per  100  cUoft 

For  the  next  300,000  cUofto   oooo   21o2  cents  per  100  cUoft 

For  all  over  333,300  cuoftu   oooo   15o0  cents  per  100  cUoft 


THIRDS     A  DEmND  CI-i/-.RGE  of  one  (1)  cent  for  each  100  cubic 
feet  of  water  delivered  in  any  monthly,  or  fraction 
thereof,  billing  period-   provided  that  the  demand 
charge  shall  not  be  less  than  75  percent  of  the  highest 
such  charge  made  in  anyone  of  the  preceding  eleven  (11) 
months • 


MINIMUM  BILLING s     In  application  of  the  above  rates , minimum 
one  month  bills  for  each  size  of  meter  shall  be  the 
applicable  service  charge  plus  the  charge,  including 
the  demand  charge,  for  the  following  minimum 
quantities  of  waters 

5/8  ino  oco  800  cUofto  2  in,  5,700  cu»ftc  8  ino    ..50, 800c. f 

3/4  ino  ooc  1,300  cUofto  3  ino  ooo  10,200  cUofto  10  iUo   eo  73,000c.,f 

1  ino  ooo  1,900  CUofto  4  in.  ooo  15,900  cu.fto  12  ino » o 101 , 600c » f 

ih  ino  oco  3,200  CUofto  6  ino  ooo  31,800  cu.ft.  16  ino o o 203 , 200c . f 


Where  V7ater  for  resale  is  delivered  under  an  agreement 
requiring  minimum  billing  charges  differing  from  the  above,  the 
requirements  of  such  agreement  shall  apply  as  to  the  minimum 
billing  chargeso 


SCHEDULE    W-41c     SERVICE  INSTALli.TIONS 

Applicable  within  and  outside  the  limits 
of  the  City  and  County  of  San  Francisco 


Connection  charges  for  installation  of  water  services^ 


Standard 

Fire 

Size 

Service 

Service 

3/4-inch 

$  75cOO 

$  115„00 

1-inch 

100 c 00 

165,00 

li-inch 

150.00 

•  250«00 

2  -  inch 

•  200.00 

375o00 

3 -inch 

6OO0OQ 

900.00 

4 -inch 

75O0OO 

1,050c 00 

6- inch 

l,100oOO 

l,450o00 

8 -inch 

1,350.00 

1,750,00 

Tv^enty  (20)  percent  of  the  charge  for  standard  service  installation 
shall  be  deducted  when  any  of  the  foregoing  are  installed  at  the 
time  of  water  main  installationo 


Connection  charges  for  each  additional  meter  on  one  service 
for  resid'^u'itial  and  small  commercial  use  ai-e  $20oOO  when  installed 
at  the  time  of  service  installation  or  $30 .,00  for  separate 
installationo 

For  installations  not  listed  above  or  when  in  the  opinion 
of  the  Department  any  unusijal  conditions  may  result  in  costs 
appreciably  mcie  than  the  above  charges,  the  Department  reserves 
the  right  to  miake  the  installation  on  the  basis  of  accual  costSo 

All  pipe  J  valves,  fittings,   equipment,  materials,  meters, 
etc.  up  to  and  includi/ng  the  outlet  equipment  shall  remain  the 
property  of  the  Departm.ent  and  no  part  of  the  cost  v^ill  be 
refunded. 
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HSTCH  HETCI-rr  lAfATER  SUPPLY,  POWER 
AND  UTILITIES  ENGINEERING  BUREAU 


Report  on  the  Activities  of  the  Bureau 

Public  Utilities  Coiimission  Eeeting 
  i'arch  13,  1962   


HETCH  HETCITr_PROJSCg 
Hater  Conditions_ 

The  precipitation  received  on  the  City's  watershed  on  the  Tuolumne  River  during 
the  past  month  has  considerably  improved  the  water  picture  for  I962,  Vlhile 
reservoir  storage  has  not  been  increased  greatly,  the  snowpack  is  the  largest 
since  1958 s  the  most  recent  wet  year.    The  effects  of  the  recent  series  of 
storms  will  be  noted  during  the  April-June  snowmelt  period  when  it  is  anticipated 
that  there  will  be  sufficient  runoff  to  fill  the  City's  three  mountain  reservoirs. 
Results  of  the  latest  snow  survey  indicate  that  during  the  last  month  there  has 
been  a  considerable  increase  in  the  snoTJpack,  which  is  now  approximately  135/^ 
of  normal. 

Precipitation  at  O'Shaughnessy  Dam  coriipared  to  the  past  two  years  as  of  Karch  6, 
is  as  follows ; 


1962 


1961 


i960 


Precipitation  to  date  (inches) 


28.38 


15.01 


13,00 


Percent  of  normal 


120 


63 


70  p 


Normal  precipitation  as  of  Karch  6 


is 


23.71  inches 


)  J  3 

Power  Production 

With  the  increase  in  inflow  in  Lake  Lloyd  resulting  from  the  recent  storms, 
generation  at  Cherry  Powerhouse  was  increased  by  17,000  kilov/atts  around  the 
clock,  effective  February  20,  and  continued  for  the  remainder  of  the  month. 
This  action,  together  with  reduced  demand  for  power  by  the  Irrigation  Districts 
due  to  increase  in  generation  at  their  plant,  greatly  reduced  the  purchase  of 
supplemental  power  for  the  month  of  February, 

The  increased  storage  and  anticipated  runoff  has  permitted  resumption  of  full 
power  generation  at  Moccasin. 

Extension  to  Ibccasin  Automotive  Sho-o 

Contractor  has  poured  colmiins  and  is  now  constructing  concrete  block  walls.  Work 
has  been  slow  because  of  adverse  weather  conditions. 

Alterations  to  Warnerville  ''^^bstjitiqn  _and_  Transmission  Lines; 

Six  bids  were  received  on  February  15,  1962,    The  lox\;  bid  of  $2^,999  was  submit- 
ted by  Ets-Hokin  and  G-alvan.    High  bid  was  $33  s  566.    The  contract  is  no\<i  awaiting 
certification. 

Tuolumne  Water  Rights  Tax  Case 

On  ilarch  13,  1962  oral  arguments  by  the  State  of  California,  Tuolumne  County  and 
the  City  will  be  heard  by  the  State  District  Court  of  Appeals  in  Fresno,  to  which 
the  tax  case  relative  to  the  assessment  of  City's  water  rights  in  Tuolumne  County 
for  I96O-6I  was  referred.    This  case  involves  the  appeal  of  Tuolumne  County  for 
reinstatement  of  the  full  assessment  of  $6,062,100  on  the  City^s  water  rights  which 
the  State  Board  of  Equalization  ordered  reduced  to  vlj2l4,000  in  I96O0    This  case 
was  previously  heard  in  Tuolumjie  County  Superior  Court,  in  which  the  Judge  upheld 
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the  State  Board  of  Equalization's  action.    The  outcouie  of  this  case  before  the 
District  Court  of  Appeals  will  have  considerable  effect  on  the  City's  own  case 
against  Tuolumne  County  for  refund  of  all  taxes  paid  in  I96O-6I  on  water  rights 
and  the  cases  involving  the  I96I-62  assessment  which  are  also  now  pending. 

CAmrON  PgJER  PROJECT 
Can3^on  Penstock  Excavation 

Contractor  continues  to  excavate  for  penstock  trench  and  valve  house.    Work  has 
been  slow  because  of  snow  and  adverse  weather  conditions. 

Canyon  Power  Tunnel 

Contractor  has  roughed-in  the  access  road  to  North  riountain  adit  and  is  now 

working  on  the  access  road  to  downstream  porta?_.    1/ork  has  been  slox^7  because  of 
adverse  weather  conditions. 

Canyon  Turbines 

Allis-Chaliiiers  rianuf acturing  Cortipany  has  filed  suit  to  compel  the  City  to  award 
and  certify  the  contract  for  the  turbines  to  Allis-Chalraers.    Coui*t  hearings  on 
this  matter  held  on  February  ?»  3  and  3.^,  I962,  have  been  continued  to  ''larch  1^^J 
1962. 

SAN  JOA'-IUIN  PIPE  LH^E  NO.  3 
Preliminary  Engineering 

iieetings  on  manufacturing  processes  and  design  criteria  have  been  held  with 
producers  of  various  types  of  pipes.    Work  is  progressing  on  the  draft  of  specifi- 
cations and  typical  sections  of  the  various  pipe  alternates.    A  preliminary  draft 
outline  of  materials  and  details  of  construction  has  been  completed  and  sent  to 
the  Water  Department  for  comment. 
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An  economic  study  has  been  started  on  the  feasibility  of  constructing  a  cross- 
connection  between  the  first  section  of  Pipeline  II0.3  "^^'^  "the  existing;  lines 

west  of  the  San  Joaquin  River. 

An  electrolysis  survey  of  Pinelines  Nos.  1  and  2  has  been  completed.  Preliminary 
data  indicate  that  there  will  be  no  problems  from  this  source.  A  complete  report 
which  will  present  the  results  of  the  survey  in  graphic  form  is  being  prepared. 

Bond  Sale 

Bids  were  received  by  the  Controller  on  February  13s  1962,  for  the  sale  of 
$6,300,000  of  bonds  for  the  I96I  Municipal  Water  System  Bond  Fund.    The  average 
rate  of  interest  is  2,3935  percent  over  a  period  of  20  years. 

.mPORT  ENGINEERING  AM)  CqiSTRUCTIGN 
South  Terminal  Building 

Contractor  is  erecting  structural  steel  and  is  completing  ground  level  concrete 
work.    Work  is  slow  because  of  adverse  weather  conditions. 

Water  llain  Extension 

The  new  line  has  been  completed  and  tested  from  El  Camino  Real  to  the  existing 
2^'-lnch  airport  line  south  of  the  Hilton  Inn.  Work  continues  on  appurtenances 
and  manholes. 

Elevated  Roadway 

Plans  and  specifications  are  being  completed.    Plans  were  submitted  for  i\rt 
Comraission  approval  on  March  55  1962.    It  is  anticipated  that  the  plans  will 
be  ready  for  Public  Utilities  Coimiiission  approval  during  March. 
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Acoustical  Barrier 

As  a  result  of  the  Sound  Abatement  Center  meeting  of  February  9»  1962,  wherein 
resolutions  opposing  construction  of  the  barrier  were  presented  hy  the  Air 
Transport  Association  and  the  Air  Lines  Pilots  Association,  work  on  this  project 
has  been  suspended.    The  joint  San  Francisco-3an  liateo  County  Cammittee  which 
originally/  recommended  this  project  will  be  reactivated  for  a  new  review  and 
study  of  the  problem. 

Adjj-tl^ong^^ 

Plans  and  specifications  for  Contract  A-3l6j  Pier  C  Eztensionj  Interira  Facilities, 
were  submitted  to  the  Public  Utilities  C omission  for  approval  on  February  27s 
1962,  with  bids  to  be  opened  on  -larch  15,  19*^2. 

Conferences  were  held  with  The  Leo  A.Daly  Company  on  the  foundation  design  for  the 
hexG.gonal  head  of  pier  C  and  a  work  order  is  being  processed  for  soil  information. 

Federal  'iviation  Agency  Projects 

Plans  and  specifications  are  being  completed  for  the  following  FAA  projects  for 
which  funds  have  been  approved  % 


It  is  anticipated  that  the  above  projects  will  be  submitted  to  the  FA/i  for 
approval  the  latter  part  of  narch. 

Parking  Garage 

The  Bureau  reviewed  and  checked  the  consultant's  estimate  of  $9»Q  iiillion  for 
the  construction  of  the  first  stage  of  the  Parking  Garage,    Schematic  studies 
for  the  garage  prepared  by  Page,  Gould  and  Degenkolb  have  been  received  by  the 
Bureau. 


Apron  for  Piers  F  and  G;  Parking  Lot  for  Gas  Trucks  and  Heliport 


Reconstruction  of  Landing  Field  Pavements 


Lighting  Trestle  for  Runway  19 


L 


l-iUNICIPAL  RAIJi/AY  SNCtINEERPIG  AlTD  ...CONgTRIgTIOH 
Relocation  of  Track  and  Ove i^1;ead_5^_Sojit hei^^ 

Preliminary  plans  of  City's  work  in  the  vicinity  of  Ocean  Avenue  and  San  Jose 
Avenue,  due  to  construction  of  the  Southern  I'veei^jay,  have  been  submitted  to  the 
State  Division  of  Highways.    Cost  estimates  on  the  relocation  of  track  and  over- 
head work  were  also  submitted. 

Jaw  Clutches  -  V/ashington^  and  nason  Carhouse 

Plans  for  purchase  of  replacement  jax\r  clutches  x^jere  revised  and  brought  up  to 
date  after  revie^j  by  Railx-jay  Management.    This  project  is  now  ready  for  contract. 


0.  L.  IiOQRE 


General  ilanager 
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Contract  No, 
Hetch  Hetchy 

riH-3i^5 
HH-346 

Airport 
A-251 

A-260 


UTILITIES  ENGINEERBIG  BIIRR4U 


STATUS  OF  CONSTRUCT lOH  CONTRACTS 


:itle 


T^crch  13,  1962 


Contract 
Amount 


Canyon  Penstock  $  213,875.00 
Excavation 


Moccasin  Automotive 
Shop 


38,99^.00 
Canyon  Power  Tunnel    11, 169,895 -00 


2^- Inch  V/ater  iiain 
Extension 


107,107.00 


Construction  of  S,ij'87,355.63 
South  Torrninal  Build- 
ing and  Piers  F  and  G 


Auth,  Payments 


^3,117.20 


il-,  211.35 


177,075.00 


68,778.63 
1,127,97^.27 


fo  Time 


to  Date  Coniplete  Elapsed 


38 


15 


1.1 


75 
25 


78 


65 


7 


75 
37 


SAN  FRANCI^SCO  WATER  DEPARTMENT 
STATUS  OP  CONSTRUCTION  CONTRACTS 
March  13,  1962 


Contract 
No.  Title 


Contract 
mount 


966 


979 


986 


993 


1040 


Hydropneumatlc  Pump  Sta . 

Aqua  Vista  &  Skyview 

^'■•ay,Twln  Peaks  $  27,0^2.60 

Replace  Convenience  Sta . 

Sunol  Picnic  Grounds  15,173.00 

Replace  Chlorine  Sta. 

at  Sunol  23,651.50 

Additions  to  Rock  River 

Lime  Treatment  Plant  26,478.00 


1008    Lay  6  &  8"  CIM  in 
Southern  Freeway 


1013    Relocation  36^'  Steel 

Main  in  Utility  Easement 

bet.  Ocean  &  Santa  Rosa  97,306.00 

1019    Relocation  Portions  Palo 

Alto  P/L,S1  Camino  Real  48,148.00 


1030    Reconditioning  Portions 


i'\uthorized  Percent 
Payments  Time 
To  Date  Complete  Elapse 


None 


$13,171.59 


19,963.65 


23,623.60 


34,172.00  None 


69,135.66 


38,219.98 


BDPLr/-2  in  Alameda  and 
San  Mateo  Counties 


329,336.00  293,524.87 


Lay  6''  CIM  in  Bradford 

St.  &  Peralta  Ave.  5,175.10 


None 


1042  Replace  Portions  BDPL^'/2 
Trestle  Bents, Newark  to 
Dumbarton  62,398.00 

1043  Reconditioning  Portions 
CSPL  Nos.  1  and  2 

San  Mateo  Co.  82,489.00 


31,201.78 


44,348.39 


15 


96 


95 


98 


0 


80 


90 


99 


0 


60 


84 


38 
98 
98 

123 
280^; 

75 
344.- 

98 
425- 

71 

63 


(---)     Waiting  for  street  grading 

(^■-A  )  Delay  due  to  coordination  with  State  Highway  Project 


The  following  contracts  have  been  completed  since  report 
of  February  9,  1962: 

Contract  Completion 

No  ,  Title  Date  

1025         Lay  6"  CIM  in  Goettingen,  Silliman  and 

Other  Streets  3-9-62 

10^9         Lay  6''  CIM  in  Portola  Drive  South  of 

Penton  Alley  3-9-62 


Our  specification  \'/D-98^  for  the  Construction  of  Roof  and 
Rehabilitation  of  Lining  for  University  Mound  Reservoir  has 
resulted  in  considerable  interest.     To  date  a  total  of  ^-9 
contractors  and  subcontractors  have  secured  copies  of  the 
specifications,  which  should  result  in  a  satisfactory  bid  price. 
The  estimated  cos  t  of  this  work  is  $1,780,000. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,352nd  REGUIAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,   IN  ROOM  282  -  CITY  KA.LL,  MA.RGH  20, 
1962,  COMENCING  AT  2s00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOo 
Call  to  Order. 

Presents        Commissioners  Stuart  N,  Oreenberg,  Thomas  P.  White, 
Don  Fazackerley,  George  P.  Hansen,  Thos.  P.  Stack 

Absents  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Pazackerley. 


On  motion  of  Commissioner  Pazackerley ,  seconded  Commissioner 
White,  the  minutes  of  the  1,551st  regular  meeting  of  the  Commission 
held  March  15 »  1962,  were  approved. 


Vot  e  s 


Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent-None 


On  motion,  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
White,  the  following  resolutions  K^re  adopt^ds 


Vote  t 


Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent-None 


RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  be^tl^monts 

TO  Primitive  Ramierz 
SO  Robert  Heath  Gorman 
CO  Robert  DeLorme 
CO  Camilla  C.  Stevens 

J;itig:ated  Settlements 

CC  Claud ine  R.  Grennan 

OC  Betty  Lee 

D'iC  Allegra  Saporta 


Date  of  Accident 

October  8,  1961 
September  11,  1961 
August  14,  1961 
October  10,  1961 


February  5,  1961 
July  50,  1959 
January  21,  i960 


Settlement 

$  2,100.00 
2,000*00 
1,175.00 
2,500.00 


750.00 

855.54 
5^565.00 
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Judgments 


Date  of  Accident 


Settlement 


TO  Antoinette  Hill 


May  28,  19  5  8 


plus  oiosts 
and  interest 


$  8,000.00 
343.90 


Appropriation  Ho.  1.735 .804*000 


$21,067.24 


—KBSOLUTIOH  NO.  21.916>- 


RESOLVJBD,  That  this  Commission  approves  plans  and  specif ica 
tions,  and  hereby  authorizes  Bid  Call: 

WD  Contract  Ho.  1035"-I)aying  of  4",  6"  and  8"  Oast  Iron  Mains  in 
San  Jose,  Santa  Rosa  Aves.  &  Others  (Replacement  of  Small  Mains) 

AD  Contract  Ho.  297-Construction  of  Elevated  Roads  and  Ramps  at 
San  Francisco  International  Airport 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows? 

TO:      CITY  OP  SUl^MVALE 

Permit  to  occupy  a  portion  of  Bay  Division  Pipeline  Ho.  3  right  of 
way  for  the  purpose  of  widening  Borregas  Avenue  an  additional  10 
feet.    Pee  waived  in  consideration  of  a  public  agency. 


RESOLVKD,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Hevocable  Permit  covering  use  and  occupancy  of 
property  as  follows s 

TO:      JOE  E.  BROWH 
P.O.  BOX  2643 
PREMOHT,  CALIPORHIA 

Permit  to  occupy  for  gardening  and  play  area  a  portion  of  Bay  Division 
Pipeline  Ho.  3  right  of  way^  said  portion  being  34  feet  in  depth 
adjoining  Lot  53  of  Block  4,  ^//arren  Manor  subdivision,  City  of 
Premont ,  Alameda  County.    Pee  waived  in  consideration  of  off-setting 
benefits  to  the  Department  in  upkeep  of  premises. 


Resolution  Ho.  19,952,  hereby  autaorizes  the  General  Manager  and 
Chje  f  Engineer,  San  Francisco  Water  Department,  to  accept  the 
Application  for  Water  Supply  for  Resale  Purposes  submitted  by  the 
Eavenswood  and  East  Palo  Alto  WateiMorks  Districts,  effective 
July  1,  1961. 


RESOLVED,  That  this  Commission,  pursuant  to  the  provisions  of 
Section  22  of  the  Fixed  Base  Operators  lease  between  City  and  County 
of  San  Francisco  and  Butler  Aviation-San  Francisco,  Inc.,  hereby 


— RESOLUTIOH  HO.  21.917— 


— EESOLUTIOH  HO.  21.918— 
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grants  its  consent  to  Slick  Airways,  Inc.,  Sublessee,  to  the  removal 
of  three  transformers  upon  condition  that  they  be  replaced  with 
three  transformers  of  larger  capacity. 


—RESOLUTION  NO.  21.921-- 

EEbOLVED,  That  this  Commission  hereby  requests  the  Director 
of  Property  to  prepare  the  necessary  legislation  for  presentation 
to  the  Board  of  Supervisors  authorizing  the  sale  at  public  auction 
of  that  certain  O.ll  of  an  acre  parcel  of  land  situated  at  the  most 
southerly  corner  of  the  80  acre  Cyrstal  Springs  Filter  Plant  Site, 
San  Mateo  County. 


--RESOLUTION  NO.  21.922— 

RESOLVED,  That  this  Oommissipn  hereby  authorizes  a  staff 
member  of  the  Public  Utilities  Commission,  as  designated  by  the 
Manager  of  Utilities,  to  attend  the  Western  Snow  Conference  to  be 
held  in  Cheyenne,  Wyoming,  on  April  16,  17  and  18,  1962. 


—RESOLUTION  NO.  21.923— 

RESOLVED,  That  this  Commission  hereby  requests  of  the  Board 
of  Supervisors  the  vacation    of  portions  of  Rankin  Street,  between 
the  north  line  of  Newcomb  to  the  south  line  of  McKinnon  Avenue  and 
that  portion  of  McKinnon  Avenue  between  the  east  line  of  Rankin 
Street  and  the  west  line  of  Quint  Street  produced,  as  indicated  on 
San  Francisco  Water  Department's  drawing  B-2400,    The  above  street 
areas  are  within  the  Water  Department's  Corporation  Yard  site  of  the 
former  Marine  Corps  Base,  San  Francisco  and  are  required  for  develop- 
ment of  a  yard  site. 


—RESOLUTION  NO,  21.924— 

— www  w     Kiii.^     mim  mi  \m\  nii«  ii  — i        — i  n  pi—  niw  >iidTi  —  ii^jiii 

BE  IT  RESOLVED,  That  this  Commission  approves  the  te;rm3  and 
conditions  and  authorizes  the  issuance  of  the  following  Space  or 
Use  Permits 

Permittee:  Barrett  Transportation,  Inc. 

Space:  Central  Terminal  Bldg.,  Ground  Floor  Room  9,  26 

and  45?  consisting  of  310  sq.  ft,,  Second  Floor, 
Room  217F,  consisting  of  178  sq.  ft. 

Monthly  Consideration:  $283.70 

Effective  Date;      March  14,  1962 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates, 
as  of  the  effective  date  set  forth  above*  that  certain  Airport  Space 
or  Use  Permit  previously  issued  Barrett  Transportation,  Inc.  under 
Resolution  No.  18,058,  adopted  April  8,  1958. 


—RESOLUTION  NO.  21.92^— 

BE  IT  RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  issuance  of  the  follow3.ng 
Airport  Space  or  Use  Permit: 
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Permittee: 


Trans  World  Airlines,  Ino 


Effective  Date;  March  14,  19^2 
Monthly  Consideration:  $1,064.28 

Space: 

Central  Terminal  Building 
G-round  Floor-  Room  23 
Counter  Space  25 
North  One-Iialf 

Concourse  D 
First  Floor 
Room  115.2a 
Room  121 
Room  115 

Portion  *Adj.  ramp  to  floom  55 

G-round  Floor 
Room  35* 

*Ramp  connecting  these  two  areas 

Paved  Area  Adj.  Cargo  Bldg.  No.  2 
Per  Dwg.  SFA-106 


Area  Monthly  Monthly 

Sq_.  ft.  Rate  Amount 


88  S,iB33  I  73.30 

581  .50  290.50 

763  .28  213.64 

64  .50  32.00 

856  .50  428.00 

900 

2,684  .01  26.84 

$1,064.26 


BE  IT  FURTHER  RESOLVED,  T^^at  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above,  that  certain  Airport 
Space  or  Use  Eornit  previously  issued  Tr^nns  World  Airlines  under 
authority  of  Resolution  NOo  21,885,  adopted  February  27,  1962. 


■  --RESOLUTION  NO.  21.926-— 

RESOLVED,  That  the  City  Attorney  is  hereby  authorized  to 
execute  that  c certain  set  of  stipulations  proposed  by  Zone  7,  Alameda 
County  Flood  Control  and  Water  Conservation  District,  in  Application 
No.  17768  filed  with  the  Stace  Water  Rights  Board  bv  aforesaid 
Zone  7,  far  the  appropriation  of  water  from  the  ARROYOS  MOCHO  and 
IAS  POSITAS,  located  in  the  Livermore  Valley,  Alameda  County. 


—RESOLUTION  NO.  21.927— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager,  Municipal  Railway,  to  attend  the  A.T.A.  Transit 
Pars  and  Executive  Conference , to  be  held  in  G-reenbrair — ^White 
Sulphur  Springs,  West  Virginia,  from  May  5  to  8,  1962,  . 


— RESOLTUION  NO.  21.928— 

WHEREA.S,The  State  of  Oalifornia  has  brought  action  in 
Tuolumne  County,  Superior  Court  Number  9282,  against  the  City  and 
County  of  San  Francisco  to  acquire  a  5,40  aore  parcel  for  highway 
maintenance  site  purposes;  and 

WHEREAS,  The  Director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  at  17,515.70;  ?nd 


-12,969' 


WHBKEAS,  no  reservations  or  conditions  are  required  in  the 
final  order  and  judgment;  therefore,  be  it 

RiiitiOLVEIi,  That  this  Conimission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered,  the  fair  market  value 
being  $7,515.70. 


■—RESOLUTION  NO.  21>929— • 

WHEREAS,  The  State  of  California  has  brought  action  in 
Mariposa  County,  Superior  Court  Number  3762,  against  the  City  and 
County  of  San  Prancisco  to  acquire  a  7.02  acre  parcel  for  highway 
purposes;  and 

WHEREAS,  The  Director  of  Property  h^s  appraised  the  present 
fair  market  value  of  the  property  as  $4 > 3 80, 00;  and 

WHEREAS,  no  reservations  or  conditions  are  required  in  the 
final  order  and  judgment;  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered,  the  fair  market  value 
being  $4,380,00. 


—RESOLUTION  NO.  21.930— 

RESOJjVED,  That  this  Commission  hereby  approves  collections, 
month  of  February,  1962,  for  damages  wJ:iich  the  department  has  against 
miscellaneous  debtors i 

Bureau  of  Light,  Heat  and  Power  $  '808.22 

M     H    H     through  Bureau  of  Delinquent  Revenue  835  %76 

$1,643,985 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  transfer 
during  month  of  February,  1962,  amount  $1,755.46,  by  the  Bureau  of 
Delinquent  Revenue  for  collection. 


—RESOLUTION  NO.  21.931-- 

RESOLVED,  That  this  Commission  hereby  awards  to  Pearce 
McAllister  &  Thorsell,  Inc.^  1029  San  Mateo  Ayenue,  San  Bruno, 
California,  as  the  lowest  regular  and  responsible  bidder,  San 
Francisco  International  Airport  Contract  No.  316,  Pier  "C"  -  Interim 
Facilities,  in  the  amount  of  $70,500.00,  and  all  other  bids  for  the 
above-described  work  are  hereby  rejected. 


—RESOLUTION  NO.  21.932— 

RESOLVED,  That  this  Commission  hereby  requests  the  Lirector 
of  Property  to  prepare  necessary  legislation  for  submission  to  the 
Board  of  Supervisors  authorizing  sale  at  public  auction  of  surplus 
Ketch  Hetchy  Project  property,  in  area  38,17+  acres,  in  the  vicinity 
of  Big  Creek  Shaft  site,  Tuolumne  County,  per  Drawing  H.H.W.S. 
No.  C-2036,  the  property  being  appraised  by  the  Director  of  Property, 
at  a  minimum  bid  price  of  $3»500  for  all  of  the  parcels. 
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—•RESOLUTION  NO.  21.933  — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Departmental  Requests  for  Funds  as  follows; 

Water  DeiDartment 

$    800.00    Contraotural  Services.,  Appropriation  No. 

1.745.200,000,  for  printing  of  a  brochure 
advertising  lease  of  Industrial  Park  Site  at 
Pleasanton 

Airport  Department 

$  2,500.00    to  deposit  in  Special  Aviation  Fund,  Appropria- 
tion No.  1.311.238.725,  to  comply  with  Chapter 
2127  of  1961  State  Legislature,  in  order  to 
establish  eligibility  for  receipt  of  State 
unrefunded  motor  vehicle  fuel  tax  funds 


—RESOLUTION  NO..  21,95_4— - 

WHEREAS,  this  Coimiiission  plans  to  lease  for  golf  course 
purposes  that  certain  140  acres  more  or  less  of  San  Francisco  Water 
Department  land  located  near  Sunol,  Alameda  County,  and  shown  as 
Parcel  One  on  Water  Department  Drawing  B-2352A;  and 

WHEREAS,  said  140  acres  are  now  leased  to  John  Perata,  being 
a  portion  of  that  617.68  acres  of  grazing  and  share  crop  lease 
between  City  andJohn  Perata,  authorized  by  Public  Utilities  Com- 
mission Resolution  No.  20603,  adopted  September  27,  1960i;  therefore, 
be  it 

RESOLVED,  That  this  Commission  does  hereby  cancel  from  said 
lease  between  City  and  Perata  said  140  acres  and  adjusts  the  rent 
accordingly,  all  as  provided  under  the  terms  and  conditions  of 
aforesaid  lease;  and  be  it  further 

EEtiOLVEJ,  That  the  effective  date  of  cancellation  and  adjust- 
ment of  rent  is  to  be  set  by  the  General  Manager  and  Chief  Engineer, 
fc5an  Francisco  Water  Department. 


That  portion  of  Calendar  Item  #6  pertaining  to  authorization  for  bid 
call  for  Water  Department  Contract  No.  1052-Laying  of  6-Inch  Cast 
Iron  Mains  in  Harkness  and  Velasco  Avenues  was  taken  off  calendar 
at  the  request  of  the  Vfater  Department. 

Calendar  Item  #8  relative  to  issuance  of  Water  Department  Revocable 
Permit  to  Stonescn  Development  Corporation  for  construction  of 
street  area  in  Millbrae  Meadows  No.  5    Subdivision,  was  put  over  one 
week  at  the  request  of  the  Water  Department. 

Calendar  Item  7^^27  relative  to  the  lease  of  property  in  the  vicinity 
of  Sunol,  Aiameda  County,  for  use  as  a  golf  course  was  thoroughly 
discussed  by  the  Commission,     Commissioner  White  making  several 
suggestions  that  required  further  study  and  some  changes  in  the  lease 
document.     Commissioner  Greenberg  also  recommended  that  the  language 
ija  certain  sections  of  the  lease  document  be  clarified.    Upon  motion 
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of  Commissioner  White,  seconded  by  Commissioner  Fazaokerley ,  the 
matter  was  put  over  one  v/eek  and  the  staff  was  instructed  to  review 
and  revise  the  documents  in  accordance  with  the  Commissioners* 
wishes. 


Manager  of  Utfl^jA^s  Calendar  Items; 

Mr.  Kirkwood  reported  that  Kenneth  Gr.  Friedkin,  President  of  Pacific 
Southwest  Airlines,  passed  away  suddenly  on  Saturday,  March  17,  1962. 
Upon  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Pazackerley,  the  Commission  unanimously  adopted  the  following 
resolution,  and  moved  that  upon  adjournment  of  the  meeting  tribute 
be  paid  to  the  memory  of  Mr.  Friedkin. 


WHEREAS,  this  Commission  has  noted  with  regret  and  a  deep 
sense  of  civic  loss  the  imtimely  passing  of  Kenneth  G.  Priedkin  on 
March  17,  19  62?  and 

WHEREAS,  Mr.  Priedkin  was  loved  and  respected  by  his 
colleagues  and  associates  for  his  executive  ability  and  sense  of 
fair  play;  and 

WHEREAS,  he  built  the  Pacific  Southwest  Airlines  into  the 
largest  intrastate  air  carrier  in  the  Nation,  thereby  contributing 
greatly  to  the  growth  of  corjjmercial  aviation 5  and 

WliEREAS,  his  memory  will  long  be  cherished  by  this  Commission 
and  those  who  were  privileged  to  know  hlmi    therefore,  be  it 

RESOLVED,  That  this  Commission  does  by  this  means  extend  to 
the  family  of  the  deceased  its  most  heartfelt  sympathy  over  the  loss 
of  Mr.  Priedkin;  and,  be  it  further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
present  to  the  family  of  the  late  Kenneth  G .  Priedkin  a  suitable 
copy  of  this  resolution  as  a  token  of  the  high  esteem  in  which  he 
has  been  held  by  this  Commission. 


Mr.  Kirkwood  then  reported  that  two  emoloyees  of  the  Municipal  Rail- 
way stationed  in  the  money  room  had  been  observed  removing  premium 
coins  and  not  replacing  them.    He  reported  the  men  have  been  sus- 
pended and  that  charges  for  dismissal  would  be  brought  against  them. 
The  observations  had  been  carried  out  as  a  part  of  our  review  of 
money  room  procedures. 


Department  a  Report; 


Mr.  V,  W,  Anderson,  General  I^a.nager  of  the  Municipal  Railway, 
presented  the  monthly  report  for  that  department. 

In  anticipation  of  the  opening  of  baseball  season,  Commissioner 
Greenberg  asked  Mr.  Anderson  if  all  was  in  readiness.    Mr.  Anderson 
advised  him  the  Municipal  Railway  was  prepared  to  meet  the  service 
needs  of  the  baseball  park.     Commissioner  Pazackerley  reminded  him 
to  keep  the  older  equipment  sometimes  used  for  this  service  clean 
and  well  painted. 


—RESOLUTION  NO,  21.935— 
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Upon  motion  of  Commissioner  Greenberg,  seconded  "by  Commissioner 
Pazackerley,  the  following  resolution  was  adopted ^ 

"Votes      Ayes-Commissioners  G-reenberg,  White,  Fazackerley,  Hansen, 
Stack 
Absent-None 


RESOLVED,  That  Resolution  No-  16,931,  adopted  January  14, 
1957?  setting  forth  official  time  and  place  of  meeting  of  the 
Public  Utilities  Commission,  be  and  the  same  is  amended  as  follows  2 


Rq;1  Calls 

All  Commissioners  passed. 

THEREUPON  THE  MEETING  ADJOURNED  in  memory  of  the  late  Kenneth  G. 
Priedkin, 


— RESOLyTION  NO.  21,  9,3,6- 


The  time  of  the  regular  meeting  of 
April  10,  1962,  is  hereby  advanced  to 
commence  at  9s 00  a.m.  of  said  day  in  lieu 
of  2;00  p.m. 
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REPORT  TO 
PUBLIC  UTILITIES  COmiSSION 


By 

V.  ¥«  Anderson,  Greneral  Manager 
SAK  PRANCISCO  MUNICIPAL  RAILWAY 


March  20,  1962 


PASSENGER  REVEITUE: 

December    I960  $1,665,100 
1961  1.632,009 


January      1961  11,581,829 
1962  1,638,096 


February    1961  $1,492,070 
1962(T)  1,4-46,765 


Fiscal  Year: 

—  to  2/28/61  $12,949,277 
—to  2/28/62 (T)  12,996,876 


Ghan^o 

-  $  33,091  —  or  -  1.99/0 
+    $  56,267  —  or  +  3.56/o 

-  $  45,305  —  or  -  3.04/0 


+    $  47,599  —  or  +  0.37/^ 
Over  Budget  Estimate      +    $298,478  —  or  +  2.35/ 


(T)  Tentative 


REVENUE  PASSENGERS  J 


December    I960  11,831,333 
1961  11,723,520 


January      I96I  11,524,997 
1962  11,930,026 


February    I96I  10,876,984 
1962  10,579,105 


107,813  —  or  -  0.9/ 


+      405,029  —  or  +  3 


297,879        or  -  2.7/ 


The  following  comparative  information  is  taken  from  the 
most  recent  available  statistics  from  the  American  Transit 
Association: 

December  1961:  Average — Oities  over  500,000  population  -  4,16/ 

Average — All  City  Transit  Systems  -  5.54/ 
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MCK  COACHES  -  BXTEI\[DED  USAGE; 

During  the  month  of  February  the  "2100"  and  "2200" 
series  of  Mack  coaches  completed  the  basic  original  six-year 
term  of  the  lease  agreement.     For  the  remainder  of  the  month 
of  February,  these  170  coaches  operated  nearly  206,000  miles 
at  a  rate  of  approximately  l/ij-^  a  mile  as  compared  with  the 
previous  rate  of  approximately  10^  a  mile.    These  coaches 
continue  to  be  in  very  good  condition,  and  their  operation 
under  the  extended  mileage  rate  permits  a  considerable  saving, 

FOREST  HILL  ELEVATOR: 

It  is  regular  practice  and  policy  to  use  tx^ro  elevators 
at  Forest  Hill  Station  in  the  afternoon  peak  period  on  week- 
days.    It  was,  however,  necessary  to  discontinue  the  use  of 
the  large  Forest  Hill  Station  elevator  for  a  period  of  2^  days 
to  permit  essential  repairs. 

Appropriate  notices  were  posted  well  in  advance  at  Forest 
Hill  Station  explaining  the  necessity  of  using  one  elevator 
only  during  the  period  and  requesting  the  cooperation  and 
indulgence  of  the  public.     Letters  were  also  directed  to  three 
improvement  clubs  in  the  general  area  for  a  similar  purpose. 

The  repairs  were  completed  on  schedule,  and  the  coopera- 
tion and  understanding  of  patrons  was  demonstrated  by  the 
fact  that  no  complaints  were  received  during  the  time  when 
admittedly  there  was  some  inconvenience  to  those  who  use  the 
elevator  service. 


) 
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March  20,  1962 


JAW  CLUTCH  UNITS  —  CABLE  CAR  DIVISION; 

The  Utilities  Engineering  Bureau  re-submitted  specifica- 


tions for  jaw  clutch  units  for  the  cable  car  operation.  In 
accordance  with  suggestions  submitted  by  the  Railway  staff, 
the  revised  specifications  were  approved  with  the  request  that 
the  project  be  expedited* 

STEEL  DELIVERIES;  ^  ■  ' 

There  has  been  some  delay  in  the  delivery  of  steel 
requisitioned  by  the  Railway  in  recent  months  which  has  of 
necessity  delayed  certain  projects  such  as  the  installation 
of  trolley  rope  guides  on  the  rear  of  trolley  coaches* 

Follow-up  work  has  been  done  in  that  respect,  however, 
and  assurance  has  been  received  that  the  orders  have  been 
processed. 


TROLLEY  COACH  HEATERS;  '  ..y 

An  improvement  has  recently  been  effected  in  closing 
trolley  coach  doors  and  turning  on  trolley  coach  heaters  in 
the  lower  storage  yard  at  Potrero  Division  approximately  an 
hour  before  coaches  are  scheduled  to  pull  out  for  morning  runs# 
This  practice  is  now  being  expanded  to  the  upper  Potrero 
storage  yard  as  well  as  to  the  Presidio  trolley  coach  division. 
The  procedure  will  be  utilized  in  cold  weather. 
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March  20,  1962 


Trolley  Coach  Heaters  -  Cont^: 

Also,  in  accordance  with  approval  by  the  Public  Utilities 
Commission,  a  supplemental  budget  will  be  submitted  to  provide 
$9,200  for  the  purchase  of  improved  heating  units  for  trolley 


TROLLEY  COACH  MIRRORS;  ; 

The  Municipal  Railway  staff  has  inspected  various 
experimental  installations  of  right  outside  trolley  coach 
mirrors.    Concurrence  has  been  reached  on  the  most  practical 
arrangement  (recognizing  limitations  brought  about  by  body 
design),  and  installation  has  been  ordered  as  related  to  State 
regulations. 


STORES  INVENTORY; 

The  first  monthly  stores  inventory  was  recently  completed 
utilizing  improvements  made  available  through  the  data  process- 
ing equipment  installation  at  the  Municipal  Railway.    As  in 
many  new  operations,  certain  initial  problems  were  encountered. 
The  net  result  was  good  and  the  second  mechanized  inventory  is 
now  in  progress. 

BUS  STOP  BOOK; 


coaches. 


The  Municipal  Railway  Traffic  Department  has  recently 
completed  and  distributed  to  the  staff  a  tabulation  of  all 


1 
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BUS  STOP  BOOK  -  Conto; 

transit  stops  by  lines  in  San  Francisco.     Information  recorded 
includes  the  location  of  each  stop  in  relation  to  intersections, 
as  well  as  the  designation  of  "flag"  stops  (where  parking  is 
permitted)  or  red-curbed  zones  (where  parking  is  prohibited), 
the  length  of  box  zones,  signing,  etc, 

BALL  PARK  SERVICE: 

Arrangements  for  Ball  Park  service  are  included  in 
schedules  posted  for  the  current  sign-up  at  motor  coach  and 
trolley  coach  divisions.    The  arrangement  as  to  routing  is 
similar  to  that  used  heretofore.    Flexibility  is  permitted 
through  designating  "A",  "B",  and  "C"  schedules  for  use  in 
accordance  with  the  variance  in  attendance  at  baseball  games « 

PLATFORM  MANPOWER! 

A  current  report  from  the  Transportation  Department 
indicates  a  shortage  of  79  platform  men  which  is  approximately 
the  same  situation  that  existed  a  month  ago. 

Follow-up  work  has  been  done  with  Civil  Service  in  an 
endeavor  to  alleviate  the  shortage  and  that  effort  is  being 
continued.      The  shortage  will,  however,  present  a  difficult 
problem  with  the  opening  of  the  baseball  season* 
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TEMPORARY  RE-ROUTING; 

The  re-routing  of  inbound  No.  55  coaches  via  Clay, 
Polk,  Washington  and  Leavenworth  to  Clay  is  being  continued 
as  a  temporary  measure  as  related  to  a  reconstruction 
project* 


IDP 


Mil  U  T  E  S 


PUBLIC  U'i'ILIJ?IES  GOmi^SIOK 


l,355rd  REOULAE  MjiETINO  OF  im  paBLIC  U'i'imiES 
COM/lIbblOlNi,  IN  ROOM  282  -  CITY  HA.LL,  lyi/lRCH  2?, 
1962,  COiyilviiiKOli^G  Al'  2;00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Present:  Commissioners  Stuart  N.  Grreenberg,  Thomas  P.  White, 

Don  Fazaclcerley,  G-eorge  P.  Hansen,  Thos.  P.  Stack 

Absents  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Pazackerley,  the  minutes  of  the  1,352nd  regiilar  meeting  of  the 
Commission  held  March  20,  19^2,  were  approved. 

Vote;  Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent-Uone 

Commissioner  White  was  excused  to  attend  a  meeting  in  the  Mayor's 
office. 

On  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
Hansen,  the  following  resolution  was  adopted? 

Votes  Ayes-Oommissioners  (Jreenberg,  Pazackerley,  Hansen, 

Stack 

Absent-Commissioner  White 

—RESOLUTION  NO.  21,938-- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows? 

TOs      STONBSOl^  DEVELOPMENT  CORPORATION 

Permit  to  grade  over  and  encase  a  portion  of  the  San  Andreas  cross- 
connecting  pipeline  through  Millbrae  Meadows  No.  5  subdivision  for 
the  purpose  of  constructing  and  maintaining  a  public  street  over 
and  along  a  portion  of  said  pipeline  right  of  way 5  subject  to  a 
permit  fee  in  the  amount  of  $50. 


Commissioner  White  returned,  and  the  matter  of  approving  bid  call 
for  the  lease  of  I4O  acres  of  certain  Water  Department  property  in 
Sunol,  Alameda  County,  for  the  purpose  of  constructing, operating 
and  maintaining  a  public  golf  course  was  next  considered. 
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Upon  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
Hansen,  resolution  approving  the  call  for  "bid  was  unanimously 
adopted.     Immediately  follov/ing  adoption  Commissioner  White  was 
again  excused. 

At  this  point  Commissioner  Stack  stated  in  his  opinion  the  lessee 
should  be  required  to  expend  at  least  $400,000  for  the  golf  course 
proper,  plus  the  construction  of  a  suitable  clubhouse,  rather  than 
a  minimum  of  $300,000  as  stated  in  the  lease. 

In  order  to  allow  discussion  regarding  the  amount  of  money  to  be 
invested  in  the  golf  course  proper,  Commissioner  Pazackerley  then 
moved  to  rescind  the  action  on  the  foregoing  resolution.  The 
motion  was  seconded  by  Commissioner  Hansen,  and  carried  (Commissioner 
White  was  absent). 

Pollowing  a  thorough  discussion  on  the  matter  during  which  Coiiimis- 
sioner  Stack  urged  the  expenditure  of  at  least  $400,000  on  the  golf 
course.  Commissioner  Pazackerley  moved,  Commissioner  Hansen 
seconded,  and  the  following  resolution  was  adopted  as  originally 
presented.    No  changes  were  made  in  the  resolution. 

Vote 5  Ayes-Commissioners  G-reenberg,  Fazackerley,  Hansen 

No-Comnissioner  Stack 
Absent-Commissioner  White 


—RESOLUTION  NO.  21.959— 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and 
conditions  and  hereby  authorizes  public  Bid  Caii  for  leasing 
property  under  the  jurisdiction  of  the  San  Francisco  V/ater  Depart- 
ment as  follows? 

That  certain  140.0  acres,  more  or  lesG,  situated  south  of  the  town 
of  Sunol,  Alameda  County,  all  as  shown  on  San  Francisco  Water 
Department  Drawing  B-2352A,  parcel  1;  for  the  purpose  of  constructing, 
operating  and  maintaining  a  public  golf  course  or  courses  and 
related  business,  for  a  term  of  tv/enty-three  (23)  vears,  including  a 
three  (3)  year  construction  period  and  two  ten  (10;  year  options  to 
renew; 

Lessee  will  be  required  to  construct  a  golf  course  in  addition  to  a 
clubhouse  and  related  business,  within  the  three  (3)  year  construction 
period  at  a  minimum  cost  of  $300,000; 

Bental  to  be  a  minimum  of  $750.00  per  month,  or  the  total  of  the 
following  percentages  of  gross  revenues  computed  monthly;  whichever 
is  greater: 

(a)  Upon  gross  revenues  from  fees,  dues  and  admissions 
from  said  golf  course:    ten  per  cent  ( 10?S)  ; 

(b)  Upon  gross  revenues  derived  by  Lessee  and  conces- 
sionaires from  all  other  sources  of  revenue  from 
business  conducted  under  the  lease:    not  less  than 
six  per  cent  (6^); 

Lessee  during  first  five  (5)  years  will  have  option  to  lease  the 
adjacent  135.0  acre,  more  or  less,  area  as  shown  on  San  Francisco 
Water  Department  Drawing  B-2352A,  parcel  2,  to  be  used  for  construct- 
ing, operating  and  maintaining  a  public  or  private  golf  course  or 
courses  and  other  related  business  incidental  to  same;  terms  and 
conditions  to  be  negotiated,  except  that  the  terms  of  rental  shall 
be  the  same  as  for  parcel  1,  with  the  further  exception  that  the 
minimum  rental  shall  be  not  less  than  $750.00  per  month  rather  than 
the  stated  minimum  rental  of  $750.00  per  month. 
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On  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
Hansen,  the  following  resolutions  were  adopteds 

Votes  Ayes-Commissioners  G-reenberg,  Pazackerley,  Hansen, 

Stack 

Absent-Commissioner  White 


>.~RESOLU'nON  NO.  21. q"??— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Mana^er^of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  drav;  warrants 
against  such  funds  as  are  or  v;ill  be  legaD.ly  available  in  payment  of 
claims  against  the  Municipal  Railways 

Oljiimant 

Noll-litigated  Settlements  Date  of  Accident 

MC  Elizabeth  Jackson  July  10,  1961 

SO  Patrick  Conway  September  11,  1961 

Litigated  Settlements 

J!C  Catherine  Cooney  August  2,  i960 

Appropriation  No.  1.735#804.000 


— B^^OI^UTIU'^  W.  21.940— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts 

San  Francisco  Water  Department  Contract  No.  984 — Construction  of 
Roof  and  Rehabilitation  of  Lining  for  University  Mound  Reservoir, 
North  Basin,  to  Engstrum  &  Nourse  in  net  amount  of  $1,486,474.00, 
and  all  other  bids  for  the  above  described  work  are  hereby  rejected. 


—RESOLUTION  NO.  21.941 

RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions;, and  hereby  authorizes  Bid  Calls 

WD  Contract  No,  1052,  Laying  of  6-Inch  Cast  Iron  Mains  in  Velasco 
Avenue . 


—RESOLUTION  NO.  21.942— 

RESOLVED,  That  in  accordance  with  Section  151  and  151*1  of  the 
Charter,  this  Commission  approves  inclusion  in  the  1962-1963  Public 
Utilities  Commission  budget  proposals,  salary  schedules  adopted  by 
the  Board  of  Supervisors  and  the  rates  of  compensation  for  construc- 
tion employees  engaged  outside  of  the  City  and  County  of  dan 
EraJicisco  ,  as  fixed  by  Department  Head  in  charge  thereof. 


Settlement 

$  750.00 
950.00 

2,500.00 
14,200.00 
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^-RESOLUTION  1^0.,  21^94g_- 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows? 

TOs  AIAMKDA  COUNTY  WATER  DISTRICT 

Permit  to  temporarily  utilize  the  beds  of  the  Laguna  and  Alameda 
Creeks  through  the  Water  Department  * s  lands  for  the  purpose  of 
conveying  water  from  the  South  Bay  Aqueduct  to  the  District's  area. 
Pe©  waived  in  consideration  of  a  public  agency. 


WHERiiiAS,  this  Commission  by  Resolution  No.  21420,  adopted 
August  15,  1961,  did  approve  that  certain  contract  betv/een  the 
City  and  County  of  San  Francisco  and  Bechtel  Corporation  for 
Professional  Services  for  the  San  Antonio  Dam  Project  and  authorized 
Bechtel  Corporation  to  proceed  with  phase  "A"  of  said  contract, 
Basic  Engineering  I^esign;  and 

l/^REAS,  this  Commission  desires  to  proceed  with  phase  "B", 
Detailed  Plans  and  Specifications,  and  Dhase  "0",  Consulting 
Services  During  Construction;    therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  performance 
of  phase  "B"  and  phase  ='C"  of  said  contract  and  that  the  Controller 
be  requested  to  certify  funds  in  the  amount  of  $160,000  for  phase 
"B"  and  ^25,000  for  phase  "C",  all  services  to  be  performed  and  pay- 
ments made  in  accordance  with  the  tcrm.s  of  said  contract. 


WHEREAS,  additional" site  exploration  work  is  necessary  to 
gain  approval  from  the  State  Supervisor,  Safety  of  Dams,  for  the 
relocated  dam  axis  and  short  spillway  avoiding  an  additional 
expenditure  of  $280,000  for  the  more  expensive  alternates;  now, 
therefore,  be  it 

RKbOLVJiiD ,  That  this  Commission  hereby  requests  the  Controller *e 
Certification  of  Debit  Modification  of  Contract  in  amo mt  of 
$10,000  under  Professional  Contract  Nq.  3  with  Bechtel  Corporation 
for  Professional  Services  for  the  San  Antonio  Dam  Project;  to 
provide  additional  funds  for  subcontract  work  covering  explorations 
and  tests. 


RESOLVED,  That  this  Commission  hereby  approves  the  following 
Travel  Expense  Vouchers  covering  expenses  incurred  in  connection 
with  attendance  at  the  California  Municipal  Utilities  Conference 
in  San  DiegOj  California,  March  7  through  9,  1962s 


— RiiiSOLUTIu^  NO.  21.944— 


— .RESOLUTI ON  NO ,  21 , 94^- 


-^RESOLUTION  NO.  21^946-- 


Voucher  in  amount 
Voucher  in  amount 
Vouchor  in  amount 
Voucher  in  amount 


of 
of 
of 
of 


$150.00,  expenses  of  Oe  L.  Moore 

$175.00,  expenses  of  Geo.  D.  Burr 

$158,80,  expenses  of  James  W.  Cooper 

$150.00,  expenses  of  Rino  Bei 
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^-.RESOLUTION  N0>  21.947— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  I^epartmental  Request,'   for  Funds  as  follows: 

Mimic i pal  Railway 

$1,534.00  -  Temporary  Salaries,  Appropriation  No.  1.735.120.000 

to  provide  for  employees  on  terminal  leave  prior 
to  retirement 


Manager  of  Utilitj.es  Calendar  Jtems? 

Mr.  Kirkwood  reported  that  Pan  American  World  Airways,  Inc.  was 
interested  in  refinancing  its  improvements  on  Plot  #1  on  dan  Francisco 
International  Airport.    He  stated  that  staff  and  the  City  Attorney's 
Office  had  been  engaged  in  conferences  with  Robert  G.  Harris, 
representing  Pan  American,  and  Lawrence  Draper,  Jr.,  Attorney-at-Lavf, 
and  that  Mr.  Draper,  who  was  present,  had  submitted  a  letter  of 
intent  from  the  non-profit  corporation,  the  San  Francisco  Airport 
Improvement  Corporation,  whereby  said  corporation  would  refinance 
Pan  American's  improvements. 

Commissioner  G-reenberg  asked  if  it  was  necessary  for  the  Commission 
to  approve  this  natter  today.    Mr.  Kirkwood  explained  that  this 
matter  was  brought  before  the  Commission  today  so  that  a  full  dis- 
cussion might  be  had,  because  he  and  Belford  Brown,  Airport  Manager, 
would  be  absent  from  the  next  week's  meeting.    The  matter  was 
thoroughly  discussed  with  Mr.  Harris,  Mr.  Brown,  and  William  P. 
Bourne,  Public  Utilities  Counsel,  and  Jerome  Cohen  of  the  City 
Attorney's  Office. 

Mr.  Harris  explained  that  the  method  of  financing  had  been  used  by 
the  Parking  Authority  to  build  garages.    Under  the  proposal  a  non- 
profit corporation  is  established  that  will  sell  tax-exempt  bonds. 
The  revenue  derived  is  used  to  make  improvements  at  the  airport. 
Pan  American  will  pay  off  the  bonds  and  interest  in  forty  years. 
Pan  American  will  assign  their  present  lease  to  the  non-profit 
corporation.    The  City  will  hold  the  corporation's  common  stock, 
100  shares.    At  the  end  of  the  forty-year  period  the  improvements 
would  be  turned  over  to  the  City. 

Mr.  Harris  further  explained  that  the  non-profit  corporation  would 
like  the  approval  of  the  Commission  at  this  point  as  to  the  policy 
involved.     The  corporation  would  then  obtain  a  ruling  from  the 
Internal  Revenue  service  relative  to  the  exemption  of  bonds  from 
taxation,  following  which  they  would  then  return  to  the  Commission 
and  the  Board  of  Supervisors  of  the  City  and  County  of  San  Francisco 
for  review  and  final  adoption.  , 

Oommissioner  Pazackerley  indicated  that  he  was  generally  aware  of  the 
possibilities  of  this  method  of  financing  and  was  favorably  inclined 
toward  the  proposal.    He  hoped  that  the  matter  could  be  moved  along 
as  rapidly  as  possible. 

Oommissioner  Hansen  indicated  he  felt  the  matter  should  be  approved 
inasmuch  as  this  is  an  enabling  document  which  permits  the  corpora- 
tion to  proceed  with  financing.    All  of  the  following  steps  will  have 
to  be  approved  by  the  Commission,  which  affords  the  Gomission  check 
points. 
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Upon  motion  by  Comiaissioner  Faaackerley,  seconded  by  Commissioner 
Hansen,  the  Coimnission  approved  in  principle  the  offer  of  San 
Francisco  Airport  Improvement  Corporation  to  finance  certain  airport 
improvements  as  submitted  in  its  letter  of  intent  presented  to  the 
Commission  by  Lawrence  Draper,  Jr.,  Attorney-at-Iaw, 

Votes         Ayes-Commissioners  Greenberg,  Pazackerley,  Hansen,  Stack 
Absent -Commissi oner  White 

Mr.  Kirkwood  announced  to  the  Commission  that  Elmer  Armstrong,  long- 
time chauffeur  for  the  Public  Utilities  Commission,  was  retiring  on 
April  1  because  of  ill  health. 

Mp.  Kirtovood  coriimended  Mr.  Armstrong  for  his  courteous  and  genuine 
helpfulness  not  only  to  himself  but  to  all  members  of  the  Commission 
and  staff. 

Commissioner  G-reenberg  stated  that  he,  personally,  was  sorry  to  hear 
that  Mr.  Armstrong  was  retiring  and  he  and  all  of  the  Commissioners 
wished  him  nothing  but  the  very  best  for  the  coming  years. 

Mr.  Kirkwood  then  discussed  the  situation  involving  chauffeurs  and 
automobiles.    He  stated  he  v/ould  like  to  have  the  approval  of  the 
Commission  to  delete  the  position  of  one  chauffeur  from  the  Hetch 
Hetchy  Project  budget.     The  Commission  by  a  four-to-nothing  vote 
(Commissioner  White  being  absent)  approved  and  endorsed  this  recom- 
mendation. 

Commissioner  Fazackerley  at  this  point  stated  that  he  was  aware 
that  Commissioner  White,  if  he  were  present,  v/ould  be  opposed  to  the 
deletion  of  this  position,  and  suggested  that  the  record  show 
Commissioner  White,  if  present,  would  have  voted  against  the 
proposal.     It  was  so  ordered, 

Mr.  Kirkwood  then  stated  that  while  the  incidents  of  vandalism  and. 
hoodlumism  had  decreased,  there  was  a  serious  occurrence  Sunday. 
Two  boys  attacked  the  driver  on  a  42  line  bus,  hitting  hin  in  the 
face  with  a  pair  of  brass  knuckles  or  a  similar  weapon.    One  of  the 
boys  kicked  out  a  roar  window  and  jumped  off  the  bus  while  it  was 
moving  at  20  miles  an  hour.     The  Police  Department  is  working  closely 
with  the  Municipal  Railv/ay  on  this  matter. 

Mr.  V.  W,  Anderson,  General  Manager  of  the  Municipal  Railway, 
reported  an  incident  at  the  east  protal  of  the  Duboce  Tunnel  where  a 
sack  of  sand  was  dropped  on  the  streetcar,  shattering  the  windshield. 
The  operator  was  required  to  go  to  the  emergency  hospital  to  have  his 
eyes  checked  for  glass  fragments,  but  fortunately  there  was  no 
serious  injury  and  he  was  able  to  return  to  work  the  following  day. 

Commissioner  White  returned. 

In  order  to  give  Commissioner  White  an  opportunity  to  discuss  the 
vote  on  the  proposed  deletion  of  one  passenger  car  chauffeur  from 
the  Hetch  Hetchy  Project  budget,  the  Commission,  upon  motion  of 
Commissioner  Pazackerley,  seconded  by  Commissioner  Hansen,  rescinded 
its  action  approving  said  deletion. 
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Commissioner  Fazackerley,  seconded  by  Commissionor  Stack,  then  moved 
that  one  position  0-1  Chauffeur  be  deleted  from  the  Hetch  Hetchy 
Project  budget.     Commissioner  White  opposed  the  deletion,  citing  the 
need  for  a  chauffeur  for  department  heads  such  as  the  Manager  of 
Utilities,  the  Manager  of  the  Airport  Department,  the  General 
Manager  and  Chief  Engineer  of  the  Water  Department,  the  General 
Manager  of  the  Hetch  Hetchy  Project,  and  the  General  Manager  of  the 
Municipal  Railway •    He  pointed  out  that  the  City  had  a  huge  invest- 
ment in  such  men  and  it  was  unwise  to  ask  these  men  to  drive  their 
own  automobiles,  thus  risking  their  lives  and  the  lives  of  others 
in  traffic.     Commissioner  White  also  felt  that  retention  of  this 
position  of  chauffe\ir  v/as  necessary  in  order  to  provide  transporta- 
tion not  only  for  the  Commissioners  but  for  visiting  dignitaries, 
and  strongly  voiced  his  opinion  against  the  deletion  of  the  position. 

The  Commission  then  voted.    The  motion  was  carried  by  a  vote  of 
four-to-one  J  with  Commissioner  White  in  opposition  to  the  motion. 

Departmental  Report  2 

The  San  Francisco  Water  Department  monthly  report  was  presented  by 
J.  Ho  Turner,  General  Manager  and  Chief  Engineer  of  the  dep'^tment. 
Mr.  Turner,  in  addition  to  ST^bnitting  his  written  report  to  the 
Commission,  stated  that  he  was  pleased  to  add  that  the  City  Council 
of  Mountain  View  authorized  entering  into  a  long-term  contract  for 
water  with  the  San  Fr  ncisco  Water  Department.     This  left  only  the 
City  of  Palo  Alto  and  Alameda  County  Water  District.    He  stated  he 
does  not  expect  to  get  an  all-inclusive  water  contract  with  the 
Alameda  County  Water  -district,  but  may  be  successful  in  signing  some 
of  their  subdivisions. 

Mr.  Turner  also  mentioned  that  the  proposed  reduction  in  water  rates 
and  charges  would  be  heard  by  the  Board  of  Supervisors  on  Monday, 
April  2,  at  3sOO  p.m.,  and  he  requested  that  members  of  the  Commission 
be  present.    Mr.  Kirkwood  also  indicated  that  inasmuch  as  he  would 
be  out  of  town  on  that  date  it  would  be  helpful  if  some  of  the 
Commissioners  could  be  present  at  the  Board  meeting. 


Roll  Call; 

All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 
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SAN  YRAl^GToGO  WATER _DEFaRTFiENT 
38th  PERIODICAL  REPORT 
TO  THE 

PUBLIC  UTILITIES  COMIiloGION 
March  2?,  1962. 


WATER  QUALITY 

University  Mound  Reservoir  North  Basin  was 
drained  to  permit  inspection  of  the  basin  by  the  depart- 
ment and  by  prospective  bidders  preparatory  to  taking 
bids  on  the  contract  for  construction  of  roof  and  rehabili- 
tation of  lining.     The  estimated  cost  of  this  work  was 
+Jl,779,391«     Of  "the  eight  bids  received  the  low  bid  was 
ill  ,493 ,  7^2 . 17  by  Engstrum  ci  Nourse.     The  necessary  ad,just- 
ments  have  been  made  to  the  distribution  system  to  provide 
uninterrupted  service  to  customiors  during  the  contract's 
construction  period.     Roofing  this  basin  will  leave  only 
one  actively  used  uncovered  reservoir  within  the  city's 
distribution  system,   and  funds  are  now  available  for  cov- 
ering this  last  remaining  one. 

PENINSULA  WATER3HI,D  STUDY 

A  total  of  fifteen  consulting  firms  were  sent 
a  draft  of  a  proposed  contract,   a  map  of  the  watershed 
prope±?ties  in  San  Mateo  County,   and  mi  invitation  to  sub- 
mit information  which  would  demonstrate  the  ability  of 
the  consultant  to  perform  the  work  of  making  a  feasibility 
study  of  possible  recreational  use  of  these  watershed  prop- 
erties.    Replies  have  been  received  from  thirteen  of  the 
prospective  contractors.     Conferences  with  these  parties 
will  be  scheduled  after  the  data  submitted  has  been  re- 
viewed by  the  staff. 


LAKE  MERCED 

One  complete  application  of  copper  sulphate 
to  control  excessive  concentration  of  algae  in  the  south 
basin  of  Lake  Merced  has  been  made.     Another  application 
of  copper  sulphate  will  be  made  later.     No  adverse  effect 
on  fish  life  has  been  observed  after  the  first  application 
was  completed. 
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WATER  RATE  REDUCTION 

A  revised  schedule  of  rates  for  the  sale  of 
water  was  ap;proved  by  the  San  Francisco  Fuhlic  Utilities 
Commission  and  referred  to  the  hoard  of  Supervisors  as 
required  by  the  City  Ch-.'^a'^ter .     There  v/as  no  opposition 
to  the  revised  schedule  voiced  during  the  public  hearing. 
However,  the  City,   the  Public  Utilities  Commission  and 
the  Department  were  warmly  praised  by  some  of  those 
present.     The  Board  of  Supervisors  has  fixed  Monday, 
April  2  at  3-00  P.M.  as  the  date  for  their  public  hearing. 

EEOOD  CQNTROE 

Three  staff  members  attended  a  hearing  held  by 
The  Army  Corps  of  Engineers  in  the  City  of  San  Mateo  on 
March  7  to  revievj  flood  control  problems  in  San  Mateo 
County.     At  this  meeting  the  suggestion  was  made  by  the 
County  Engineer  that  Lower  Crystal  Springs  Dam  should  be 
incorporated  into  any  flood  control  project  developed  in 
that  area,   and  Federal  Government  funds  should  be  requested 
for  raising  Crystal  'Springs  DajD  in  order  to  provide  flood 
control  storage.     This  Department  will  keep  itself  in- 
formed of  developments  affecting  this  matter. 

V/ATER  CONDITlOxIS  ^  ' 

Rainfall  during  February  eind  the  early  part  of 
March,  together  with  the  importation  of  water  from  the 
City's  mountain  reservoirs,  has  increased  the  total 
storage  in  the  Peninsula  and  Calaveras  Reservoirs  to 
50,059  million  gallons  on  March  22.     This  storage  is  26.^% 
greater  than  one  year  ago  and  is  81.6%  of  the  carjacity  of 
these  reservoirs. 

For  the  first  time  since  -^pril  1959  there  is 
sufficient  water  available  from  the  Department's  filter 
galleries  located  near  Sunol  to  perm.it  pujnping  it  into  the 
system.     A  total  of     '^^■6  million  gallons  has  been  pumped 
from  this  souce  between  February  28  and  March  21,  1962. 
Pumping  will  continue  as  long  as  sufficient  water  is  avail- 
able . 

The  system-wide  average  rate  of  consumption  of 
water  for  the  ei:^ht  months  ending  February  28  was  4.66% 
higher  than  during  the  same  period  of  the  previous  fiscal 
year* 

APPLICATION^^  FOR  WATER  SUFIIY  FOR  RESALE  PURPOSES 


The  Public  Utilities  Commission  approved  the 
application  of  the  East  Palo  Alto  sind  Ravenswood  County 
Water  District,   and  the  contract  is  now  in  effect. 
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There  has  been  no  finite  develoijment  since 
February  27  with  reference  to  applications  for  water 
supply  from  Alameda  County  Water  District,   or  from  the 
Cities  of  Palo  Alto,  Mountain  View,  Alviso  and  Cupertino, 

FINilNCES         -  ^  ■ 


Revenues  for  the  first  eight  months  of  fiscal 
year  1951-62  are  ^11,566,11?,  which  is  1i>691,784  above 
the  estimiated  revenue. 

Collections  from-  the  sale  of  water  for  the 
fiscal  year  1961-62  through  March  20  was  ^12,028,029.^7 
which  is  +1)537 , 6^9 » 15  hig;her  than  the  same  period  of  the 
preceding  year, 

CORPORATION  YaED 

Preliminary  plans  have  been  reviewed  by  the 
staff  and  the  architect  has  been  authorized  to  proceed 
with  the  outline  specifications  and  xoreliminary  estimates 
which  are  expected  to  be  ready  for  review  by  about  April  4. 
It  is  anticipated  that  these  preliminary  plans,  specifi- 
cations and  estimiates  will  be  ready  for  submission  to  the 
Public  Utilities  Comm^ission  for  approval  shortly  there- 
after. 

The  request  for  vacation  of  portions  of  Pankin 
and  McKinnon  Streets  within  the  Corporation  Yard  Site 
was  forwarded  to  the  Board  of  Supervisors  on  March  21. 

PREEWAY  DEVELOPMENT 

Staff  members  attended  two  meetings  with  the 
State  Division  of  Iiighwa:7S  at  which  freeways  were  dis- 
cussed that  will  affect  the  ji  operty  and  operation  of  this 
Department,       The  alignment  of  "the  Junipero  Serra  Freeway 
is  lengthwise  through  the  peninsula  watershed  property  and 
adjacent  to  San  AndresB  and  Crystal  Springs  Reservoirs, 

The  proposed  alignment  of  the  State  Route  229 
Freeway  would  cross  in  an  easterly-westerly  direction 
the  northerly  end  of  the  San  Andreas  watershed  on  a  low 
fill,   and  would  also  cross  the  transmission  pipelines « 
The  Department  will  keep  informed  of  these  developments 
in  order  to  minimize  possible  adverse  effects  upon  water 
quality  and  the  Department's  operation, 

1961  MUNICIPAL  WATil{  oYSTEP-i  BOND_PROJECT 

The  appropriation  ordinance  and  necessary  amend- 
ment to  the  salary  ordinance  were  passed  by  the  Board  of 
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Supervisors  yesterday.     The  passing  of  these  ordinances 
will  provide  the  funds  and  authorize  the  employment 
of  the  personnel  necessary  for  the  detailed  planning  and 
construction  of  the  first  section  of  San  Joaquin  Pipe- 
line No.  3,   certain  work  on  San  Antonio     Dam,   and  pre- 
liminary work  and  engineering  on  Bay  Crossing  Pipeline  IMo . 

SAN  ANTONIO  DAM 

A  request  for  funding  and  certification  of  the 
remaining  phases  of  the  Bechtel  Corporation  Contract 
has  been  made.     Upon  certification  Bechtel  Corporation  can 
proceed  immediately  with  the  work  of  producing  detailed 
plans  and  specifications  for  this  dam. 

BAY  CROSoING  PIFELINE^  30.'.J± 

Meetings  between  the  j'oint  staffs  of  this  de- 
partment end  Hetch  Hetchy  Water  Supply  with  several  manu- 
facturers are  being  held  to  jointly  determine  the  types 
of  pipeline  construction  best  suited  to  the  various  condi- 
tions to  be  encountered  in  the  construction  of  San  Joaquin 
Pipeline  No.  3  and  Bay  Crossing  Pipeline  No.  4. 


MINUTES 


PUBLIC  UTILITIES  CQiyiMISSION 


354th  EEGULA.R  MEETING  OF  TIIE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  APRIL  3, 
1962,  COMiWGH^G  AT  2  3  00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Presents         Commissioners  Stuart  N.  Greenberg,  Don  Pazackerley, 
G-eorge  P.  Hansen,  Thos.  F.  Stack 

Absent;  Thomas  P.  White 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Conimissioner  Stack,  seconded  by  Commissioner  Hansen, 
the  minutes  of  the  1,353rd  regular  meeting  of  the  Commission  held 
March  27,  1962,  were  approved. 

Vote:  Ayes-Commissioners  Greenberg,  Fazackerley,  Hansen, 

Stack 

Absent-Commissioner  White 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Hansen, 
the  following  resolutions  were  adopted? 

Vote:  Ayes- Commissi oners  Greenberg,  Fazackerley,  Hansen, 

Stack 

Absent- Commissi oner  White 


—RESOLUTION  NO.  21^<^48— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  thi^  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
oX  claims  against  the  Municipal  Railway: 

Claimant 

Non- Litigated  Settlements 

CG  Lila  Weinstein 
SC  Frances  B.  Glover 
SC  Karen  E.  Olson 
SO  Phronie  Hansen  ) 

Elizabeth  Hansen) 

Jeannette  Taylor) 
MO  Raymond  A.  Tavernia 
TO  Margaret  Coy 
TO  Dorothy  Zaharin 
TC  Georgia  Wright 
TO  Rose  Pardini 


Date  of  Accident  Settlement 

August  3,  1961  $  750.00 

September  11,  1961  750.00 

September  Xl,  1961  835,00 

August:M.,i4961  ,  1,399.70 


March  22,  1962  1,000.00 

September  21,  1961  957.45 

January  25,  1962  1,250.00 

January  11,  1962  750.00 

January  15,  1962  700.00 
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Litigated  Settlements 


Date  of  Accident 


Settlement 


TC  Helene  Dal  Poggetto 

MG  Chris tene  McWhorter 

MC  Theodore  William  Howell 

MC  Casey  Mathews 

CC  Antoinette  Roselt 

SC  Helen  Stasinakis 


October  5,  1961 
April  24,  1957 
December  12,  1959 
July  31,  1959 
February  19,  1959 
Ma.rch  5,  1959 


S 


800.00 
1,250*00 


750.00 
900.00 


4,000.00 

i; 50 0.00 


Jud^'2nent 


TC  Mima  A.  Gallivan 


October  11,  1958 

plus  costs 


6,500.00 
461.60 


Appropriation  No.  1.735.804.000 


S24,555.75 


--RESOLUTION  NO.  21.949— 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows s 


Permit  to  occupy  a  portion  of  the  former  Mimic ipal  Railway  and 
Water  Departments'  rights  of  way  for  slope  areas  appurtenant  to  the 
improvement  of  Spruce  Avenue,  as  said  avenue  crosses  the  City's 
rights  of  way.    Fee  waived  in  consideration  of  a  public  agency. 


RESOLVED,  That  this  Commission  hereby  designates  12:01  a.m., 
May  1,  1962,  as  the  effective  date  for  the  revised  Schedule  of 
Rates  and  Charges  for  Common  Use  Facilities  at  the  San  Francisco 
International  Airport,  said  Schedule  having  been  approved  by  this 
Commission  under  its  Resolution  No.  21,856,  adopted  February  20, 
1962,  and  approved  by  the  Board  of  Supervisors  under  Resolution 


No.  162-62,  March  19,  1962,  and  approved  by  the  Mayor  on  March  20, 
1962. 


RESOLVED,  %at  this  Commission  accepts  the  work  as  satisfacto- 
rily coiiipleted,  and  hereby  approves  Final  Payment  in  amount  of 
$3,154.40,  in  favor  of  Roy  Madsen  Construction  Company  under  W.D. 
Contract  No*  993-Additions  to  Rock  River  Lime  'Ireatment  Plant  in 
Tuolumne  County. 


RESOLVED,  That  this  Commission  hereby  cancels  authorization 
granted  under  Resolution  No.  21,788,  adopted  January  16,  1962,  for 
the  issuance  of  Water  Department  Revocable  Perm.it  to  Taylor  Topper, 
Inc.  of  Millbrae,  California,  to  occupy  for  erar^loyee  parking  a 
portion  of  Crystal  Springs  Pipeline  No.  3  right  of  way,  being  Lot  27 
of  Ca^juchino  Coif  Corporation,     Subdivision  #1,  San  Mateo  County. 


TOs 


CITY  OF  SOUTH  SAN  FRANCISCO 


—RESOLUTION  NO.  21.950  — 


—RESOLUTION  NO.  21.951— 


—RESOLUTION  NO.  21.952— 
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--RESOLUTIQE  m.  21,953-- 


RE^DOIjVjeD,  That  this  Commission  hereby  authorizes  a  staff  member 
of  the  Public  Utilities  Commission  as  designated  by  the  Manager  of 
Utilities  to  attend  the  Annual  Convention  of  the  Municipal  Finance 
Officers  Association  to  be  held  in  Boston,  Massachusetts,  on 
May  27-31,  1962. 


—RESOLUriQH  NO.  21  > 9 34— 

RESOLVED,  That  in  accordance  with  provisions  of  Section  11, 
Extent  of  Investment,  of  lease  dated  August  20,  1958  covering  Plot  16 
located  at  the  San  Francisco  International  Airport,  this  Commission 
approves  in  amount  $115,996.56  expended  by  Lessee,  United  Air  Lines, 
Inc.  for  lighting,  paving,  fencing  and  installation  of  interior 
drainage  upon  the  demised  premises • 


--RESOLUTION  NO.  21.955— 

RESOLVED,  That  this  Comm.ission  approves  plans  and  specifica- 
tions, and  hereby  approves  Bid  Call: 

HHWS  Contract  No.  353 — Canyon-Cherry  Power  Development,  Cherry 
Powerhouse,  Furnish  and  Install  Central  Lubrication  Systems. 


—RESOLUTION  NO.  21>956— 

RESOLVED,  That  this  Commission  hereby  approves  the  sublease  of 
a  portion  of  the  demised  premises  of  that  certain  Lease  dated 
November  16,  1945,  as  authorized  by  Commission  Resolution  No.  4967 > 
by  and  between  City  as  Lessor  and  Pan  American  World  Airways,  Inc. 
as  lessee  to  Slick  Airways,  Inc.,  said  sublease  to  cover  approximately 
7,400  square  feet  of  office  space  in  the  administration  building 
located  on  Pan  American  World  Airways*  leased  premises;  said  sub- 
lease to  become  effective  March  1,  1962,  and  to  continue  in  effect 
imtil  December  1,  1963  iinless  sooner  terminated  or  further  extended 
through  consent  of  Commission;  all  as  shown  on  Pan  American  World 
Airways  Drav/ing  marked  Exhibit  A,  dated  1-19-62,  attached  hereto 
and  made  a  part  hereof ;  and 

BE  IT  FURTHER  RESOLVED,  That  Slick  Airways,  Inc.  name  City  as 
co-insured  in  its  gcne  al  liability  insur:^.nce  requirements  as  set 
forth  in  the  sublease  agreement;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  Utilities  is  hereby 
authorized  to  execute  on  behalf  of  the  Commission  an  agreement 
covering  this  consent  and  authority. 


—RESOLUTION  NO.  21.957— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfactorily 
completed;  approves  Debit  Modification  of  Contract  in  the  amount  of 
1^^2.49;  approves  Final  Payment  in  the  amount  of  $7,020.50  in  favor 
of  Red  Feather  Construction  Company  under  W.D.  Contract  No.  880 — 
Oonst ruction  of  Cottages  at  Calaveras  Reservoir  and  Alameda  East,  in 
Alameda  County;  allows  fifty  four  (54)  calendar  days  una.voidable 
delay,  fifty  (50)  due  to  inability  of  the  Contractor  to  secure 
ready-mix  concrete  and  four  (4)  due  to  adverse  weather. 
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--RESOLUTION  NO.  21.958— 


RESOLVED,  That  this  Commission  herehy  requests  the  Controller's 
approval  of  l^epartmental  Requests  for  Funds  as  follows? 


Water  Department 


$33,438.00    to  transfer  surplus  funds  in  Secondary  Feeder  Mains, 
Appropriation  No.  1.747.009.000,  to  provide  for  con- 
struction of  16"  Cast  Iron  and  24"  Steel  Mains  in 
Duncan  Street  and  oan  Jose  Avenue,  Appropriation  No. 
1.747.000.000 

$2;000.00    to  provide  additional  funds  for  construction  of 

electric  supply  line  to  Calaveras  Dam  Chlorination 
iitation  and  Cottage,  Appropriation  No.  1.746.524«000 

♦  92    to  provide  additional  funds  for  the  installation  of 

telemetering  equipment,  Peninsula  Division,  Appropria- 
tion No.  1.747»578,000 


19 56  AirDOrt  B og.d  _Fund 

$200,000.00    to  provide  additional  funds  to  be  used  for  improve- 
ments to  the  South  Terminal  Building,  Piers  F  &  G, 
and  appurtenant  work,  Appropriation  No.  859-050.450, 
as  follows; 


Additional  baggage  conveyors, 

iinclose  and  finish  space  on  the  £^round  level  of  Pier  F, 
Enclose  r?jid  finish  the  mezzanine  floor  above  the 

ticket  counters. 
Increase  transformer  capacity  and  electric  power 

distribution. 
Modification  of  ticket  counters  and  offices. 


—RESOLUTION  NO.  21.959  — 

WHEREAS,  on  August  24,  1953  the  Board  of  Supervisors  of  the 
City  and  County  of  San  Francisco  adopted  Resolution  13619  (Series 
of  1939)  authorizing  the  extension  of  Geneva  Avenue  from  San  Jose 
Avenue  to  Tara  Street  the  cost  of  which  was  to  be  borne  by  the  City? 
and 

WHEREAS,  said  extension,  36  feet  in  width,  was  constructed  by 
the  Department  of  Public  Works  across  Municipal  Railway  property 
without  the  formal  approval  of  the  Public  Utilities  Commission?  and 

WHEREAS,  public  interest  and  necessity  now  require  that  Geneva 
Avenue  between  San  Jose  Avenue  and  the  Southern  Freeway  right  of 
way  be  increased  to  a  width  of  80  feet  as  shown  on  Bureau  of 
Engineering,  Department  of  Public  Works,  Drawing  SHI-I474;  and 

WHEREAS,  the  Department  of  Public  Works  proposes  to  assume  the 
cost  of  all  the  work  involved  in  relocating  streetcar  tracks  and 
other  facilities  in  the  proposed  street  area,  including  the  con- 
struction of  rotainirtg  walls  as  shown  on  said  Drawing  SHI-14741 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  consents  to  the  transfer 
of  jurisdiction  from  the  Public  Utilities  Commission  of  that  certain 
80  foot  right  of  way  across  Municipal  Railway  property  from  San  Jose 
Avenue  to  the  Southern  Freeway  for  the  purpose  of  constructing  and 
dedicating  a  city  street. 
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^^RESOLUTION  N0>  21.960— 


EESOLVKD,  That  this  OoEunission  hereby  authorizes  the  Mfs^nager  of 
Utilities  to  execute  that  certain  Pacific  Gras  and  Electric  Ooinpany*s 
Electric  Extension  and  Service  Agreement  covering  the  construction 
of  a  power  line  totaling  1,855  feet  in  length  to  serve  the  new 
Sunol  Chlorination  Station  and  appurtenances  near  the  Town  of  Sunol, 
Alaracda  County. 


RESOLVED,  That  this  Conunission  hereby  appoints  Janes  J.  Finn, 
Secretary  of  the  Gomnission,  as  Acting  Mpnager  of  Utilities  during 
the  period  April  1  through  April  6,  1962 » 


RESOLVED,  That  this  Oomniission  hereby  approves  the  use  of 
Municipal  Railway  rubber-tired  cable  car,  as  the  Hetch  Hctchy 
Project's  contribution  to  the  ^Mother  Lode  Round-Up"  on  Friday, 
May  11,  1962,  Saturday,  May  12,  1962,  and  Sunday,  May  13,  1962,  in 
Sonora,  California;  and  be  it  further 

RESOLVED,  That  this  Commission  by  this  resolution  extends  to 
the  officials  of  the  Tuolumne  County  Sheriff's  Posse  its  beat 
wishes  for  a  successful  and  satisfying  "Round -Up." 


RESOLVED,  That  this  Commission  authorizes  the  Manager  of 
Utilities  to  enter  into  a  professional  engineering  contract  with 
R.  M.  Towill,  Inc.  of  San  Francisco,  Photogranmetrist ,  under  the 
general  provisions  of  which  said  R.  M.  Towill,  Inc.  will  prepare 
aerial  photographs,  mosaics,  enlargements,  and  screen  positive 
trf?.nsparencies  of  that  portion  of  the  Bay  Division  Pipeline  right  of 
way  known  as  Section  B  in  Santa  Clara  County  for  a  lump  sum  fee  of 
TWENTY  TWO  HUNDRED  DOLLARS  ($2,200.00)  all  in  accordance  with  an 
appropriate  form  of  agreement  to  be  executed  with  said  R.  M.  Towill, 
Inc.;  and  the  Controller  is  hereby  requested  to  certify  funds  in 
the  amount  of  TV/ENTY  TWO  HUNDRED  DOLLARS  ($2,200,00)  for  the  payment 
of  said  services. 


WHEREAS,  National  Air  Lines,  Inc.  and  Delta  Air  Lines,  Inc. 
have  submitted  letters  indicating  that  they  are  desirous  of  having 
Aircraft  Service  International,  Inc.  provide  into  plane  fueling 
service  and  other  services  in  connection  with  National  Air  Lines, 
Inc.  and  Delta  Air  Lines,  Inc.  operations;  and 

WHEREAS,  Aircraft  Service  International,  Inc.  has  been  and  is 
now  rendering  such  service  under  authorization  contained  in  Commis- 
sion Resolution  No.  21234,  as  amended  by  Resolution  No.  21576;  and 

WHEREAS,  Aircraft  Service  International,  Inc.  has  requested 
that  a  revised  permit  be  issued  to  said  Company; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  Aircraft  Service  Inter- 
national, Inc.  be  granted  an  Airline  Service  Permit,  the  effective 
date  of  which  is  April  1,  1962,  covering  the  specific  activities  as 
set  forth  therein;  and 


—RESOLUTION  NO .  21.96^  — 


—RESOLUTION  NO.  21.96^— 
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BE  IT  FURTHER  RESOLVED,  That  the  existing  permit  issued  to 
Aircraft  Service  International,  Inc.  be  terminated  to  coincide  with 
the  effective  date  of  the  Airline  Service  Permit;  and 

BE  IT  ij'URIHER  RESOLVED,  That  the  requirements  for  liability  and 
property  damage  insurance  for  the  term  of  the  aforementioned  permits 
be  established  with  maximum  liability  limits  of  $500,000  for  bodily 
injury  or  death  of  each  person;  $1,000,000  for  bodily  injuries  or 
deaths  of  two  or  more  persons  in  each  occurrence  and  a  minimum 
amount  of  $5,000,000  for  damage  to  property  resulting  from  each 
occurrence,  as  per  Section  10  of  the  new  Airline  Service  Permit; 
and 

BE  IT  FURTHER  RESOLVED,  That  as  consideration  for  this  permit 
and  permittee's  operations  hereunder  permittee  shall  pay  to  the 
City  $400  minimum  per  month  or  the  fees  set  fqrth  in  s^^id  Airline 
Service  Permit,  whichever  amounts  to  the  greater;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  does  hereby  accept 
a  fee  of  $50.00  for  rcissu^ance  of  permit  covering  these  same 
activities. 


In  regard  to  Calendar  Item  #20,  the  amendment  to  the  Hilton  Inns 
lease  and  consent  to  assignment  was  put  over  for  one  week,  George 
CoAvell,  Attorney -at -Law,  representing  Hilton  Inns,  requested  that 
the  Public  Utilities  Oonmiission  set  a  special  hearing  on  April  12 
to  consider  this  question.    Mr.  Oowell  pointed  out  that  the  closing 
date  was  April  18  and  that  Hilt on. must  have  the  amendment  and  consent 
to  assignment  executed  before  then» 

Commissioner  Fazackerley  suggested  that  the  matter  be  put  over  one 
week,  at  which  time  the  Commission  would  be  in  a  better  position  to 
set  a  special  meeting  if  necessary. 


Manager  of  U t il it  ie  s  Calendar  1 1 em3_ i 

The  Manager  of  Utilities  was  in  Washington,  D.C.,  on  Utilities 
business. 

The  Acting  M^^nager  of  Utilities  presmted  a  petition  from  Anthony 
Stiglich  requesting  a  free  pass  on  the  Municipal  Railway.  The 
request  was  denied  by  the  Commission. 

V.  ¥.  Anderson,  General  Manager  of  the  Municipal  Railway?',  stated  it 
was  necessary  to  reraite  the  outbound  No.  40  and  No.  27  coach  lines 
over  IThird  Street  between  the  hours  of  453O  p  .m.  and  6s00  p.m. 
on  week  days  due  to  reconstruction  of  the  Bay  bridge  lower  deck. 
It  was  estimated  that  this  construction  period  would  continue  for 
approximately  six  months. 

J.  H.  I'urner,  General  Mamger  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,  reported  that  the  i^oard  of  Supervisors 
unanimously  passed  the  revised  water  rate  .yched-ale. 


-12,986-. 


Deipartmental  Reports 

The  Airport  Department  monthly  report  was  presented  by  Harold 
Messersmith,  in  the  absence  of  Belford  Brown,  Airport  Manager,  who 
was  in  the  east  attending  the  AOG  conference  in  V/ashington,  D.C. 

Commissioner  Stack  asked  if  there  was  any  further  information  as  to 
the  cost  of  the  mechanical  sound  barrier,  a  model  of  vfhich  was 
demonstrated  last  week.    Mr.  Messersmith  indicated  there  was  no 
additional  information  to  submit  at  this  time. 

Commissioner  Greenberg  asked  about  progress  on  the  South  Terminal 
and  0.  L.  Moore,  General  Manager,  Hetch  Hetchy  Project  and  Utilities 
Engineering  Bureau,  advised  that  things  were  moving  along  in  good 
shape  despite  the  recent  rains. 


Roll  Gp,  11 8 

All  Commissioners  passed. 


THEREUPON  THJJ  MEETING  ADJOURNED. 
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Report  of  the  Manager,  Airport  Department 

to  the  Public  Utilities  Conaisfion  April  3,  1962 

HIGHLIGHTS  OF  MARCH  ACTIVITIES 
Traffic  Sumnary  (February) ; 

The  398,604  total  of  passengers  through  San  Francisco  International  Air- 
port in  February  was  the  highest  for  that  month  in  Airport  history.    It  was  the 
seventh  successive  month  that  such  a  gain  was  recorded. 

The  total  was  20«9  per  cent  more  than  for  February  1961,  a  month  in 
which  several  trunklines  were  idled  for  approxisnately  one  week  by  a  labor  dispute. 
Trunklines  nationally  reported  a  29.1  per  cent  gain  in  revenue  passenger  miles 
flown  forxthe  month  over  1961.    The  lesser  percentage  increase  locally  was  due 
principally  to  the  fact  that  the  labor  dispute  had  a  lesser  impact  here  than 
nationally.    Generally,  SFIA  passenger  volume  gaines  have  been  substantially  above 
the  national  level. 

Substantial  gains  also  were  recorded  In  other  traffic  categories.  They 
include:    Mail,  5,075,560  pounds,  up  13«1  per  cent;  Air  express,  742,503  pounds,  a 
gain  of  1.5  per  cent,  and  the  Air  Freight  total  of  10,633,443  pounds  was  42.9  per 
cent  more  than  in  February  1961, 

Aircraft  movements— landings  and  takeoffs— for  February  totaled  15,352  of 
which  11,474  were  by  scheduled  carriers,  712  military  and  2,889  private  and/or 
corporate-owned  aircraft.    Of  the  scheduled  carrier  total,  70.59  per  cent  were  Jet 
movements. 
Visitors  to  SFIAr 

Officials  of  airports  and  airlines  throughout  the  world  continue  to  show 
a  deep  interest  in  our  operations.    Those  make  a  tour  of  facilities  during  March 
Included  representatives  from  Baltimore's  Friendship  Airport,  Scandinavian  Airlines 
System,  New  York  International  Airport,  the  President  of  the  Japan  Airport  Terminal 
Company,  Tucson^  Arizona  Airport,  and  a  group  of  nine  from  Los  Angeles,  including 


the  Mayor  and  the  President  of  the  Airports  Commission,  who  were  enroute  to  Japan. 
Airport  Garage; 

Management  met  with  the  airlines  to  review  the  proposed  Airport  Garage 
project  In  connection  with  the  Proposition  A  bond  Issue,  and  also  attended  a  meting 
of  the  Municipal  Conference  on  the  same  matter.    Management  Is  cooperating  with  the 
Citizens'  Committee  for  an  Airport  Garage  In  providing  full  Information  to  assist 
them  In  their  work. 
Chapel  Site; 

Management  has  received  completed  chapel  site  drawings  from  the  Utilities 
Engineering  Bureau,  and  the  Catholic  Archdiocese^  representatives  will  be  notified 
that  we  are  ready  to  discuss  their  construction  plans. 
South  Bay  Bridge; 

Attention  of  the  Federal  Aviation  Agency's  District  Airports  Offiae  has 
been  called  to  the  State  Toll  Bridge  Authority's  planning  for  a  South  Bay  bridge* 
The  FAA  has  advised  that  no  objections  have  been  received  but  that  formal  notice  of 
state  plans  would  be  required^    This  msxtev  has  been  referred  to  the  UEB  for 
proper  notification  of  airport  planning  to  the  State. 
Rotary  Baggage  Claiming  Facility; 

Because  of  pressure  of  other  airport  planning  and  design  work,  The 
Utilities  Engineering  Bureau  has  advlsad  there  will  be  a  delay  of  at  least  another 
month  before  plans  for  Installation  of  rotary  baggage-claiming  facilities  in  the 
south  half  of  the  central  terminal  are  completed. 
Phone  Billing; 

Pacific  Telephone  has  advised  Airport  management  they  have  a  plan  to 
assume  telephcHie  billings  to  airport  tenants  and  thus  relieve  the  Airport  Department 
of  this  work,  but  have  indicated  it  will  be  some  time  before  their  plans  are 
developed  fully.    PT6eT  also  reported  their  future  plans  call  for  a  complete  central 
office  at  the  Airport,  and  consideration  Is  being  given  to  a  suitable  site. 


Airline  Rates  &  Charges; 

Confereaces  with  the  airlines  to  renegotiate  rates  and  charges  are  to 
start  early  in  April.    Present  agreements  expire  June  30,  1962*    Material  on  the 
Airport  0epart3Qent  budget,  estimates  of  revenues  and  expenses »  debt  service  and 
operating  fund  appropriations  for  capital  expenditures  have  been  submitted  for 
preliminary  study  by  the  airlines.  ^ 
Improvements  by  Tenants: 

Talks  are  in  progress  with  the  San  Francisco  Airport  Improvement  Ck>rpora- 
tion,  a  non-profit  organisation,  which  proposes  to  finance  construction  of  hangars 
and  other  airline  facilities  at  S^n  Francisco  International  Airport. 
Jet  Landing  Minimums: 

A  recent  Airline  Pilots  Association  publication  has  Indicated  that  SFIA 
is  one  of  only  five  airports  in  the  United  States  at  which  jet  landings  will  be 
authorised  under  adverse  weather  conditions  when  ceiling  visibility  is  as  low  as 
200  feet  and  distance  visibility  onc-half  mile.    ALPA's  All-Weather  Flying  Com- 
mitter is  continuing  to  evaluate  all  facti>rs  relating  to  this  lowering  of  jet 
minimums  and  will  submit  its  findings  to  the  FAA. 
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MINUTE  S 
PUBLIC  UTILITIES  COMMISSION 


1,355th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISoION,  IN  ROOM  287,  CITY  flAIL ,  APRIL  10, 
X962,  GOM^IENCING  AT  9sOO  A.M. 


OoO oOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Presents        Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
Don  Pazackerley,  George  P.  Hansen,  Thos.  P.  Stack 

Absent:  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Hansen* 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner 
Pazackerley,  the  minutes  of  the  1,354th  regular  meeting  of  the  Com- 
mission held  April  3,  1962,  were  approved. 

Votes  Ayes-Commissioners  Greenberg,  White,  Pazackerley,  Hansen 

Stack 
Absent-None 


On  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
Stack,  the  following  resolutions  were  adopted? 

Vote:  Ayes-Commissioners  Greenbei*g,  White,  Pazackerley,  Hansen 

Stack 
Absent- None 

—RESOLUTION  NO.  21.965—  ^ 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  Greneral  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway; 

Cla  imant 

Non-litigated  Settlements  Date  of  -Occident  Settlement 

TC  Patricia  R.  Silberberg  .  April  25,  1961  $  3,250.00 

Litigated  Settlements 

MC  Wanda  Ingram,  a  Minor 

by  Plorine  Pollard,  Guardian 

Ad  Litem  November  5,  1958  1,100.00 

MC  Beverly  Ann  Young,  a  Minor 
by  and  through  her  Guardian 

Ad  Litem,  Viola  Young  July  31,  1959)  250.00 

Viola  Young  )  2,333-33 
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and,  be  it  further 


Settlement 


RiiibOLVED,  That  the  portion  of  Resolution  No.  21,888, 
adopted  March  6,  1962,  pertaining  to  payment  of  non- 
litigated  settlement  in  favor  of  Rita  M.  Harris  in  the 
amount  of  $1,000.00,  is  hereby  rescinded  -  1,000.00 

Appropriation  No.  1 .735. 804*000  I  5,933.33 


—RESOLUTION  NO.  21.  966-- 

RESOLVED,  That  this  Commission  rejects,  as  being  excessive  in 
amount  for  the  work  contemplated  to  be  performed,  all  bids  received 
March  29,  1962,  for  the  work  of  San  Francisco  Water  Department 
Specification  No.  1031  -  Rehabilitate  ^unol  Water  Temple  in  Alameda 
County. 


—RESOLUTION  NO.  21.967--- 

RESOLVED,  That  this  Commission  hereby    awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts 

San  Francisco  Water  Department  Contract  No.  WD-1045-Const ruction  of 
Calaveras  Pipeline  Protective  Work  and  Trestle  Fenders  in  Alameda 
County,  to  R.  W.  Johnston  &  Son,  in  the  amount  of  $36,470.25,  and 
all  other  bids  for  the  above  described  work  are  hereby  rejected. 


—RESOLUTION  NO.  21.968— 

REbOLVED,  That  this  Commission  hereby  confirms  the  award  of 
lease  made  by  the  Director  of  Property  to  Friedkin  Aeronautics,  Inc., 
dba  Pacific  Southwest  Airlines,  as  the  only  and  highest  bidder,  to 
lease  Plot  10-0,  containing  0.403  acres,  more  or  less,  San  Francisco 
International  Airport?  for  the  period  commencing  on  the  date  of  the 
award  thereof  by  City  to  Lessee,  and  continuing  until  July  31,  1981, 
unless  sooner  terminated  as  provided  therein;  at  a  rental  of 
$725.40  per  annum  for  the  first  ten  years,  the  rental  thereafter  to 
be  determined  or  negotiated  pursuant  to  the  lease  provisions. 


—RESOLUTION  NO.  21.  969  — 

WHEREAS,  the  following  employees  have  retired  from  the  service 
of  the  City  and  County  of  San  Francisco,  having  served  in  the 
departments  of  the  Commission  for  a  period  of  tvrenty-five  years  or 
more;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of  San 
Francisco,  while  so  employed  in  their  respective  departments;  there- 
fore, be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  behalf  of 
the  people  of  the  City  and  County  of  San  Francisco,  in  recognition 
of  their  long  and  faithful  service,  by  this  resolution  expresses  to 
those  employees  its  best  wishes  for  a  long  and  happy  life  and  the 
assurance  of  its  appreciation  for  work  well  performed;  and,  be  it 
further 


-12,989 


RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
prepare  a  copy  of  resolution  for  presentation  to  each  of  the 
following  employees: 

Lteicil^fy^al^wax  Service 

Patrick  Murphy  48  years 

Louis  Rosenblum  32  years 

Water  Department 

Peter  J.  Kurilow  29  years 

---•M^Ol'U'J  10^1  NQ^v  21 ^2Q'" 

WHERiiilS,     on  November  20,  1944,  a  permit  v/as  granted  by  the 
City  and  Oounty  of  San  Francisco  to  the  United  States  of  Ancrica 
for  the  installation,  operation  and  maintenance  of  obstruction 
lights  and  appurtenances  on  fourteen  of  the  City's  Moccasin-Newark 
Slectric    Transmission  Line  towers,  located  north  of  the  former 
Naval  Auxiliary  Air  Station  at  Vernalis,  Calif onia,  and 

VIHEREiS,  the  permittee  desires  cancellation  of  the  permit  and 
has  submitted  for  executipn  by  the  City  a  Supplemental  Agreement, 
providing  for  payment  of  ^4?632f55  to  the  City  for  the  cost  of 
removal  by  City  forces  of  the  equipment  in  accordance  v/ith  Condi ti'di' 
No.  6  of  the  original  permit;  now,  therefore,  bo  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  hereby  authorizes  the  Manager  of  Utilities 
to  execute  said  Supplemental  Agreement. 


--RESOLUTION  NO.  21,971-— 

RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Calls 

WD  Contract  No.  1050-Laying  of  6",  12",  and  16"  Cast  Iron  Mains  In 
Noe  and  26th  Streets 

WD  Contract  No.  1058- Painting  of  Second,  Fourth,  and  Eighth  Floors, 
Elevator,  Elevator  Shaft,  and  Backstairs  in  the  Water  Department 
Building,  425  Mason  Street,  San  Fi-ancisco 


— RESOLUTIOl^  NO.  21,972  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Modification  of  Contract,  under  mi  Contract  No. 
349-Oanyon  Power  Tunnel  and  Related  Work;  contractor,  Clancy  M, 
O'Dell  Construction  Company;  as  folla//s: 

Add  the  following  to  Section  89,  Electric  Power  of  the  contract 

jpecifications s 

For  the  Contractor's  use  during  the  term  of  this  contract, 
the  City  will  r^nx  two  50  KVA,  22,000  Volt  to  240/280 
volt  transformers.    The  Contractor  shall  pick  up  and 
return  the  transformers  to  the  City's  Yard. 

Prior  to  using  the  transformers  the  Contractor  will 
deposit  with  the  City  a  certified  check  for  $1850.00, 
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three  hundred  and  fifty  dollars  ($350.00)  of  which 
shall  be  the  rental  fee  of  the  transf omiers  for 
the  duration  of  this  contract. 

The  transformers  are  now  in  satisfactory  operating 
condition;  however,  the  City  makes  no  warranty, 
expressed  or  implied,  as  to  the  useful  life  of  the 
transformers • 

3^he  Contractor  shall  maintain  the  transformers  in 
operating  condition,  and  upon  completion  of  the 
oontract  work  shall  return  the  transformers  in  a 
satisfactory  operating  condition.     If  he  fails  to 
return  the  transformers  in  a  satisfactory  operating 
condition  he  will  forfeit  the  $1500.00. 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Stack,  the  following  resolution  was  adopted; 

Vote;  Ayes -Commissioners  White,  Fazackerley,  Hansen,  Stack 

No-Commissioner  Greenberg 
Absent-None 

— .R^ISOLUTION  NO.  21.97?— 

RiifciOLVKD,  That  this  Commission  hereby  authorizes  four  staff 
members  of  the  Municipal  Railway,  as  designated  by  the  Manager  of 
Utilities,  to  attend  the  American  Transit  Association  Regional 
Conference  to  be  held  in  Seattle,  Washington,  from  May  21  to  May  24, 
1962. 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Stack,  the  following  resolutions  were  adopted: 

Vote:  Ayes -Commissioners  Greenberg,  ^hite,  Fazackerley,  Hansen, 

Stack 
Absent -None 

—RESOLUTION  NO.  21,_974.— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  Final  Payment  in  the  amount  of  ^3^154. 40, 
in  favor  of  Roy  Madsen  Construction  Company,  under  W.D.  Contract  No. 
993 — ^Additions  to  Rock  River  Lime _ Treatment  Plant  in  Tuolumne  County 
and  allows  th:'rty  one  (31)  calendar  days  unavoidable  delay,  sixteen 
(16)  of  v/hicn  were  due  to  changes  in  the  work  ordered  by  the  Commis- 
sicn  and  fifteen  (15)  due  to  adverse  weather  conditions;  and,  be  it 
further 

RJiSOI'VEi^ J  That  this  Commission  hereby  rescinds  Resolution  Nq. 
2.1,951,  adopted  ^.pril  3.  1962. 
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^-RESOLUTION  NO.  21.975  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows; 

lOi  HOLIiAHD  HOUSE  ENTERPRISES,  INC., 

Permit  to  occupy  for  parking  purposes  0.31  of  an  acre  portion  of 
Bay  Division  Pipeline  No.  3  right  of  way  adjoining  the  westerly 
line  of  San  Antonio  Avenue,  Mountain  View;  subject  to  a  consideration 
of  $30  per  month  plus  taxes. 


--RESOLUTION  IMP.  21,976— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  Utilities  for  and  on  behalf  of  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  to  execute  that  certain 
State  of  California,  Department  of  Public  Works,  Division  of  High- 
ways Utilities  Agreement  No.  381«41  covering  the  estimated  cost 
to  the  State  for  the  relocation  of  this  Department's  various  sized 
v/ater  mains  and  twelve  (12)  low  pressure  fire  hydrants  between 
Qrizaba  Avenue  and  Have lock  Street,  San  Prancisco. 


—RESOLUTION  N0_.^  21,., 972~~ 

RESOLVED,  ^hat  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  budgets  as 
follows  t 


Fiscal  Yefir  1962-1963 


Supplemental 
Budget  No.  1 
Status  Positions 

Supplemental 
Budget  No.  2 

Jacobs  Survey 

All  Others 

Public  Utilities  Commission 

$  624 

$  7,000 

Bureau  Light,  Heat  &  Power 

324 

1,552 

Municipal  Railway 

22,411 

265,088 

Hetch  Hetchy  Project 

16,998 

27,138 

Engineering  Bureau 

3,397 

31,978 

Airport 

742 

16,706 

Water  Department 

46,787 

366,764 
$  716,226 

1955  H.  H.  Bond  Fund 

21,645 

1956  Airport  Bond  Fund 

17,115 

1961  Municipal  Water  System  Bond 
Fund 

11,841 

$  91,283 

$  766,827 
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—BESOLUTIOK  NO,  21>978->~ 

RESOLVED,  That  this  Oomission  accepts  the  work  as  satisfacto- 
rily completed  J  approves  Credit  Modification  of  Contract  in  the 
amount  of  $549.25;  approves  Final  Payment  in  the  amount  of 
$41,511.88  in  favor  of  Pipe  Linings,  Inc.,  Contractor,  under  W.D. 
Contract  No.  1030 — ^Reconditioning  Portions  of  Bay  Division  Pipeline 
No.  2  in  San  Mateo  and  Alameda.  Counties,  and  allows  forty  one  (41) 
calendar  days  unavoidable  ^elay  for  which  liquidated  damages  are 
hereby  waived;  thirty  five  (35;  days  being  due  to  an  extension  of 
time  previously  authorised  by  P-ublic  Utilities    Commission  Resoluticn 
No.  21,668 — prevention  by  City  of  Contractor  starting  work;  two  (2) 
days  authorized  under  Contract  Modification  No.  1  and  four  (4)  days 
due  to  adverse  weather. 


-■^RESOLUTION  NO.  21.979— 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
Manager  of  Utilities,  General  Manager  and  Chief  i^ngineer  of  the  Water 
Department,  and  the  City  Attorney,  approves  the  write-off  of 
uncollectible  accounts  receivable  which  are  more  than  90  days  past  due 
and  the  adjustment  of  accounts  receivable,  per  the  following? 


Water  Department,  list  of  March  30,  1962 
and,  be  it  further 


$980.32 


RESOLVED,  That  this  Oommission  approves  collections,  for 
damages  which  the  respective  departments  have  against  miscellaneous 
debtors? 


Municipal  Railway,  month  of  February,  1962 
Water  Department,  list  of  March  31,  1962, 
plus  one  payment  on  account 

and,  be  it  further 


1,862.77 
924.64 
15.00 


RESOLVED,  That  this  *^onimission  approves  compromise  settlements, 
month  of  February,  1962,  as  follows? 


Municipal  Railway 
Debtors  _ 

Pierre  Jaurequito 
Greorge  B.  Silliman 
Ivy  Edna  Neely 
G-il  Verley 
Ralph  S.  Rose 


Amount 
Billed 

$  170.38 

59.59 
174.32 

31.31 
116.68 

$  552,28 


Compromise 
Settlement 

$  136.60 
30.00 
140.72 
25.01 
87.28 

$  419. 61 


—RESOLUTION  NO.  21.980— 

RESOLVED,  That  this  Commission  hereby  designates  12s 01  a.m., 
May  1,  1962,  as  the  effective  date  for  the  revised  Schedule  of  Rates 
to  be  charged  by  the  San  Francisco  Water  Department  for  water  service 
in  San  Francisco  and  suburban  areas,  said  Schedule  having  been 
approved  by  this  Commission  under  its  Resolution  No.  21,900,  adopted 
March  13,  I962,  and  approved  by  the  Board  of  Supervisors  under 
Resolution  No,  195-62,  April  2,  1962,  and  approved  by  the  Mayor  on 
April  5,  1962. 
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RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Funds  as  follows: 

Municipal  Railway 


$125.00  to  provide  additional  funds  for  services  of 
Reproduction  Bureau,  Purchasing  Department  , 
Appropriation  No.  1.313 .224-. 735 

AiriDort  Department 

$1,300,00    to  provide  funds  for  portable  lightweight  pump 

for  fire  protection  at  the  Airport,  Appropriation 
No.  1,725. 400.000 


For  the  purpose  of  discussion,     Calendar  Item  #5--the  matter  of  the 
amendment  to  the  Hilton  Inns  lease  and  consent  to  assignment,  was 
moved  by  Commissioner  Eazackerloy  and  seconded  by  Commissioner 
Hansen . 

A  thorough  discussion  by  the  Commission  followed.     Commissioner  White 
objected  to  the  amendment  of  the  lease  and  assignment  on  the  grounds 
that  there  was  no  statement  as  to  the  amount  of  money  Hilton  would 
spend  for  improvements  at  the  Airport  and  City's  rights  were  not 
protected  under  the  language  of  the  documents  as  presented.  Commis- 
sioner Greenberg  indicated  that  his  feeling  was  similar  to 
Commissioner  White's. 

At  this  point,  Mr,  Kirkwood  gave  a  resume  of  the  history  of  the  lease 
and  read  Article  X,  Section  11  of  the  lease,  which  provided  for 
modification  of  the  lease  in  order  to  facilitate  lessee's  financing, 
provided  the  City  and  County  of  San  Francisco  was  not  placed  in  a 
less  advantageous  or  benificial  position.    He  then  explained  that 
representatives  of  Hilton  had  informed  Airport  Manager  Belford  Brown 
of  the  necessity  for  extensive  financing  and  at  the  beginning  of 
January  submitted  a  proposed  assignment.     This  was  referred  to  the 
City  Attorney  about  January  11  for  review.    We  were  not  made  aware 
of  the  time  element  until  March  30,  at  which  time  representatives  of 
Hilton  and  the  City  Attorney's  Office  informed  Mr.  Kirkwood  of  the 
April  18  closing  date. 

Mp.  Kirkwood  stated  he  knew  he  would  not  be  present  at  last  Tuesday's 
Commission  meeting.     He  had  placed  the  matter  on  calendar  merely  in 
order  to  have  the  matter  in  a  position  to  be  brought  before  the 
Commission.    After  discussing  the  matter  with  the  City  Attorney, 
Mr.  Brown  and  others j  he  realized  the  City  even  today  was  in  no 
position  to  act  and  he  suggested  that  the  matter  be  referred  to  staff. 

Commissioner  White  moved  the  previous  question,  which  motion  failed 
to  carry  by  a  vote  of  four  to  one. 


Commissioner  Fazackerley  expressed  concern  with  regard  to  the  City's 
waiving  any  rights  in  the  lease  without  consideration.    He  suggested 
the  possibility  of  Hilton's  increasing  the  percentage  payment  or 
promising  to  invest  two  and  one-half  million  dollars  might  be  deemed 
as  consideration  under  the  requested  amendment  and  assignment. 
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Commissioner  Greonberg  concurred  with  Coinmissioner  Pazackcrley  and 
stated  he  was  not  as  concerned  with  an  increase  in  percentage  pay- 
ments as  he  was  with  the  enlargement  of  the  present  facility, 

Oommissioner  Fazackerley  also  pointed  out  there  were  clauses  v^ieh 
bothered  him,  such  as  the  "bankruptcy  clause,  etc. 

Both  Commissioner  Greenberg  and  Commissioner  Hansen  concurred  with 
CoEiiissioner  Fazackerley ' s  thinking.     Commissioner  Hansen  suggested 
the  matter  go  back  to  staff. 

Commissioner  Stack  moved  that  the  matter  be  tabled,  with  the  recom- 
mendation that  it  be  referred  back  to  staff  for  further  review. 
This  motion  was  seconded  by  Commissioner  Hansen  and  unanimously 
carried. 

•>(■  ******  * 

Prior  to  the  adoption  of  -tiesolution  No.  21,977,  relative  to  supple- 
mental budgets  No,  1  and  No.  2  for  the  fiscal  year  1962-1965, 
Commissioner  Greenberg  requested  explanation  of  the  d etails  of  the 
budgets,  which  information  was  supplied  by  Mr.  Kirkwood?  George  P. 
Negri,  Director,  Bureau  of  Accounts j  and  V.  W.  Anderson  and  J.  H, 
Turner,  General  Managers  of  the  Municipal  Railv^ay  and  Water  Depart- 
ment, respectively. 

******** 

Manag  e r  of  Utj^lit i e s  C a_le ndar, . Items_; 

Mr.  Kirkviood  reported  on  the  approval  by  the  Mayor  of  the  Public 
Utilities  budgets.    The  ^irport  suffered  major  cuts;  however,  all 
matters  the  Mayor  deleted  with  reference  to  the  South  Terminal  are 
to  be  considered  by  supplemental  appropriation  later  in  the  year. 
The  cuts  relating  to  the  Municipal  Railway  and  the  Water  De-oartment 
will  be  difficult  to  work  out.      Mr.  Kirk^^rood  stated  that  h©  would 
have  to  spend  more  time  and  devote  more  attention  during  the  next 
year  to  the  presentation  of  specific  needs  that  exist  in  both  depart- 
ments.    He  felt  that  in  these  cases  we  are  dealing  with  public 
service  enterprises  and  we  are  obligated  to  supply  service  to  the 
public  that  cannot  be  adequately  supplied  under  the  budgets  as  now 
presented. 

He  then  gave  a  short  resume  of  the  trip  made  by  Mr,  Brown,  Public 
Utilities  Counsel  William  F.  Bourne  and  himself  to  Washington,  D.C., 
and  stated  the  time  spent  at  the  AOC  meeting  devoted  to  the  noise 
problem,  with  specific  reference  to  the  Supreme  Court  decision  in 
the  Griggs  case,  was  most  helpful.    He  and  Mr.  Bourne  met  attorneys 
from  many  other  airports  and  the  exchange  of  ideas  was  most  worth- 
while, 

M^.  Kirkwood  stated  considerable  time  was  spent  on  Capital  Hill  with 
senate  and  congressional  staff  members  who  had  been  most  helpful 
in  solving  the  fish  release  problem  in  regard  to  the  Canyon  Power 
Project,  and  it  was  hoped  that  they  would  again  be  helpful  in  con- 
nection with  the  New  Don  Pedro  Dam.    It  was  Mr.  Kirkwood' s  impression 
that  Undersecretary  of  Interior  Carr  was  inclined  to  be  sympathetic 
to  the  problems  of  San  Francisco  and  the  Irrigation  Districts  with 
regard  to  fish  releases  in  connection  with  the  New  Don  Pedro  Dam. 

Mr.  Brown  stated  that  his  time  spent  in  Washington  was  most  informa- 
tive, and  he  gave  a  brief  resume  of  his  visit  in  Chicago  where  he 
had  an  opportonity  to  review  the  rates  and  charges  of  the  airlines 
in  Chicago,  being  mindful  of  the  decision  coming  up  in  San  Francisco 
in  the  fall  on  the  same  subject. 
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Mr.  Bourne  reported  on  his  aspect  of  the  trip,  stating  it  was  most 
informative  and  enjoyable. 


Departmental  Report^; 

The  Hetch  Hetchy  Project  and  Utilities  Engineering  Biireau  monthly 
report  was  presented  hy  0.  I.  Moore,  General  Manager  of  that 
department. 

Commissioner  Pqzackerley  questioned  the  sale  of  surplus  property 
in  Modesto  for  the  price  of  some  $23,000>  said  property  having  been 
purchased  in  1923  for  a  sum  of  $10,000.    llr.  Moore  explained  that 
Director  of  Property  Philip  L,  Rezos  made  the  appraisal  himself. 
Mr.  Kirkwood  added  to  the  explanation  that  farBi  lands  were  extremely 
high  in  the  1920 *s  and  did  not  reach  the  same  high  again  until  the 
1950 's.    Mr.  Kirkwood  felt  that  this  might  account  for  the  price 
received  when  compared  to  the  original  price  paid  for  the  land. 


Roll  Call; 

Commissioner  iazackerley  reported  on  the  meeting  held  by  the  Sound 
Abatement  Center  yesterday,  April  9.    He  felt  it  was  a  very  inter- 
esting and  impressive  meeting  because  it  pointed  out  improvements 
made  in  meetiiig  the  problems  in  regard  to  noise.    It  was  the  first 
time  such  a  group  meeting  was  held  in  which  were  brought  out  the 
aims  and  accojiplishments  of  the  airports  and  allied  agencies  and 
industries  in  their  efforts  to  abate  jet  noise.    The  meeting 
attracted  wide  interest  in  the  TV,  radio  and  press,  and  other  major 
airports  in  the  country  paid  special  interest.    He  then  cited  the 
field  demonstration  of  the  difference  in  performance  of  the  Boeing 
707  and  the  Boeing  720.    The  720  was  able  to  take  off  2,000  feet 
shorter  than  the  707,  and  climbed  a  rate  of  4,000  feet  per  minute 
in  contrast  to  the  707  rate  of  climb  of  1,500  feet  per  minute. 


THEREUPON  THE  MEETING  ADJOURNED. 
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HETCH  HETCIIY"  WATER  SUPPLY,  POa^ER 
AND  UTILITIES  ENGINEERING  BUREAU 


Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Commission  Meeting 
April  10,  1962 


IgTCJ^ETCHY  PROJECT 
Water  Conditions 

Results  of  the  April  1  snox>i  survey  on  the  Hetch  Hetchy  watersheds  confirm 
our  forecast  of  i%rch  1  that  all  of  the  City's  mountain  reservoirs  will  fill 
and  spill.    There  has  been  an  average  increase  of  2lfo  in  the  snow  pack  since 
Xiarch  1  and  it  is  nox\r  approximately  135/^  of  normal.    The  runoff  resulting 
from  melting  snow  has  coininenced  and  the  storage  in  the  reservoirs  which  has 
been  relatively  low  is  now  increasing. 

Storage  conditions  in  the  mountain  reservoirs  as  of  April  4  are  as  follows; 


RESERVOIR 


CAPACITY 
(Acre-Feet) 


STORAGE  IN  ACRE-FEET 
ATPril       1962       XvTll  1961 


Hetch  Hetchy 


360,^00 


50s 302 


25,65^ 


Lake  Lloyd 


268,200 


31,518 


2^,500 


Lake  Eleanor 


27,100 


9,582 


12,85^ 


TOTAL 


655,700 


91,^02 


63,008 


Pox^jer  Production 

Because  of  the  heavy  runoff  forecasted  for  the  City^s  mountain  reservoirs, 
together  x\jith  the  reduced  demand  for  poxvrer  by  the  Irrigation  Distrists  due 
to  increase  in  generation  at  their  plant,  arrangements  were  made  to  accept 
assignment  of  Pacific  Gas  and  Electric  Corapajiy's  contract  with  the  Dow 
Chemical  Company  effective  liarch  1  instead  of  April  1,  as  previously  plan- 
ned. By  earlier  addition  of  this  customer,  normal  generation  was  maintained 
at  Cherry  Powerhouse  during  the  month  of  i'iarch. 

During  "larch,  615,000  kilowatt  hours  were  generated  at  Xoccasin  Powerhouse 
and  47,611,000  kilowatt  hours  were  generated  at  Cherry  Powerhouse.  Estimated 
supplemental  energy  purchase  during  the  same  month  is  approximately  1,000,000 
kilowatt  hours. 

Testing  of  apparatus  insulation  was  recently  conducted  on  the  high  voltage 
bushings,  oil  circuit  breakers,  power  transformers,  lightning  arresters  and 
coupling  capacitors  at  both  Cherry  Powerhouse  and  Intake  Switchyard,  These 
tests  were  performed  by  means  01  equipment  leased  frora  the  Doble  Engineering 
Company  of  Belmont,  Massachusetts.    The  results  of  these  initial  tests  will 
establish  a  basis  of  comparison  in  succeeding  years  for  detecting  deteriora- 
tion of  insulation  before  failure  actually  occurs.    Similar  tests  are  sched- 
uled for  equipment  at  i4occasin  Switchyard  and  Warnerville  Substation  in  April. 

Extension  to  I'foccasin  Automotive  Shop 

The  contractor  has  completed  construction  of  concrete  block  walls  and  precast 
roof. 


) 


Alteration  to  '.'larnerviJJ^e__3^^  Transmission  Lines 

The  contract  for  this  work  with  Ets-Hokin  and  Galvin  in  the  araount  of 

$24,999  has  been  certified. 

Automatic  Lubricating  Systeras  Cherry  Turbines 

Plans  and  specifications  were  completed  and  approved  by  the  Public  Utilities 
Coimaission  for  installation  of  a  central  lubrication  system  for  each  turbine 
at  Cherry  Powerhouse*    Bids  x^^ill  be  received  on  April  26,  1962, 

Tuolumne  County  Water  Rights  Tax  Case 

On  :iarch  13,  1962,  oral  arguments  were  presented  by  the  City,  Tuolumne 
County,  the  State  of  California,  and  the  East  Bay  I'iunicipal  Utility 
District  before  the  State  District  Court  of  Appeal,  Fifth  -Appellate 
District,  in  Fresno  relative  to  the  suit  involving  the  taxation  of  City's 
water  rights  in  1960~6l  by  Tuolumne  County.    Written  briefs  had  previously 
been  filed  with  the  Court  by  the  above-mentioned  agencies.    The  Court  is 
required  to  render  a  decision  within  sixty  days. 

Sale  of  Surplus  Hetch  Hetchy  Property 

On  ilarch  29,  1962,  the  Director  of  Property  conducted  an  auction  sale  of 
10,3  acres  of  surplus  Ketchy  Hetchy  property  in  the  vicinity  of  the  Iletch 
Hetchy  Aqueduct  crossing  State  Kighx-jay  U.  S.  99  north  of  jfodesto.  This 
property  was  sold  for  ^^^23,100.     It  had  been  acquired  in  1923  for  $10,000, 
This  sale  is  the  latest  in  a  prograni  for  disposal  of  all  surplus  Hetch 
Hetchy  property. 
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Canyon  Penstock  Excavation 

The  contractor  is  continuing  to  excavate  for  the  penstock  trench  and  valve 
house  area  and  is  hauling  excavated  material  to  the  spoil  area. 

Canyon  Power  Tunnel 

The  contractor  is  working  on  the  access  road  to  North  Mountain  adit  of  the 
tunnel  and  the  dox-mstream  portal  and  has  started  excavation  for  a  construe 
tion  warehouse. 

Canyon  Turbines 

Court  hearings  \<iere  held  on  Februarj^  ?,  3  and  1^  and  on  i larch  1'!+  and 
mrch  30 J  1962  on  the  suit  filed  by  Allis-Chalniers  iia.nufacturing  Company 
to  compel  the  City  to  award  and  certify  the  contract  for  the  turbines  to 
.411is-Chal  iiers.    The  matter  has  now  been  taken  under  submission  by  Judge 
Bjrron  Arnold. 

Sm  JOAQUIN  PIPELINE  NO.  3 
Financing 

Funds  have  been  appropriated  from  the  I96I  ilunicipal  VJater  System  Bond 
Fund  for  engineering  and  construction  of  the  first  section  of  the  line. 
Requisitions  have  been  issued  for  the  additional  engineering  personnel 
necessary. 

^Preliminary  Engineering 

Additional  meetings  have  been  held  with  producers  of  the  various  types  of 
pipe  to  discuss  design  criteria  for  the  various  alternates  which  are  now 
being  finalized. 


O  D 

AIRPORT  ENGINEER njG  AlfiP  CONSTRUCTION 
.South  Terminal  Building 

The  contractor  has  coriipleted  lower  level  slab  and  is  erecting  structural 
steel.    Work  has  started  on  pouring  upper  level  slab.    Forming  is  under 
way  for  the  elevated  road  in  front  of  the  Terminal  Building. 

Water  l''iain  Extension 

The  2^'"-  lines  from  El  C amino  Real  to  the  Airport  and  on  San  Felipe  Avenue 
are  now  in  operation.    Work  continues  on  construction  of  appurtenances. 

Elevated  Roadway 

Plans  and  specifications  for  the  elevated  roadway  in  front  of  the  terminal 
coiiiplex  were  completed  and  approved  by  the  Public  Utilities  Corimiission  on 
liarch  20,  I962.    Bids  are  scheduled  to  be  opened  on  April  12,  1962. 

Additions  and  Alterations  to  Fier  C 

Six  bids  were  received  for  interiiii  facilities  for  Pier  C  on  inarch  15,  19^2, 
rsjiging  from  a  low  of  ';''70,500,  submitted  by  Pearce,  McAllister  and  Thorsell, 
Inc.,  to  a  high  of  C33,600.    The  contract  is  awaiting  certification. 

Work  is  progressing  on  the  foundation  investigation  tjry  Dames  and  i'loore 
to  study  feasibility  of  using  spread  footings  for  the  support  of  Pier  C 
hexagonal  head. 
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Federal  Aviation  Agency  Projects 

Plans  and  specifications  were  completed  sjad  transmitted  to  the  F,  A,  A, 

on  i'larch  21j  1962,  for  approval  on  the  following  projects; 

Airport  Contract  No,  259  -  South  Terminal  Apron  and  Heliport 

Airport  Contract  No.  311  -  Reconstruction  of  Landing  Field 

Paveiiients 

Airport  Contract  No.  312  -  Lighting  Trestle  for  Runway  19L 
Federal  Aviation  Agency  Prograiii  Jjor  1962"o3 

Application  and  all  supporting  documents  for  Federal  Airport  Aid  Projects 
to  be  scheduled  for  fiscal  year  1962-63  were  transmitted  to  the  F.A.,A, 
Aid  in  the  amount  of  t750,000  x-jas  requested  for  ten  projects,  the  major 
items  of  which  are  for  ta:xix^ray  construction. 

i'lUNICIPAL  RAILWAY  SNGINSERING  m'D  CONSTRUCTION 
Southern  Freeway  at  Ocean  Avenue 

Preliiiiinary  plans  and  cost  estimates  for  the  relocation  of  track,  overhead, 
and  other  facilities  of  the  liunicipal  Railway  at  Ocean  Avenue  due  to  con- 
struction of  the  Southern  Freeway  by  the  State  were  transmitted  to  the  State 
Division  of  Highways,    Estimated  cost  of  the  \<!ork  is  $46^,000, 

^■Path-of-Gold'-  Trolley  Poles 

The  contractor  has  started  work  on  the  contract  for  rehabilitation  of  the 
trolley  poles  on  iiarket  Street.    The  contract  is  being  administered  by  the 
Department  of  Public  Works.    The  Utilities  Engineering  Bureau  is  furnishing 
inspection  services  on  this  work. 
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0,  L.  "lOCRE 
General  Iianager 


UTILITIES  ENGINEERING  BIREAU 


STATUS  OF  CONSTRUCTION  CONTRACTS 


April  10^  1962 


Contract  No. 


Hetchjetchy 
HH-3ll5 

HH-3l^-6 


Title 


Canyon  Penstock 
Excavation 

Moccasin  Automotive 
Shop 


Contract        Auth.  payments         %  %  Time 

Amount  to  Date   Complete  Elapsed 


%       213,875.00  I  58,131.22 


38,99li.OO  12,283.11 


Canyon  Power  Tunnel  11,169,895.00  301,500.00 


\6 


38 


9\x 


88 


2.7  10 


Airport 
A-251 

A-260 


2lj.«Inch  Water  Main 
Extension 

Construction  of  South 
Terminal 


107,107.00  77,7i;1.36 


8,1496,196.16  1,372,328.80 


91+ 
29 


91^ 
\x3 


SAN  FRANCISCO  W.  ,ER  DEPARTMENT 
STATUS  OP  CONSTRUCTION  CONTRACTS 
APRIL  6,  1962 

Authorized  Percent 
Contract  Contract    Payments  Time 

No.      Title  Amount        To  Date         Complete  Elapsed 

966      Hydropneumatic  Pump  Sta, 
Aqua  Vista  &  Skyview 

Way,  Twin  Peaks  $27,042.60    33,715.65  20  60 

1008    Lay  6  &  8"  CIM  in  3^^172.00    None  10  310- 

Southern  Freeway 
(Work  started  3-28-62) 

10^0    Lay  6"  CIM  in  Bradford 

St.  &  Peralta  Avenue  5,175.10    None  40  525-'-- 

1042    Replace  Portions  BDPTV/2 
Trestle  Bents, Newark  to 

Dumbarton  62,398.00  50,184.45  95  93 


-;;-Delay  waiting  for  street  grading 


The  following  contracts  have  been  completed  since  our  report  of 
March  13,  1962. 

Contract  Completion 
No.  Title  £§jte  

979      Replace  Convenience  Station, Sunol  Picnic  Grounds  3-28-62 

986      Replace  Chlorine  Station  at  Sunol  3-28-62 

993      Additions  to  Rock  River  Lime  Treatment  Plant  3-15-62 

1013    Relocation  36"  Steel  Main  in  Utility  Easement 

between  Ocean  and  Santa  Rosa  Avenues  3-26-62 

1019    Relocation  Portions  Palo  P.lto  P/L,E1  Camino  Real  3-9-62 

1030    Reconditioning  Portions  BDPL#2  in  Alameda  and 

San  Mateo  Counties  3-19-62 

1043    Reconditioning  Portions  CSPL  Nos .  1  and  2  in 

San  Mateo  County  3-28-62 

WD-984    Construction  of  Roof  and  Rehabilitation  of  Lining  for  University 
Mound  Reservoir  -  Bids  were  opened  on  March  15,  1962,  Low 
bidder  on  this  contract  was  Engstrum  &  Nourse  with  a  bid  price 
of  $1,493,742.17.     The  contract  was  awarded  on  March  27  and 
actual  work  should  be  started  approximately  the  first  of  May,, 


M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


1,356th  REGUIAR  MEETING  OE  TIIE  PUBLIC  UTILITIES 
COMMISSION,   IN  ROOM  282  -  CITY  HALL,  APRIL  1?, 
1962,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Presents        Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
pon  Pazackerley,  George  P.  Hansen,  Thos.  P.  Staok 

Absent :  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Pazackerley, 

Commissioner  Greenberg  greeted  the  thirty-one  retired  employees 
of  the  Municipal  Railway,  Water  Department  and  Hetch  Hetchy  Project 
who  were  present  for  a  special  retirement  ceremony  and  stated  that 
Mayor  George  Christopher  would  be  in  at  2s 30  p.m.  to  personally 
greet  them  and  present  to  each  a  retirement  certificate. 

Upon  being  notified  there  were  people  present  in  the  audience  who 
were  interested  in  the  rerouting  of  the  #80  and  #25  Municipal  Rail- 
way lines  and  improved  service  to  the  Hall  of  Justice,  Commissioner 
Pazackerley  asked  the  Manager  of  the  Municipal  Railway,  V.W.  Anderson, 
if  he  had  a  report  on  the  subject.    Mr.  Anderson  stated  he  had  not 
prepared  one,  that  on  Januaiy  16  when  the  Commission  had  last  con- 
sidered the  subject  he  was  requested  to  prepare  a  report  in 
approximately  ninety  days.    Mr.  Anderson  promised  to  submit  the 
report  to  Mr.  Kirkwood  upon  the  latter 's  return  next  week. 

Thereupon  on  motion  of  Commissioner  Pazackerley,  seconded  by 
Commissioner  White,  a  hearing  was  set  for  the  aforementioned  subject 
on  May  1,  1962,  as  a  special  order  of  business,  at  2sO0  p.m.  The 
Secretary  was  requested  to  notify  everyone  vrho  had  previously  shown 
an  interest  in  the  subject. 

Upon  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
White,  the  minutes  of  the  1,355th  regular  meeting  of  the  Commission, 
held  April  lO,  19^2,  were  approved. 

At  this  point  Commissioner  Pazackerley  moved  to  take  from  the  table 
the  item  consenting  to  such  amendments  and  such  assignments  as  are 
necessary  for  financing  purposes  of  that  certain  lease  for  construc- 
tion, operation  and  maintenance  of  an  hotel  at  San  Prancisco  Inter- 
national Airport  between  City  and  Hilton  Inns,  Inc.    The  motion  was 
seconded  by  Commissioner  White,  and  unanimously  approved. 

Commissioner  Greenberg  then  called  upon  Belford  Brown,  Manager, 
Ajrport  Department,  for  an  explanation.    Mr.  Brown  stated  that  in 
accordance  with  the  directions  of  the  Commission  and  the  Manager  of 
Utilities,  that  Public  Utilities  Counsel  William  P.  Bourne,  himself 
ard  staff  had  been  working  closely  during  the  past  week  with  the 
legal  representatives  of  Hilton  Inns,  Inc.  and  the  proposed  assignees 
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and  have  come  to  agreement  as  to  the  matter  and  form  of  a  docu- 
ment consenting  to  amendment  and  assignment  which  placus  the 
City  in  a  no  less  advantageous  position  than  under  the  original 
lease . 

Mr.  Brown  then  indicated  that  Mr.  Bourne  would  he  able  to  give  a 
detailed  explanation  and  answer  any  q[uestions  required  hy  the 
Commission. 

Mr.  Bourne  indicated  that  the  objections  on  the  part  of  the 
Public  Utilities  Commission,  Mp.  Kirkwood,  Mr.  Brown,  and  the 
City  Attorney's  Office  had  been  met  in  a  new  document.     He  stated 
that  the  basic  objection,  lAhich  was  the  respective  rights  of  the 
parties  relative  to  the  proceeds  of  insurance  policies  for  fire 
and  extended  coverage,  had  been  fully  met  and  adjusted  to  our 
satisfaction.     Under  the  revised  document  the  City  will  acquire 
an  appreciable  advantage  over  and  above  the  original  .lease.  The 
new  language  provides  lessee  an  option  to  terminate  only  in  the 
event  of  destruction  of  the  hotel  premises  in  excess  of  70  per 
cent;  the  original  lease  provided  such  option  to  lessee  in  the 
event  of  destruction  in  excess  of  50  per  cent.    Proceeds  of 
insurance  policies  covering  losses  are  provided  with  amendments 
to  be  payable  to  City  in  proportion  to  the  number  of  expired  years 
of  the  40  year  term  of  the  lease,  and  to  lessee  in  proportion  to 
the  number  of  unexpired  years  of  that  term.    This  fundamentally 
preserves  City*s  insurance  proceeds  rights  under  the  present  pro- 
visions of  the  lease,  as  the  original  lease  now  recites  that 
insurance  proceeds  shall  be  paid  to  City  and  lessee  as  their 
respective  interests  may  appear . 

He  stated  further  the  provisions  of  the  amendments  relative  to 
City  relinquishing  present  rights  regarding  defaults,  bankruptcy, 
solvency,  surrender  and  merger  may  be  legally  oonsented  to  by 
O^ty  in  view  of  the  benefits  whioh  in  other  respects  are  now 
acquired  by  City?  and  that  Hilton  Hotels  Corporation,  the 
original  lease  holder,  became  a  party  to  this  arrr^gem^^nt  so  that 
now  they  are  assuming  all  obligations  of  Hilton  Inns,  Inc.  under 
this  amended  agreement. 

Mr.  Bourne  stated  there  are  substantial  practical  and  pecuniary 
advantages  to  the  City  in  exchange  for  the  action  the  Commission 
is  being  asked  to  take,  and  he  pointed  out  the  additional 
consideration  found  in  the  fact  that  there  has  been  executed 
this  date  a  writing  under  vrhich  the  Hilton  people  have  agreed  to 
conduct  certain  expansion  activities  on  the  Airport  in  exchange 
for  the  action  of  the  Commission  allowing  these  amendments , 
which  are  certainly  within  the  discretionary  power  of  the  Com- 
mission to  refuse. 

Mr.  Brown  explained  that  he  concurred  with  everything  said  by 
rir.  Bourne  and  that  all  of  this  had  been  concurred  with  by  Mr. 
Kirkwood. 
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Mr,  Bourne,  in  answer  to  questions  by  Commissioner  Greenberg, 
assured  him  that  the  Commission's  objections  had  been  met  and 
the  Commission  was  well  within  its  legal  power  and  authority 
in  consenting  to  the  proposed  amendments  and  assignment  of 
lease • 

In  reference  to  the  letter  addressed  to  the  Public  Utilities 
Commission,  dated  April  17,  1962,  signed  by  Gregory  R.  Dillon, 
Vice  President  and  Assistant  Secretary,  Hilton  Hotels  Corpora- 
tion, in  which  Hilton  stated  that  within  24  months  they  intend 
to  expend  not  lens  than  one  million  dollars  and  provide  not  less 
than  fifty  additional  rooms  at  the  Hilton  Inn.,  provided  addi- 
tional property  v^as  allowed  them  for  construction  at  the  San 
Prancisco  Int ern:itional  Airport,  Mr.  Bourne  assured  the 
Commission  that  Mpc  Dillon  presented  a  certificate  which  stated 
that  he  (Dillon)  was  authorized  to  undertake  the  obligations 
set  forth  in  the  letter  of  April  17  and  that  the  Board  of 
Directors  of  Hilton  Hotels  Corporation  at  their  next  meeting 
would  execute  a  resolution  ratifying  whatever  actions  were 
taken  by  Mr.  Dillon. 

Commissioner  White  stated  that  he  was  willing  to  place  full 
confidence  in  Mr.  Bourne  as  Public  Utilities  Counsel  to  guide 
the  Commission  in  this  matter. 

Commissioners  Stack  and  Hansen  indicated  that  they  were  in  accord 
with  Mr.  White's  remark. 

Commissioner  Pazackerley  stated  the  assurance  of  the  Hilton 
organization  that  they  intend  to  expend  not  less  than  one 
million  dollars  and  provide  not  less  than  fifty  additional 
rooms  at  the  Hilton  Inn  at  San  Prancisco  International  Airport 
be  accomplished  within  24  months,  as  contained  in  the  letter 
dated  April  17,  1962,  addressed  to  the  Public  Utilities  Co  i- 
mission,  has  been  taken  note  of  by  the  Commission  and  the 
record  should  so  show.     He  stated  further  that  this  is  a  very 
constructive  move,  highly  desirable  and  needed,  and  that  he 
was  very  much  in  favor  of  it. 


On  motion  of  Commissioner  White,  seconded  "bj  Commissioner 
Hansen,  the  following  resolution  was  adopted ^ 

Vote : 

Ayes-Commissioners  Greenberg,  White,  Pazackerley 
Hansen,  Stack 

Absent -None 
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-^-.RESOLUTION  N0>  21,982-- 

WHEREAS,  on  April  1,  1958,  the  City  and  Co\mty  of  San 
Francisco  (hereinafter  desi.-nated  "City";>  acting  thro^igh  this 
Commission,  and  Hilton  Hotels  Corporation,  a  Delaware  corporation 
(hereinafter  desi^^nated  ♦♦Hilton  Hotels ")  >  entered  into  an 
indenture  of  lease  (hereinafter  referred  to  as  "the  Lease" )>  con- 
ferring upon  said  Hilton  Hotels  certain  rights  and  privileges, 
including^  among  others,  the  construction  of  a  hotel  on  the 
premises  of  the  San  Francisco  International  Airport  (hereinafter 
referred  to  as  "the  Airport"),  and  the  maintenance  of  the  lease- 
hold interest  therein  and  in  the  demised  premises,  for  a  term 
of  forty  (40)  years  from  the  date  of  execution  of  the  lease;  and 

WHEREAS,  the  Lease  was  amended  by  an  agreement  fixing  certain 
lease  term  dates,  dated  December  23,  1959?  between  Oity  and  Hilton 
Hotels;  and 

WHEREAS,  on  December  30,  I960,  Hilton  Hotels  executed  an 
assignment  of  lease  dated  December  30,  I960,  to  Hilton  Inns,  Inc., 
a  Delaware  ccrporation  (hereinafter  designated  "Hilton  Inns")> 
which  assignment  was  authorized  pursuant  to  Article  X,  Section  14, 
of  the  Lease,  authorizing  an  assignment  of  the  Lease  by  Hilton 
Hotels  to  a  wholly-o^/mod  subsidiary  of  Hilton  Hotels,  said  authoriza' 
tion  being  applicable  by  reason  of  the  fact  that  Hilton  Inns 
is  such  a  wholly- o\\aied  subsidiary  of  Hilton  Hotels ;  and 

WHEREAS,  Sections  11  and  14  of  Article  X  of  the  Lease  con- 
template tlat  the  Oity  may,  by  v/riting,  consent  to  assignment  of 
the  lease  and  will  approve  such  amendments,  modifications, 
revisions,  supplements  or  deletions  as  it  deems  necessary  in  order 
to  facilitate  the  Lessee's  financing  of  the  project  contemplated 
in  the  Lease  and  which  the  City  finds  will  not  place  the  City  and 
County  of  San  Francisco  in  a  position  less  advantageous  or  bene- 
ficial than  it  occupies  under  the  terms  of  tue  lease;  and 

WHEREAS,  Hilton  Inns,  in  order  to  facilitate  its  financing 
of  the  hotel  constructed  by  it  on  the  Airport,  has  entered  into 
several  note  purchase  agreements,  dated  January  12,  1962,  with 
the  respective  purchasers  named  therein,  whereunder  it  proposes 
to  issue  and  sell  to  such  purchasers  not  in  excess  of  $18,000,000 
s-ggregatc  principal  amount  of  mortgage  notes,  to  be  secured,  as 
provided  in  such  agreements,  by  a  mortgage  and  deed  of  trust  from 
Hilton  Inns  to  American  National  Bank  and  Trust  Company  of 
Ohicago  and  Edmund  L.  Andrews  (the  Trustees),  to  be  dated  as  of 
January  1,  1962,  on  the  Lease  and  the  lessee's  interest  there- 
under, together  with  certain  other  properties  and  assets  of  the 
lessee;  and,  as  a  condition  precedent  to  the  purchase  of  such 
mortgage  notes,  the  purchasers  under  such  note  purchase  agreements 
have  requested  that  the  Lease  be  amended  as  provided  herein;  and 

V/HEREAS,  it  is  necessary  to  amend,  modify,  revise  or  supple- 
ment certain  of  the  terms,  conditions  and  requirements  of  the 
Lease  in  order  to  facilitate  the  financing  by  Hilton  Inns  of  its 
hotel  at  the  Airport;  and 

WHEREAS,  it  is  fiirther  necessary  that  permission  be  given  for 
further  assignment  or  other  transfer  of  the  Lease  as  may  be 
required  in  the  course  of  said  financing  transaction;  and 
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WffiiiEEAS,  an  Amendmunt  to  Lease  and  Consent  to  Assignment 
has  been  presented  to  Commission  for  the  foregoing  reasons;  and 

WEtiJKEAS,  the  provisions  of  said  Amendment  to  Lease  and 
Consent  to  Assignment,  in  substance  and  without  varying  the 
particular  terms  thereof,  and  the  modifications  of  the  Lease 
effected  thereby,  are  as  follows; 

City  therein  confirms  the  prior  assignment  of  the 
Lease  to  Hilton  Inns; 

As  an  exception  to  present  Lease  restrictions  on 
assignability,  it  is  provided  that  Hilton  Inns  may 
assign  or  mortgage  its  interest  under  the  Lease  for 
security  purposes; 

Written  copies  of  all  legal  notices  under  the  Lease 
shall,  in  addition,  be  given  to  the  Trustees; 

An  additional  thirty-day  grace  period,  with  written 
notice  to  the  Trustees,  is  provided  before  City  can 
assert  any  default  under  the  Lease,  and,  in  addition, 
it  is  provided  that,  except  for  a  default  in  the 
payment  of  money,  City  will  not  assert  any  remedy  for 
default  if  Trustees,  within  such  additional  period, 
give  notice  that  they  will,  and  proceed  with  all  due 
diligence  to,  cure  such  default; 

The  Lease  will  not  terminate  by  reason  of  an  act  of 
bankruptcy  or  insolvency  but  the  City  may  continue 
to  exercise  remedies  for  other  defaults; 

Management  of  the  hotel  by  or  for  the  Trustees  is 
deemed  to  be  permitted  local  management  of  the  hotel 
and  active  use  thereof,  in  compliance  with  Lease 
provisions; 

The  Trustees  are  allowed  to  act  for  the  Lessee; 

City  agrees  that  the  Lease  will  not  terminate  by 
reason  of  a  default  which  is  not  susceptible  of  being 
cured  or  eliminated  by  the  Trustees;  and  the 
happening  of  any  event  which  would,  but  for  this 
amendment,  have  caused  the  Lease  to  terminate,  shall 
effect  an  automatic  transfer  of  the  Lease  to  the 
Trustees  or  their  nominee; 

The  Trustees  are  empowered  to  assert  any  powers  under 
the  Mortgage  regarding  default  thereunder  which  are 
not  in  conflict  with  the  Lease; 

City  undertakes  that,  in  the  event  of  any  permitted 
transfer  of  the  Lease  pursuant  to  the  powers  of  the 
Trustees,  or  otherwise,  it  will,  if  no  rent  or  charges 
are  payable  and  if  arrangements  have  been  made  to 
cure  any  curable  default,   deliver  instruments  con- 
firming such  transfer; 
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Assignments  p.nd  transfers  of  the  Lease  are  allowed 
in  connection  with  the  exercise  of  the  powers  of 
the  Trustees  to  utilize  the  leasehold  interest  as 
security,  it  being  specifically  provided  that  no 
consent  of  the  City  or  Coiniiission  is  required  as  to 
any  such  assignment  or  transfer?  vath  the  reserva- 
tion that  Hilton  Inns  (and  Hilton  Hotels,  by  other 
provisions)  continues  to  be  liable  under  the  Lease 
despite  any  such  assignment  or  transfer,  and  con- 
taining the  further  requirement  that  there  be  notice 
of.  and  delivery  of  documents  regarding,  such 
assignment,  to  City; 

Holde::'8  of  notes  or  bonds  secured  by  the  Mortgage 
are  allowed  to  exercise  enforcement  powers  of  the 
Trustees  pursuant  to  certain  Lease  provisions; 

Proceeds  from  losses  received  under  fire  and 
extended  coverage  insurance  policies  required  under 
the  Lease  (which  are  presently  payable  to  City  and 
Lessee  as  their  respective  interests  may  appear) 

are  to  be  paid  to  City  in  the  proportion  which  the 
niimber  of  expired  years  boar  to  the  full  term  of 
the  Lease  and  to  Lessee  in  the  proportion  which  the 
number  of  unexpired  years  bear  to  the  full  term  of 
the  Lease.    The  Lease  is  amended  to  require  a  loss 
in  excess  of  10%  (rather  than  50^)  of  the  then  full 
insurable  replacement  value  before  Lessee  could 
exercise  its  option  to  terminate  the  Lease. 

In  the  case  of  acquisition  of  a  substantial  part  of 
the  promises  in  eminent  domain,  a  procedure  i© 
provided  whereby  the  Lessee  may,  by  notice,  if  it 
determines  that  operation  of  the  hotel  is  no  longer 
economically  prudent,  terminate  the  Lease,  subject 
to  the  approval  of  the  Commission  (which  may  not  be 
unreasonably  withheld) j  in  the  case  of  a  partial 
taking  where  no  such  termination  takes  place,  there 
is  provided  an  equitable  reduction  of  the  Fixed 
Minimum  Monthly  Rental  (not  the  Percentage  Rental) 
and  the  Lessee  will  remain  liable  for  all  Lease 
obligations  and  must  restore  the  premises  to  the 
extent  that  severance  damages  have  been  received  by 
it  in  connection  with  such  partial  taking;  in  the 
case  of  a  temporary  talking  of  the  premises,  all 
amounts  received  by  Lessee,  except  amounts  for 
restoration  of  the  premises,  shall  constitute  "gross 
income"  for  Lease  purposes?  it  is  further  provided 
that  all  awards  in  eminent  domain  will  be  equitably 
apportioned  between  City  and  Lessee; 

Any  lien  of  the  City  on  personal  property  on  the 
premises  is  expressly  made  subordinate  to  the 
Mortgage; 
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A  provision  is  added  that  simultaneous  holding  by 
one  party  of  different  interests  will  not  work  a 
merger  of  such  interests; 

Surrender  or  termination  by  act  of  the  Lesbee 
without  written  consent  of  the  Trustees  is  for- 
bidden, and  the  Trustees  are  acknolwedged  to  be 
third  party  beneficiaries  who  may  rely  upon  the 
Lease; 

City  or  Commission  will  be  required  to  issue,  on 
notice  and  request,  to  the  Lessee  or  Trustees  a 
certificate  of  the  continuance  in  existence  of  the 
Lease,  and  as  to  any  defaults  thcrcimder,  specify- 
ing same,  but  reserving  rights  to  recomputation  of 
Percentage  Rental  for  the  Current,  and  one  previous 
Lease  Year; 

The  Airport  is  defined;  a  severability  clause  is 
added;  added  provision  is  made  for  mailing  of 
notices  and  demands,  including  those  to  the  Trustees; 
the  Lease  is  confirmed  except  as  modified  by  the 
present  amendment;  the  term  "Trustees"  is  defined  to 
include  successor  trustees,  and  "Lessee,"  to  include 
successor  lessees;  and  Hilton  Hotels,  in  inducement 
and  as  consideration  for  the  Amendment  to  the  Lease 
ajid  Consent  to  Assignment,  agrees  to  be  bound  by  and 
to  perform  all  its  and  all  of  Hilton  Inns  ^  obliga- 
tions under  the  Lease  as  amended  thereby. 

WHiiilEAS,  said  Ajj^endment  to  Lease  and  Consent  to  Assignment 
does  not  relieve  Hilton  Hotels  or  Hilton  Inns  from  any  of  their 
several  obligations  under  the  Lease  or  prior  assignment  thereof, 
but  expressly  provides  that  said  Hilton  Hotels  and  Hilton  Inns 
shall  each  remain  fully  liable  thereunder;  and 

WHEREAS,  it  is  to  the  advantage  and  benefit  of  the  City  that 
the  leasehold  interest  be  mortgaged  as  herein  contemplated 
because  the  City  thereby  secures  additional  protection  against 
loss  of  rental  and  Lease  defaults  resulting  from  the  Trustees 
preventing  or  curing  defaults;  and 

WHEREAS,  because  advantages  and  benefits  accrue  to  the 
City,  the  City  deems  the  within  described  amendments,  modofica- 
tions,  revisions,  supplements  or  deletions  of  the  Lease  to  be 
necessary  and  the  City  hereby  finds  that  such  amendments, 
modifications,  revisions,  supplements  or  deletions  will  not  place 
it  in  a  position  less  advantageous  or  beneficial  than  it  occupies 
under  the  present  terms  of  the  Lease; 

NOW,  THEREFORE,  BE  IT  RESQLVEL,  That  this  Commission  hereby 
approves  execution  of  vsaid  Amendment  to  Lo/'^.se  and  Consent  to 
Assignment  by  City,  and  by  Hilton  Hotels  and  by  Hilton  Inns;  and 


-15,005- 


BE  IT  FURTHER  RESOLVED,  that  this  Connnission  hereby 
authorizes  either  the  Manager  of  Utilities,  Robert  C.  Kirkwood, 
or  the  Secretary  of  this  Commission,  James  J.  Finn,  to  execute 
on  behalf  of  the  Oommission  and  the  City,  the  said  Amendment 
to  Lease  and  Consent  to  Assignment,  and  further  to  execute  any 
or  all  other  documents  which  may  be  required  in  connection 
therewith. 


Gregory  R.  Dillon,  Vice  President  and  Secretary  of  Hilton  Hotels 
Corporation,  expressed  his  appreciation  for  the  cooperation  shown 
by  the  Commission  and  staff  in  tliis  matter  and  in  al  1  other 
dealings  between  the  City  and  his  corporation. 

Upon  motion  of  Commissioner  White,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted; 

Votes 

AyGS-Oommissioners  Greenberg,  White,  Fazackerley, 
Hansen,  Stack 

Absent -None 

— RESGLUTIOIM  NO.  21.983— 

WHEREAS,  this  Commission  has  on  this  date  approved  execution 
of  an  Amendment  to  Lease  and  Consent  to  Assignment  by  City  with 
Hilton  Hotels  Corporation  and  Hilton  Inns,  Inc.,  whereunder  among 
other  provisions,  it  is  provided  th^t  the  leasehold  interest  of 
said  Hilton  Hotels  Corporation  and  Hilton  Inns,  Inc.  may  be 
assigned  or  mortgaged  for  certain  security  pur^;^oses;  and 

WHEREAS,  it  is  desirable  that  certain  further  amendments  be 
made  in  certain  revocable  Space  or  Use  Permits  previously  granted 
to  said  Hilton  Hotels  Corporation  by  this  Commission  by 
Resolutions  Nos.  18985  and  19474,  both  of  which  have  been  amended 
by  Resolution  Wo.  20896,  approving  assignment  to  Hilton  Inns,  Inc. 
in  order  to  make  applicable  similar  provisions  regarding  the 
assignment  or  mortgage  of  the  interests  under  said  Space  or  Use 
Permits,  subject  to  the  revocability  thereof;  and 

WHEREAS,  it  is  in  the  best  interests  of  Cj_ty  that  said  Space 
or  Use  Permits  be  amended  in  order  to  permit  consummation  of  the 
financing  by  s^iid  Hilton  Inns,  Inc.  of  the  Hilton  Inn  previously 
constructed  on  property  of  the  Airport; 

NOW,  THEREFORE,  BE  IT  iiEbOLVED  that  the  above-described  Space 
or  Use  Permits  issued  to  said  Hilton  Hotels  Corporation  be 
amended  by  addiiig  to  Section  21  of  each  permit  the  following 
language  s 

"provided  that  the  interest  of  the  permittee  under  the 
space  or  use  permit  may  be  assigned  or  mortgaged  in 
the  same  manner  and  to  the  same  extent  as  its  lease- 
hold interest  may  be  assigned  or  mortgaged  as  provided 
in  the  Indenture  of  Lease  made  April  1,  1958,  between 
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the  City  and  County  of  San  Prnncisco  and  Hilton 
Hotels  Corporation,  as  amended  by  Agreement  Pixing 
Certain  Lease  Term  Dates  dated  -December  23,  i959» 
as  assigned  by  Assignment  of  Lease  dated 
December  30,  I960,  by  Hilton  Hotels  Corporation  to 
Hilton    Inns,  Inc,  and  as  further  modified  by  th*^ 
Amendment  to  Lease  and  Consent  to  Assignment, 
execution  of  wnich  has  heretofore  been  approved  by 
this  Commission  by  its  Resolution  No-  21,982,  dated 
April  17,  1962;  and  provided,  further,  that  nothing 
herein  shall  modify  Section  22  of  said  space  or  use 
permits,  or  abrogate  or  impair  any  powers  of  the 
Commission  thereunder." 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  hereby  authorizes 
either  the  Manager  of  Utilities,  Robert  C.  Kirb.'/ood,  or  the 
Secretary  of  HMs  Commission,  James  J.  Finn,  to  execute  on  behalf 
of  the  Commission    and  the  City,  a  modification  of  Space  or  Use 
Permits,  amending  said  Permits  pursu.ant  to  the  provisions  of  this 
resolution. 


On  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted? 

Vote: 

Ayes-Commissioners  Greenberg, .  White,  Pazackerley, 
Hansen,  ;btack 

Absent-None 


— Rj:;iaOLaTIQN 

RESOLVED,  That  this  Commission  hereby  appoints  James  J.  Finn, 
Secretary  of  the  Commission,  as  Acting  Manp^er  of  Utilities 
during  the  period  April  16  through  April  20,  1962. 


—RESOLUTION  NO.  21.g8j-~ 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

San  Francisco  Water  Department  Contract  No.  1035 — In.ying  of  4-Inch, 
6-Inch  and  8-Inch  Cast  Iron  Mains  in  San  Jose,  Santa  Rosa  Avenues, 
and  Others  (Replacement  of  Small  Mains),  to  Fred  T.  F^irey,  in 
net  amount  of  $32, 803. 00 1 

Airport  Department  Contract  No.  297 — Construction  of  Elevated 
Roads  and  Ramps  at  San  Francisco  International  Airport,  to  M  &  K 
Corporation  -  Stolte,  Inc.,  in  amo':nt  of  1540,851.00;  and,  be  it 
further 

RESOLVED,  That  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 
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-■-RESOLUTION  NO.  21,986-- 

RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  1060 — L-^^y  ing  of  6-Inch,  8-Inch  and  12-Inch  Cast 
Iron  Mains  in  Visitaoion  Valley. 


—RESOLUTION  NO.  21.987— 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  March,  1962,  for  damages  which  the  department  has  against 
miscellaneous  debtors s 

Bureiucf  Light,  Heat  and  lower  $  4-93.17 

ti    M  If      through  Bureau  of  Deliiiquent  Revenue  262.30 

$  755.67? 

and ,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  transfer  during 
the  month  of  March,  1962,  amount  ^^2, 822. 50,  by  the  Bureau  of  Light, 
Heat  and  Power  to  the  Bureau  of  Delinquent  Revenue  for  collection; 
and  approves  abandonment  during  month  of  March,  1962,  claims  in 
amount  of  $2,193.48,  under  Bureau  of  Delinquent  Revenue  authoriza- 
tion No.  15303  and  No.  15318. 


■^-.RESOLUTION  NO.  21.988*- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows? 

TO;  THE  HIGHIANDS  SWIM  CLUB 

PREM01\fr,  CALIFORNIA. 

Permit  to  occupy  for  parking  and  landscaping  purposes  a  portion  of 
Bay  Division  Pipeline  No.  3  ri^-^t  of  way;  said  portion  extending 
southeasterly  400  feet  from  the  southeasterly  line  of  Palm  Avenue , 
City  of  Fremont;  subject  to  a  consideration  of  $25  per  month  plus 
all  taxes  and  assessments. 


—RESOLUTION  NO.  21.989— 

RESOL'VED,  T]^at  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows; 

TOs  CITY  OP  FREMONT 

(a)  To  construct  and  maintain  Royal  Palm  Drive  across 
a  portion  of  Hetch  Hetohy  Bay  Division  pipeline 
right  of  way;  Water  Department  Drawing  B-2407?  and 

(b)  To  construct  and  maintain  Farwell  Drive  across  a 
portion  of  Hetch  Hetchy  Bay  Division  pipeline 
right  of  way;  Water  Department  Drawing  B-2408; 
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said  crossings  Tseing  southeasterly  of  the  intersection  of  Blacow 
Road  and  Mowry  Avenue,  Gity  of  Fremont.    Pee  viaived  in  considera- 
tion of  a  puhlic  agency. 

— RESOIUTION  NO.  21,990— 

RESOLVED,  That  this  Commission  hereby  requests  the  Director 
of  Property  to  prepare  the  necessary  legislation  for  enactment  by 
the  Board  of  Supervisors  authorizing  sale  at  public  auction  Lot  IB, 
Assessor's  Block  7046A,  City  and  County  of  San  Francisco. 


—RESOLUTION  m.  21.991— 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permits 

Permittee;      West  Coast  Airlines,  Inc. 

Effective  Date:      May  1,  1962 

Monthly  Consideration: 

Space 

CONCOURSE  E 

Room  49 
Room  53 


Central  Terminal  Building 
Room  131. la 

Ticket  Area  Room  102. lb 


Counter  Wicket  Charge 

Includes  conveyor  use 
and  SG-2  -  800  sq.  ft, 
of  baggage  space  under 
Qonnecting  concourse 


NOTE:  Permittee's  use  of  ticket  counter  area  shall  not  be 
exercised  so  as  to  impede  access  of  adjacent  ticket 
counter  area  occupants  to  their  respective  areas. 

BE  IT  FURTHER  RESOL^/ED,  That  this  Oommission  hereby  terminates, 
as  of  the  effective  date  set  forth  above,  that  certain  Airport 
Space  or  Use  Permit  previously  issued  West  Coast  Airlines,  Inc» 
pursuant  to  Resolution  Noo  20,523  adopted  August  30,  I960. 


—RESOLUTION  NO.  21.992  — 

RESOLVED,  That  this  Commission  hereby  approves  expenses  in  . 
an  estimated  amount  of  ^1p200.00,  to  be  incurred  for  the  purpose  of 
attending  the  taking  of  a  deposition  in  Los  Aiijgeles,  California,  by 
a  Deputy  City  Attorney,  on  or  about  May  4,  19b2,  in  the  matter  of 


,270.58 


Monthly  Monthly 
Sq.  Ft.         Rate  Total 

578 
.572 

1150  $.50  $575.00 

78 
109 

187  $.832  $155.58 

540.00  540.00 


$1,270.58 
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David  L.  Wells  vs,  Oity  and  County  of  San  Francisco,  et  al, 
Superior  Court  No.  493588. 


-^RESOIiUJJON  NO,  21.993— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16527,  adopted  July  16,  1956,  payment  of  claims 
in  amount  $21,682.91,  made  by  the  Municipal  Railway,  month  of 
March,  1962,  per  Revolving  Fund  Vouchers  No.  2252  to  No.  2254, 
inclusive,  and  Payment  Requests  No.  7447  to  7460,  inclusive. 


--RESOLUTION  NO .  2^X  ^  991— • 

RESOLVED,  That  in  accordance  with  provisions  of  Section  4  of 
lease  dated  June  1,  1961  covering  Plot  1,  located  at  the  San 
Erancisco  International  Airport,  this  Commission  accepts  the 
evidence  furnished  by  Lessee,  Pan  American  World  Airways,  Inc., 
that  ^348,461.65  has  been  paid  by  said  Lessee  in  full  payment  of 
actual  contract  costs  for  fill  operation  on  Plot  1. 


—RESOLUTION  NO.  21.995— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed,  approvea  Credit  Modification  of  contract  in  amount 
of  $57.96,  approves  Pinal  Payment  in  amount  of  ^24,523.38,  in  favor 
of  Underground  Construction  Company  under  Water  Department  Contract 
No.  1013,  Relocation  of  36"  Steel  Main  in  Utility  Easement  and 
New  Circular  Avenue  Between  Santa  Rosa  atid  Ocean  Avenues  (Southern 
Freeway) . 


--RESOLUTION  NO.  21.996— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Funds  as  follows? 

Water  Department 

$26,822.00    To  provide  for  estimated  services  in  con- 
nection with  service  insta  nations  b  etween 
May  1  and  June  30,  1962,  under  revised  rate 
schedules 

$18,525.00  -  Appropriation  No-  1.747. 005*000 
$  8,297.00  -  Appropriation  No.  1.745.130.001 

$25,000.00    To  provide  additional  funds  for  Maintenance 
and  Repair  of  Streets  and  of  Operative 
Equipment,  Appropriation  No.  1.745.200.000 

Municipal  Railway 

$14,000.00    To  provide  additional  funds  for  Sick  Leave-Per 
Diem,  Appropriation  No.  1.735.135.000 
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—RESOLUTION  NO.  21 


BE  12  RESOLVED,  That  this  Comraission  hereby  permits  United 
Airlines,  Inc.,  a  lessee  and  permittee  of  City  at  the  San  Pranoisco 
International  Airport  to  furnish  to  City  a  single  blanket  faithful 
performance  bond  in  the  total  amount  of  and  containing  the  same 
coverage  required  in  the  several  bonds  now  furnished  by  said  air- 
line to  City  under  the  terms  of  its  several  leases  and  permits  now 
in  effect  at  said  Airport;  and 

BE  IT  EURTiliiiR  RESOLVED,  That  said  blanket  bond  hereafter  may 
be  increased  or  reduced  in  amount  by  appropriate  riders  to  be 
furnished  to  City  resulting  from  said  airline's  assumption  of  new 
or  release  from  existing  bond  furnishing  lease  obligations;  and 

BE  IT  FUKTHfiR  RESOLVED,  That  said  blanket  bond  shall  be  approved 
as  to  surety  company  by  City's  Controller  and  as  to  form  by  the  City 
Attorney. 


Calendar  Item  #7,  regarding  authorization  for  three  staff  members  of 
the  Airport  Department  to  attend  the  annual  conventions  of  the 
American  Association  of  Airport  Executives  and  the  California 
Association  of  Airport  Executives,  in  Los  Angeles,  Ifey  19-25,  1962> 
was  put  over  one  week. 


A+  2s30  p.m.  Mayor  Christopher  appeared,  greeted  the  retired  members 
or  the  Public  Utilities  assembled,  and  personally  presented  a 
retirement  certificate  to  each. 


Meager  of  Utilities  Calendar  Items; 

Acting  Manager  of  Utilities  announced  the  appearance  in  a  local  news- 
paper of  an  article  reporting  the  refusal  of  the  U.  S.  Supreme 
Court  to  reconsider  the  G-riggs  case. 


Departmental  Reiports 

Municipal  Railway  monthly  report  was  presented  by  V.W.  Anderson, 
Manager  of  Munioipal  Railv/ay. 

In  reply  to  Commissioner  Greenberg's  question  concerning  the 
opening  day  at  Candlestick  Park,  Mr.  Anderson  replied  the  Railway 
operations  worked  very  well.    112  buses,  making  117  trips,  carried 
8,100  passengers.    The  loading  at  the  conclusion  of  the  ball  game 
was  accomplished  for  the  most  part  within  30  minutes.  Stragglers 
were  taken  care  of  very  shortly  thereafter. 


All  Commissioners  passed. 


THEREUPON  THE  IffiETiHa  ADJOURNED. 


NTERNATIONAL    AIRPORT   •    SAN    FRANCISCO    28,  CALIFORNIA 

P  O   BOX  8355 


EXECUTIVE  OFFICE 


AprU  17,  1962 


Public  Utilities  Commission 
City  and  County  of  San  Francisco 
San  Francisco,  California 


Gentlemen: 


On  April  1  of  this  year  we  marked  the  fourth  anniversary  of  the  San 
Francisco  Hilton  Inn  lease.  April  1,  1958,  as  well  as  the  opening 
of  the  San  Francisco  Inn  during  the  summer  of  1959,  are  significant 
to  everyone  connected  with  Hilton  Hotels  Corporation,  for  the  San 
Francisco  Inn  was  not  only  the  first  of  all  the  Hilton  Inns,  and  the 
Flag  Ship  of  the  entire  Hilton  Inn  program,  but  also  because  Hilton 
Hotels  is  proud  to  be  associated  with  the  San  Francisco  International 
Airport,  the  first  of  the  great  Modem  Jet  Airports  in  this  Country. 

In  the  two  and  one-half  years  since  the  Inn  was  opened,  the  Inter- 
national Airport,  as  well  as  the  entire  Bay  Area  has  continued  its 
very  rapid  rate  of  growth  and  development,  as  has  the  San  Francisco 
Hilton  Inn,   We  are  not  only  pleased  that  the  Inn  has  become  an 
integral  part  of  this  great  International  Airport  complex,  but  in  addition 
has  contributed  to  the  income  of  the  Airport  and  the  City  of  San  Francisco 
almost  one-third  of  a  Million  Dollars  ($1,000,000.00)  during  this 
initial  two  and  one-half  year  period. 

From  the  outset  of  our  association  both  the  Staff  of  the  International 
Airport  and  Hilton  Hotels  anticipated  that  the  future  growth  of  the 
Airport  would  eventually  necessitate  expansion  of  the  Hotel  and  related 
facilities  in  order  to  better  serve  the  traveling  public,  and  the  San 
Francisco  Bay  Area.   In  line  with  this  thinking,  but  sooner  than  originally 
expected,  discussions  were  begun  some  six  months  ago  with  the  Airport 
Manager  and  his  Staff,  relative  to  a  future  program  of  expansion.  Though 
certain  details  still  remain  to  be  resolved  it  has  been  definitely  determined 
ihat  expansion  of  the  Inn  is  necessary,  and  that  the  initial  expansion 
program  will  consist  of  adding  additional  guest  rooms,  as  well  as  other 
related  facilities. 
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Pursuant  to  the  discussions  between  this  Company  and  the  Airport 
Manager  and  his  Staff,  it  has  been  agreed  that  Hilton  Inns,  Inc. , 
at  its  own  cost  and  expense  will  further  develop  and  expand  the 
facilities  constituting  the  San  Francisco  Hilton  Inn.   Upon  a  determi- 
nation by  the  City  and  County  of  San  Francisco  making  available 
sufficient  and  adequate  land  adjacent  to  the  existing  Inn  for  such 
addition,  and  within  twenty-four  months  thereafter  the  additional 
facilities  herem  referred  to  costing  one  Million  Dollars  ($1,000,000,00) 
or  more  will  be  added. 

The  plan  of  expansion  calls  for  adding  no  less  than  fifty  more  guest 
rooms  fully  furnished  and  equipped  in  a  manner  comparable  to  the 
present  Hilton  Inn  guest  rooms.    In  addition  to  the  new  guest  rooms. 
Private  Dining  Room,  and  Banquet  facilities,  accommodating  approximately 
500  to  600  people  will  be  included,  as  well  as  such  service  and  recreational 
areas,  parking  and  the  necessary  landscaping  required  for  the  new  addition. 

The  added  facilities  to  be  constructed  will  further  enhance  the  versatility 
and  flexibility  of  the  San  Francisco  Hilton  Inn  result  in  more  revenue  for 
the  City,  as  well  as  make  it  possible  for  the  Inn  to  keep  pace  with  the 
demands  resulting  from  the  continued  growth  and  development  of  the 
International  Airport  and  the  Bay  Area. 

It  is  further  understood  hereby  that  submission  of  this  letter  by  the 
undersigned,  together  with  the  understanding  contained  herein  with  respect 
to  expan->ioa,  shall  be  in  consideration  of  the  action  being  taken  by  the 
City  and  County  of  San  Francisco  in  approving  this  date,  certain 
amendments  to  the  existing  San  Francisco  Hilton  Inn  Lease,  dated  April 
1,  1958, 

We  also  wish  to  take  this  opportunity  to  express  the  appreciation  of  both 
Hilton  Hotels  Corporation  and  Hilton  Inns,  Inc.,  for  the  exceedingly 
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fine  cooperation  that  we  have  received  from  the  City  and  County  of 
San  Francisco  during  the  past  four  years,  and  we  are  looking  forward 
to  continuing  this  relationship  in  the  years  ahead. 

Yours  very  truly, 

HILTON  INNS,  INC,  /' 

\  :A 

Vice  President 


GRD/ml 


REPORT  TO 
PUBLIC  UTILITIES  COMMISSION 


By 


V,  ¥•  Anderson,  General  Manager 
SAN  FRANCISCO  MUNICIPAL  RAILWAY 


April  17,  1962 
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PASSENGER  REVENUE; 

January  I96I 
1962 


February  I96I 
1962 


March  I96I 

1962 (T) 


#1,581,829 
1,638,096 


11,11.92,070 
1,14^.6,765 


#1,710,605 
l,683s707 


Fiscal  Year: 

—  to  3/31/61  |1Il,659,882 

—  to  3/31/62 (T)  ll4.,680,583 


Change 

+$56,267  —  or  +3.56^ 

-41+5,305  —  or  -3.01}-^ 

-126,898       or  -1.57^ 


+|;20,701        or  +0.114-^ 
Over  Budget  Estimate     +$)3O3,709  —  or  +2.11^ 


(T)  Tentative 


REVEl^JUE  PASSENGERS: 

January  I96I 
1962 


February  I96I 
1962 


March  196I 
1962 


11,521].,  997 
11,930,026 


10,876,981}. 
10,579,105 


12,314.8,871 
12,283,612 


+14.05,029  —  or  +3.5^ 


-297,879  —  or  -2.7^ 


-65,259  —  or  -0.5^ 


The  following  comparative  information  is  taken  from  the  most 
recent  available  statistics  from  the  American  Transit  Association; 

January  1962;  Average — -Cities  over  500,000  population  +1.38/^ 

Average — All  City  Transit  Systems  -0,05^ 
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RIDINCt  DOWN;  xRI:  VENUE  UP; 

A  recent  issue  of  a  publicati  on  by  "blie  California  Bus  Asso— 
oiation     indicates  that  patronage  of  sixteen  major  mass  transit 
streetcar  and  bus  lines  in  this  state  decreased  3*1%  i^i  1961 
compared  with  I960,  while  revenues  of  the  carriers  were  2.1^ 
higher.    Eight  lines  raised  fares  during  I96I,  while  one  (Fresno) 
reduced  fares.    The  former  fare  in  Fresno  was  25^2^  cash  with  a 
20^  token  rate.     "he  revision  to  a  20^?^'  cash  and  20^  token  rate 
was  not  effected  until  November  1,  I96I,  and  therefore  had 
little  influence  on  the  statistics  for  the  entire  calendar  year. 

The  report  indicates  that  the  San  Francisco  Municipal 
Railway  showed  a  gain  of  0.1$^  in  both  riders  and  total  revenue 
for  1961  as  compared  with  I96O.  ;   ;     •         ^  :    :      /:  .;  ■-:,!   /  - 

ST.  PATRICK »S  DAY  PARADE; 

A  clear,  warm  and  sunny  day  helped  bring  out  a  very  large 
crowd  to  witness  the  St,  Patrick »s  Day  parade  —  which  was 
conducted  on  Sunday,  March  I8,     It  required  over  two  hours  to 
pass  a  given  point.  v» 

In  accordance  with  regular  procedure  for  Market  Street 
parades,   streetcars  were  switched  back  at  11th  2c  Market,  with 
substitute  motor  coach  shuttle  service  being  provided  via 
Mission,     This  was  done  from  12  ;1|5  P«m,  until  k.t3k  P-i"^* 
about  forty  minutes  longer  than  a  year  ago.     Market  Street 
coach  lines  were  also  rerouted  as  required. 
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St.  Patrick^s  Day  Parade  ■»  Cont>  ; 

Municipal  Railway  revenue  for  that  Sunday  was  approximately 
^214.,  000,  as  compared  with  an  average  of  $21,000  for  the  two 
Sundays  preceding  and  the  three  Sundays  following  the  St.  Pat- 
rick's celebration, 

BALL  PARK  SERVICE; 

With  two  years  of  actual  operating  experience  to  Candle-- 
stick  Park  behind  us,  that  was  used  as  a  basis  for  preparation 
for  the  opening  of  the  1962  baseball  season  on  Tuesday, 
April  10 e 

The  task  nevertheless  is  always  a  major  one.     It  includes 
special  schedules  which  involve  not  only  ball  park  extras  but 
adjustments  in  regular  runs  as  well,  readying  l/iHiite  buses  which 
had    been  in  storage  since  last  season  to  place  them  in  a  clean 
and  proper  condition,  revenue  accounting  preparation,  dispatch- 
ing and  assigning  platform  men  to  extra  work,  announcements  to 
the  public,  supervision  of  operation  and  safety,  as  well  as 
estimating  arriving  passenger  loads  for  determining  bus  require- 
ments at  game  dismissal.     This  represents  some  of  the  detail  ' 
requiring  the  attention  and  coordination  of  effort  of  most  of 
the  departments  of  the  Municipal  Railway,     The  cooperation  of 
operators  in  carrying  out  their  assignments  and  adjusting  to 
revisions  in  shifts  is  also  recognized  and  appreciated^ 
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Ball  Park  Service  -  Cont,; 

The  total  attendance  for  the  opening  game  was  39,177  as 
compared  with  [}.l,i]-23  in  1961  and  [^.2,269  in  I960.    On  April  10, 
1962,  8,100  patrons  used  Ball  Park  buses  to  the  stadium  as 
compared  with  8,000  and  8,l80  for  the  previous  two  "openers'** 
112  buses  were  ordered  for  dismissal  at  last  Tuesday »s  game  and 
observation  confirmed  that  that  number  was  very  close  to  actual 
requirements e    117  loads  were  tallied  from  the  Ball  Park  with  a 
few  coaches  (shuttles)  carrying  more  than  one  load. 

Dismissal  was  at  3:l(-0  p.m.  and  by  1|.;10  p.m.  the  loading 
operation  was  approaching  completion  —  and  the  remainder  except 
for  stragglers  using  shuttle  service  was  accommodated  in  another 
ten  minutes.    This  is  considered  excellent. 


As  General  Manager,  it  is  my  opinion  that  all  Railway 
personnel  who  had  a  part  in  the  project  performed  their  jobs 
well  and  with  good  results. 

There  was  only  one  minor  mishap  involving  contact  with 
another  vehicle.    However,  very  severe  traffic  congestion 
following  dismissal  constituted  a  major  problem  over  a  con- 
siderable period  of  time.    The  delay  not  only  affected  coaches 
from  the  Ball  Park  but  also  runs  scheduled  to  enter  regular 
service  from  downtown  at  the  5  P«i^»  peak. 

The  fare  box  revenue  including  "collects"  for  April  10 
was  '^61^,1^77  —  or  $I|.,l4-60  more  than  the  average  for  the  previous 
four  Tuesdays. 
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MUNI  SERVICE  PROMOTION; 

Mr,  Mark  Gerstle  is  the  author  of  the  slogan  used  on 
inside  streetcar  and  bus  display  cards  promoting  the  use  of 
Muni  service  to  Candlestick  Park. 

It  is  anticipated  that  in  working  with  Fielder,  Sorenson 
&  Davis,  fifty  King  Size  outside  posters  of  similar  design  and 
wording  will  be  placed  on  buses. 

GRAND  JURY  COMI-HTTEE; 

The  Public  Utilities  Committee  of  the  Grand  Jury  made  an 
initial  visit  to  the  Municipal  Railway  office  on  March  16 « 
After  a  period  of  discussion  with  management,  they  were  intro- 
duced to  department  heads.     Included  in  a  tour  of  the  building 
was  a  call  at  "Central  Control"  which  proved  to  be  of  consider- 
able interest  to  the  Committee^ 

STUDENT  PUBLIC  RELATIONS; 

On  March  29,  a  special  meeting  was  arranged  with  ■ 
Mr*  Moscowitz,  Principal  of  Pelton  Junior  High  School,  and  the 
School »s  Student  Council.    Also  participating  in  the  meeting 
were  Mr.  George  Lewis,  Assistant  Superintendet  of  Transportation, 
Mr,  Thomas  McGrath  and  Mr.  Paul  Nathan  of  the  A.  P.  of  L. 
Carmen's  Union,  Mr.  Ed  Coleman  of  the  C.I.O.  Carmen's  Union  and 
several  operators  who  work  runs  serving  the  school  at  dismissal 
time. 
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Student  Public  Relations  -  Conte; 

The  conference  provided  an  excellent  opportunity  for 
discussion  of  mutual  problems  including  deportment  of  students 
on  buses o    Student  Council  members  also  presented  their  comments. 

Those  attending  indicated  that  the  meeting  served  a  good 
purpose^  and  it  is  anticipated  that  similar  meetings  will  be 
arranged  in  the  future  in  continuance  of  the  program* 

Mro  Moscowitz  has  been  and  is  very  cooperative  in  working 
with  Railway  management  and  staff  on  mutual  problems* 

PLATFORM  PERSONNEL; 

A  recent  report  shows  a  shortage  of  69  operators,  compared 
with  79  a  month  ago        or  an  improvement  of  about  12%9 

As  of  April  5,  there  were  29  platform  men  in  training 
which  saould  result  in  -a  further  improvement* 

DAMAGE  TO  UNIFORMS; 

On  March  26,  the  Board  of    Supervisors  gave  final  reading 
and  approval  to  a  measure  providing  reimbursement  to  uniformed 
personnel  of  the  City  for  replacement  or  repair  of  property  or 
prostheses  damaged  in  the  line  of  duty. 

"DETOURS" ; 


Confirming  verbal  report  to  the  Public  Utilities  Commission, 
extreme  traffic  congestion  on  Second  Street  in  the  vicinity  of 
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"DETOURS"-  Conto : 

Bryant  in  the  afternoon  peak  period  has  necessitated  rerouting 
northbound  #27  and  #14.0  buses  via  Townsend,  Third  and  Polsom 
to  Second  after  l+OO  p.mo    Notices  to  the  Public  are  posted  at 
the  Second  Street  bus  stops  involved* 

Also,  line  #55  is  continuing  to  detour  inbound  via  Clay, 
Polk,  Washington  and  Leavenworth  to  Clay  because  of  a  street 
reconstruction  project,  ^  v;  ,^ 

PATH  OF  GOLDS  «         .  .    ^  -   v   ...  \  ;  •  , 

The  contractor  has  started  work  on  the  Path  of  Gold  ; 
Poles  Rehabilitation  Project, 

JAW  CLUTCH  UNITS;    ^  -  •      ,  .  ,   ,  .  .^r.^.  .  ^  • 

Bids  for  the  Washington-Mason  Jaw  Clutch  Units  will  be 
opened  April  23, 

CABLE  CAR  WHEELS; 

The  Griffin  Wheel  Company  which  has  furnished  cast  iron 
cable  car  wheels  over  a  period  of  years  has  announced  that  they 
x^jill  no  longer  manufacture  such  wheels  • 

Inquiry  is  being  made  as  to  an  alternate  source  of  supply 
of  cast  iron  or  steel  cable  car  wheels. 
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"THE  ULTIMTE  TOWN  CAR: 

—  with  instant  acceleration, 

—  fantastic  wear  index, 
all  weather  traction, 

—  phenomenal  passenger  capacity, 

and  an  unmatched  degree  of  customer  loyalty." 

Of  course^,  that  could  only  refer  to  the  San  Francisco 
Cable  Car        and  the  subject  is  rather  uniquely  covered  in  an 
article  appearing  in  the  April  1962  issue  of  Road  &  Track. 

Mr«  V,Ca  Peterson,  .Superintendent  of  Equipment,  called 
attention  to  the  article  at  a  recent  meeting  of  the  Railway 
staff.    A  copy  is  attached  and  will,  no  doubt,  be  of  interest 
to  members  of  the  Commissiono 
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The  ultimate  town  car,  with  instant  acceleration, 
fantastic  wear  index,  all-weather  traction,  phe- 
nomenal passenger  capacity,  and  an  unmatched 
degree  of  customer  loyalty. 


COMMON  ILLUSION  AMONG  READERS  of  aU- 

tomobile  magazines  is  that  the  life  of  the 
road  tester  is  one  long  round  of  novelty 
and  excitement.  Actually,  this  is  far  from  the 
truth,  because  his  days  are  almost  entirely  occu- 
pied in  trying  to  accurately  assess  the  performance  and  han- 
dling qualities  of  such  mundane  automobiles  as  the  XK-E 
Jaguar,  the  DB-4  Aston  Martin  (see  page  26)  and.  perhaps, 
an  occasional  Ferrari  or  Scarab.  However,  the  appalling 


monotony  of  this  work  is  occasionally  relieved  by  the  presen- 
tation of  a  vehicle  which,  because  of  its  superlative  perform- 
ance and  unsurpassed  beauty  of  line,  stands  head  and  shoul- 
ders above  all  other  machines.  One  such  vehicle,  which  was 
offered  to  us  recently  for  testing,  is  the  San  Francisco  cable 
car. 

Before  giving  our  impressions  of  this  vehicle,  it  is  neces- 
sary to  delve  rather  deeply  into  the  history  of  the  marque  in 
order  to  ascertain  both  its  origins  and  its  purpose,  and  to  ob- 
tain some  idea  of  the  unique  method  of  propulsion  which  is 
employed. 

The  San  Francisco  cable  car  predates  the  work  of  Gottlieb 
Daimler  by  13  years,  and  the  first  model  was  introduced  in 
1873.  It  was  designed  and  built  by  a  Scot  named  Andrew 
Hallidie  who  felt  that  the  problem  of  transportation  in  San 
Francisco,  due  to  the  incredibly  steep  hills,  could  best  be  solved 
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Corners  are  taken  flat  ''as  if  on  rails,"  I  placed  and  "fall  readily  to  hand"  or,  in  the  case  of 

with  a  minimum  of  body  lean.  the  large  brake  pedal,  to  foot.  The  grip  from  below  and  in  the  shop. 
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by  the  use  of  street  cars  pulled  by  a  cable  running  under- 
ground at  a  constant  speed.  Furthermore,  his  design  in- 
corporated a  novel  grip  mechanism  that  enabled  the  opera- 
tor to  engage  or  release  the  cable  at  will,  and  it  is  a  tribute 
to  his  remarkable  ingenuity  that  this  system  is  still  running 
today. 

Unfortunately,  Hallidie's  system  was  almost  totally  de- 
stroyed by  the  earthquake  and  fire  of  1906,  but  much  of  it 
was  rebuilt,  and  there  are  still  two  separate  lines  operating. 
These  Hues  carry  considerable  daily  traffic,  and  it  is  unlikely 
they  will  be  discontinued  in  the  foreseeable  future. 
r  The  two  remaining  routes  are  the  California  Street  and  the 
Powell  Street,  and  a  completely  different  model  is  used  on 
each  line.  The  California  car  is  much  larger  and  its  general 
dimensions  reflect  the  type  of  domestic  thinking  that  was 
prevalent  before  the  European  influence  was  felt  in  the  post- 
war years.  Therefore,  bearing  current  trends  in  mind,  we 
selected  the  compact  Powell- Hyde  Street  model  for  our  test, 
as  we  felt  that  its  more  progressive  design  was  in  keeping 
^ith  the  desires  of  the  readers  of  Road  &  Track.  Apart  from 
these  considerations,  the  route  taken  by  the  Powell  car  is  far 
more  taxing  than  that  taken  by  the  California  car,  as  it  in- 
corporates all  of  the  special  tests  and  checkpoints  that  can  be 
anticipated  and  successfully  completed  by  the  experienced 
cable  car  operator. 


The  cable  runs  beneath  the  street  at  a  steady  9.5  mph,  sus- 
pended on  an  extraordinary  system  of  pulleys  which  take  it 
up  and  down  hill  and  around  turns  until  it  reaches  the  end  of 
the  line,  where  it  is  returned  by  a  10-foot  sheave  wheel. 

Power  is  supplied  by  one  750-hp  electric  motor  installed 
in  the  combination  car  barn,  workshop  and  power  house  at 
Mason  and  Washington  Streets.  Actually,  due  to  the  compli- 
cated route  taken  by  the  Powell  car,  there  are  four  different 
cables  involved,  and  each  one  is  wound  on  two  10-foot- 
diameter  wheels.  The  longest  cable  is  21,000  feet. 

The  car  itself  is  connected  to  the  cable  through  a  slot  like 
a  third  rail  in  the  center  of  the  tracks,  and  the  grip  projects 
down  through  this  slot  to  make  contact  with  the  cable.  The 
grip  is  the  heart  of  the  cable  car,  and  it  is  a  most  ingenious 
mechanism.  A  complete  unit  in  itself,  weighing  260  lb,  it  can 
be  removed  from  the  car  and  replaced  in  a  matter  of  minutes, 
it  is  actuated  by  a  long  lever  which,  when  pulled,  retracts  a 
yoke,  lined  with  replaceable  steel  dies,  around  the  cable,  and 
it  grips  so  strongly  that  there  is  no  slippage  at  all.  Because  of 
this  device,  a  cable  car  operator  is  always  referred  to  as  a 
gripman. 

A  cable  car  is  operated  in  a  standing  position  and,  on  taking 
our  place  at  the  controls,  we  found  ourselves  confronted  by 
three  levers,  with  a  vertical  foot  pedal  in  the  floor  just  behind 
us.  The  three  levers  project  from  a  great  hole  in  the  floor  of 
the  car,  which  we  felt  was  a  very  bad  design  feature  as  it  sub- 
jects the  gripman  to  an  unhealthy  draft  while  the  car  is  in  mo- 
tion. However,  we  realized  that  the  ill-effects  of  this  are 
partially  offset  by  the  heat-inducing  physical  energy  expended 
by  the  gripman  while  operating  the  controls. 

On  the  other  hand,  we  were  immediately  impressed  by  the 
rugged  construction  of  the  controls.  In  an  age  when  emer- 
gency brakes  hide  in  shame  under  the  instrument  panel  it  was 
pleasant  to  observe  that  these  levers,  each  five  feet  long,  obvi- 
ously had  been  beaten  out  of  red  hot  steel  by  old-world  crafts- 
men with  sledge  hammers. 

To  set  the  car  in  motion,  the  hand  brake  is  released  and  a 
strong  pull  on  the  grip  lever  takes  up  the  permissible  free-play 
of  about  two  feet  until  the  grip  starts  to  take  hold.  The  car 
will  then  slowly  move  forward,  and  a  further,  and  stronger, 
pull  locks  the  grip  to  the  cable  and  brings  the  car  up  to  its 
cruising  (and  maximum)  speed,  of  9.5  mph.  To  stop  the  car, 
the  grip  lever  is  thrown  forward  to  disengage  the  grip,  and 
the  hand  brake  lever  pulled  on.  The  hand  brake  operates  by 
forcing  wooden  blocks  down  directly  on  the  rails.  Soft  pine  is 


used  ;inti  (he  shoes  have  lo  be  relincti  every  three  clays.  An 
added  attraction  ol  this  system  is  that  one  sometimes  descends 
Nob  Hill  accompanied  by  a  strong,  and  quite  delicious,  smell 
ol  barbecuing. 

The  controls,  which  fall  readily  to  hand,  are  laid  out  with 
the  grip  in  the  center,  the  hand  brake  to  the  right  and  another 
lever  to  the  left,  which  is  painted  red  and  is  a  sort  ol  panic 
button  lor  use  when  everything  else  Tails.  When  pulled,  this 
lever  forces  a  steel  wedge  down  into  the  slot — this  is  so  edec- 
tive  in  stopping  any  forward  motion  that  it  usually  has  lo  be 
cut  out  with  a  torch. 

Apart  from  the  pine  blocks,  there  are  two  other  independ- 
ent braking  systems.  The  conductor,  who  is  normally  engaged 
in  the  rather  mercenary  task  of  collecting  I5(/'  from  each  pas- 
senger, engages  railway  type  brakes,  on  the  rear  wheels  when 
the  car  is  descentling  steep  hills,  these  being  operated  by  a 
hand  crank  on  the  rear  platform.  Also,  the  gripman  has  a 
pedal-operated  brake  which  works  a  similar  system  on  the 
front  wheels,  and  the  pedal,  which  is  directly  behind  him,  is 
of  sullicient  size  to  allow  him  to  stand  on  it  with  both  Feet  and 
even  jimip  up  and  down  if  things  start  to  get  out  of  hand. 

At  the  same  time,  the  cable  itself  can  be  considered  as  a 
brake  because  the  car  is  always  taken  down  hill  with  the  grip 
applied,  so,  theoretically,  all  accidents  take  place  at  exactly 
9.5  mph.  Although  controlling  the  car  on  level  ground  is  a 
simple  2-lcver  operation,  it  becomes  much  more  complicated 
while  ascending  and  descending  hills.  Then  the  other  braking 
systems  have  to  be  brought  into  play,  and  the  bell  rope  has  to 
be  pulled  constantly,  because  if  trallic  gets  in  the  way  while 
ascending,  restarting  is  impossible  on  a  steep  hill,  and  the 
car  has  to  be  backed  down  to  the  next  intersection.  And. 
while  all  this  is  going  on,  the  gripman  is  frequently  engaged 
in  bawling  out  in  Billingsgate  a  cab  driver  who  is  trying  to 
make  a  U  turn  in  the  path  of  the  car. 

At  speed,  if  9.5  mph  can  be  considered  speed,  the  handling 
left  little  to  be  desired.  Despite  the  height  of  the  vehicle,  it 
was  totally  unall'ected  by  cross  winds  and  its  cornering  was 
quite  flat  and  without  a  trace  of  oversteer,  although  we  did 
notice  a  certain  amount  of  swaying  when  making  the  difficult 
turn  from  Powell  Street  into  Jackson  under  full  power. 

The  thing  that  impresses  one  immediately  about  a  cable 
car,  and  which  dillerentiates  it  from  all  other  road  vehicles, 
is  the  manner  in  which  it  totally  disregards  gradients.  The 
cable  speed  is  9.5  mph  and  once  the  car  is  locked  to  the  cable 
it  progresses  steadily  on  the  level  at  9.5  mph,  ascends  San 
Francisco's  19%  gradients  at  9.5  mph,  descends  the  other 
side,  still  at  9.5  mph,  and  one  gets  the  impression  that  if  the 
cable  went  up  the  side  of  the  Ferry  Building,  that's  where  the 
cable  car  would  go — at  exactly  9.5  mph. 

As  a  basic  package,  the  Powell  car,  due  mainly  to  the  purity 
of  its  original  design,  has  remained  unchanged  since  its  con- 
ception. 1  he  total  lack  of  model  changes,  or  even  recognition 


changes,  is  most  refreshing,  and  we  were  pleased  to  note  that 
the  lactory  has  steadfastly  refused  over  the  years  to  introduce 
the  almost  inevitable  Gran  Turismo  model.  Designed  to  ac- 
commodate 25  seated  passengers  and  at  least  another  35 
standing,  hanging  or  dangling  on  the  outside,  we  felt  that  the 
coachbuilt  body  did  present  a  rather  squarish  appearance  in 
what  we  j^efer  to  as  "British  perpendicular,"  although  it  is  ob- 
viously a  well-conceived  approach  to  the  particular  problem 


At  the  end  of  the  line — Powell  and  Market  Streets — the  ability  to  turn  in  its  own  length  {using  a 
turntable)  is  demonstrated.  Power  for  about-face  is  furnished  by  crew,  usually  aided  by  passengers. 
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SAN  I' HAN  CI  SCO  CABLK  VAK 

ol  li  ;uisp(>i  (ing  i >; I ssc liters  in  urban  tlisd  icls.  Aclmidctlly,  the 
tionlai  aica  liy  (otlay's  slaiularJs  is  excessive,  bill  with  an  ilii- 
lailen  weighl  ol  cigiil  Ions,  a  inaximimi  specil  ul  9.5  niph  and 
I'^i)  lip  availaiile,  wlut  eaics  alioiil  lionlai  area? 

In  oblainnig  inlcii  nialion  (or  oirr  tiala  panel,  we  have  cn- 
(ieavorc<l  lo  (oilow  as  elosely  as  possible  (he  proccilure  used 
when  lesling  veliieles  ol  less  exotic  design,  l  or  instance,  coni- 
(>iiling  Ihe  ali-nnpoi (anl  KiV  I  wear  index  piesenleil  a  problem 
bnl,by  aecepling  Ihc  proven  longevity  ol  (he  vehicle,  assuming 
(ha!  oil  can  lulniealion  wt)uki  In:  carrieil  oul  al  (he  specilietl 
inlcrvais,  and  (aking  itiio  aecoiinl  certain  variables,  we  were 
able  (o  arrive  al  a  ligure  ol  O.OOOOOO'M,  which  we  (eel  is  lairly 
aeciirale. 

On  (he  olher  hand,  we  were  unable  Hi  ob(ain  a  coasting 
Itgure  because  vve  released  (he  grip  a(  9.5  niph  and,  like  Of 
Man  River,  (he  car  just  kepi  roiling  along. 

Jn  an  age  ol  coniormity,  the  San  F  rancisco  cable  car  bris- 
tles wish  novel  design  leatiires.  Being  upholstered  through- 
out in  wood,  it  can  be  criticized  iVoni  ihc  standpoint  ol  pas- 
senger comlorl,  anti  its  maximum  speed  is  low  by  today's 
standards,  bu(  lor  sheer  simplicity,  iluiability,  case  ol  mainte- 
nance ant!  ability  to  chniib  hills,  it  is  wiihoul  peer,  and  wc  con- 
lidendy  predict  that  it  \sil!  conlinue  Jo  withstand  (he  test  of 
lime.  El 


The  power  room  and  cable  winding  equipment. 


Signal  room  tit  California  and  Powell  helps  keep  cars  on  scheduk'  and  prevent  9.5-mph  accidents. 
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PUBLIC  UTIXIflES  CQiygyilSSIOM 

1,357th  Ri2.GUIAR  HEjeiIiM&  01'  'i^HE  PUBLIC  UTILPiJIiiiS 
OOMiyilSSION,  IN  ROOM  282  -  Cm  Bkl^,  APRIL  24, 
1962,  OOMMENOniG  AT  2:00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Present:  Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 

Don  Pazackerley,  George  P.  HStnsen,  Thos.  P.  Stack 

Absent?  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White, 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White,  the 
minutes  of  the  1,356th  regular  meeting  of  the  Commission,  held 
April  17,  1962,  were  approved. 

Votes  Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent-None 

On  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
V/hite,  the  following  resolution  was  adopted: 

Votes  Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent-None 

RESOLUTION  NO,  21>99^— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
agctinst  such  funds  as  are  or  will  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railway? 

Clajjiiant 

]^ on- Li t iga ted,  S e 1 1 1  erne nt s  Date  of  Accident  Settlement 

MO  William  P.  Brooks  June  12,  1961  I  3f500.00 

oO  Prank  T.  Cortese  March  27,  1962  1,250.00 

SO  .Emily  T.  Moore  May  8,  1961  950.00 
MC  John  Elmer  Ervin  and 

Beb.e  Irene  Ervin  March  11,  1962  2,250^00 

Appropriation  No.  1,735.604.000  ^  7,950.00 
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In  regard  to  the  following  item,  the  original  resolution  called  for 
the  attendance  of  three  staff  members  of  the  Airport  Department  at 
the  American  Association  of  Airport  Executives  meeting,  and  one  to 
attend  the  California  Association  of  Airport  Executives  meeting, 
to  he  held  concurrently  in  Los  Angeles  May  19-25,  l'i62. 

Commissioner  Fazackerley  moved  the  resolution  be  amended  to  provide 
for  the  attendance  of  two  staff  members  instead  of  three.  Com- 
missioner G-reenberg  seconded  the  motion.     Commissioners  Stack  and 
White  urged  the  attendance  of  three  staff  members.    After  discussion 
the  motion  was  adopted  by  the  following  vote:  Ayes-Commissioners 
Greenberg,  Fazackerley,  Hansen.    Noes-Commissioners  White,  Stack. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
G-reenberg,  the  following  resolution  was  adopted  as  amended s 

Votes  Ayes -Commissi oners  Greenberg,  White,  Fazackerley, 

Hansen,  Stack 
Absent-None 

—RESOLUTION  I^^O.  21.999— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  Utilities  to  designate  one  staff  member  to  attend  the  35th  Anniial 
Convention  of  the  American  Association  of  Airport  Executives  at 
Los  Angeles,  California,  May  19-25,  1962;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  Utilities  is 
hereby  authorized  to  designate  one  staff  member  to  attend  the  16th 
Annual  Convention  of  the  California  Associaticn  of  Airport 
Executives,  which  meeting  is  being  held  concurrently  with  the  above. 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted! 

Vote  J  Ayes-Commissioners  G-reenberg,  White,  Fazackerley, 

Hansen,  Stack 
Absent-None 

--.RESOLUTION  NO.  22, 000— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No.  1052 — Laying  of  6-InGh 
Cast  Iron  Main  in  Velasco  Avenue  to  Associated  Pipeline,  Inc.,  in 
net  amount  of  $1,415.50,  and  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 


— .RESQLUTIOI)^  NO.  22,001— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:      PRECISION  II^STHUMENI  COMPANY 
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Permit  to  extend  an  underground  conduit  for  electrical  and  telephone 
facilities  across  a  portion  of  our  Bay  Division  Pipeline  No.  3 
right  of  way  in  the  vicinity  of  Matedero  Greek  crossing,  Stanford 
Industrial  Park,  Palo  Alto;  subject  to  a  permit  fee  in  the  amount  of 
$50. 


--RESOLUTION  NO.  22,002  — 

RESOLVED,  This  Commission  hereby  terminates  as  of  October  2, 
1961,  that  certain  revocable  permit  previously  issued  in  favor  of 
John  R.  Jones  covering  the  occupancy,  planting,  landscaping  and  use 
in  the  easterly  portions  of  Lots  21  and  22  in  Block  32,  Belle  Air 
Park,  San  lyiateo  County,  at  an  annual  rental  of  $5.00,  said  permit 
being  authorized  by  Resolution  No.  11049  adopted  September  25,  1950. 


— REoOLUTIQN  NO.  22.QO;3-— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Director  of  Property  to  prepare    and  submit  to  the  Board  of  Super- 
visors the  necessary  legislation  covering  the  sale  at  public  auction 
of  those  certain  portions  of  Lots  16  and  17,  Block  13,  Highlands  of 
Emerald  Lake  as  per  San  Prancisco  V/ater  Department  Drawing  B-784— B. 


In  regard  to  the  following  item,  Commissioner  Fazackerley  moved  the 
resolution  be  amended  to  provide  for  the  attendance  of  two  staff 
members  rather  than  three.    Commissioner  G-reenberg  seconded  the 
motion.    After  some  discussion  in  which  J.  H.  Turner,  General 
Ifenager  and  Chief  Engineer  of  the  San  Francisco  Water  Department, 
explained  that  the  item  had  been  budgeted  and  that  each  o  f  the  men 
was  active  on  committees  of  the  organization.  Commissioner 
Pazackerley  withdrew  his  motion  and  Commissioner  Greenberg  withdrew 
his  second. 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Stack,  the  following  resolution  v/as  adopted? 

Votes  Ayes-Commissioners  G-reenberg,  White,  Fazackerley, 

Hansen,  Stack 
Absent -None 

--.RESOLUTION  NO.  22.004— 

RESOijVED,  That  this  Commission  hereby  approves  attendance  of 
three  staff  members  of  the  San  Francisco  Water  Department  as 
designated  by  the  Manager  of  Utilities,  at  the  Spring  Conference  of 
the  California  Section  of  the  American  Water  Works  Association,  to 
be  held  at  Yosemite  National  Park,  April  26  and  27,  1962. 


In  regard  to  the  following  item,  Commissioner  White  asked  for  an 
explanation  of  the  item.    William  J.  Simons,  Director,  Bureau  of 
Public  Service,  explained  it  was  to  provide  for  the  transportation 
and  minor  expenses  of  the  Police  Department  Pipers'  Band  at  the 
Mother  Lode  Round -Up  In  Sonora. 
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On  motion  of  Commissioner  Fazackerley,  seconded  by  Oommissioner 
btack,  the  following  resolution  was  adopted j 

Vote;  Ayes -Commissi oners  Greenberg,  Pazackerley,  Hansen, 

Stack 

No-^ommissioner  ^hite 


--RESOLUTION  ^0.  22,005— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
expenditure  in  the  estimated  amount  of  $35.00  in  connection  with 
Staff's  participation  in  the  Mother  Lode  Round-Up  Celebration  to 
be  held  in  Sonor a, Tuolumne  County,  California,  on  Satvirday, 
May  12,  1962. 


On  motion  of  ^omi-;iissioner  Pazackerley,  seconded  by  Commissioner 
Stack,  the  following  resolutions  were  adopted? 

Votes  Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  btack 
Absent-Hone 


— RESQLUTIQI^  NO.  22,006— 

RESUiVED^  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  1053-Painting  and  Miscellaneous  Repairs  at 
Calaveras  Outlet  Tower  (in  Alameda  County) 

WD  Contract  No.  1057-Paving- Sunol  Headquarters  and  Road  to  Ranger's 
Cottage  at  Alameda  East  (in  Alameda  County) 

AD  Contract  No,  318-Pavement  for  Taxiway  H  at  Plot  10  at  San 
Francisco  International  Airport 


—RESOLUTION  NO.  22.007— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Departmental  Requests  for  Funds  as  follows? 

Munic  ipal  Rgii  Iwax 

$556,00  -  Temporary  Salaries,  Appropriation  No.  1.735.120,000 

Puhl i c_,.Ut  i Lit i  e s  C ommi s s i on  Ce ne r a  1__0 ff ic e_ 

$200.00  -  Materials  and  Supplies,  Appropriation  No. 

1.705.300,000 
100»00  -  Contractual  Services,  Appropr?.ation  No. 

1.706.200,000 

Hetch  Hetchy  Project 

$100.00  -  Official  Advertising,  Contractual  Services, 

Appropriation  No.  1.705.200.000 
50.00  -  Reproduction  Bureau  Services,  Appropriation  No. 
1.313.224.765 
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Manager  of  Utilities  Calendar^  jjt_em3s 

r/tr.  Kirlcwood  amoimced  that  the  first  four  suits  were  filed  by 
Melvin  Belli  «s  office  against  the  Oity  and  Gouiity  of  3an  Francisco 
on  behalf  of  four  residents  of  Bayside  Manor,  Millbrae ,  seeking 
damages  as  a  result  of  jet  noise  at  the  Airport.    He  stated  that 
the  complaints  have  been  reviewed  by  iublic  Utilities  Oounsel 
V/illiam  F.  Bourne,  who  may  have  a  few  comments.    Alvin  ilocl^well, 
who  has  represented  several  of  the  airlines  on  the  Sound  Abatement 
Committee  has  been  made  available  by  these  airlines  to  work  v/ith 
the  Oity  Attorney  on  this  problem.    The  City  Attorney  is  going  to 
meet  with  Mr.  Rockv/ell  tomorrow. 

Mr.  Bourne  said  that  he  had  reviewed  the  complaints  that  were  filed. 
The  City  has  not  as  yet  been  served.    The  complaints  listed  four 
plaintiffs  and  seven  causes  of  action.     The  causes  of  action  were 
combinations  of  the  theories  set  forth  in  the  Griggs  case  and 
others.     The  complaints  allege  onset  of  noise  since  November  1,  1959. 
No  one  has  been  joined  in  the  suits  except  the  Public  Utilities 
Commission  and  the  City  and  County  of  San  Francisco,  .and  several 
John  Does  who  would  allegedly  be  servants,  agents  and  employees  of 
the  City  and  County  of  San  Francisco. 

The  plaintiffs  seek  ^1)20, 000  general  damage  alleged  taking  by  inverse 
condemnation,  and  seek  the  difference  betv/een  the  full  and  depressed 
value,  and  also  the  full  value,  of  the  property* 

The  complaints  seek  an  injunction  against  the  permanent  use  of 
Runv/ay  1-R;  however,  no  temporary  restraining  order  has  been 
sought  or  issued. 

Mr.  Kirkwood  read  a  current  resolution  of  the  Assembly  calling 
for  identification  signs  to  be  painted  on  the  tops  of  airport 
terminal  buildings.     This  was  referred  to  Belford  Brown,  Airport 
Majiager,  for  review. 

Mr.  Kirkwood  annoimced  that  two  meetings  would  be  held,  May  16  and 
May  17,  relative  to  the  Oakland  Adequacy  of  Service  Survey.  Colonel 
Dregge  from  the  Civil  Aeronautics  Boa,rd  will  be  present.    Mr,  Kirkwood 
recommended  that  Belford  Brown  and  William  F.  Simons  be  directed  to 
attend  these  meetings  as  observers. 

Mr.  Kirkwood  then  stated  that  arrejigements  have  been  made  for  a 
meeting  in  Sunol  with  Alameda  County  officials,  on  Tuesday,  May  29, 
immediately  following  the  conclusion  of  the  Public  Utilities 
Oommission  meeting.    All  Commissioners  were  requested  to  attend 
if  possible. 

Mj*.  Kirkwood  then  reviewed  the  progress  made  on  the  New  Don  Pedro 
Dam  Project  and  summarized  the  agreement  that  was  reached  at  the 
meeting  of  April  20  between  the  City  and  County  of  San  Francisco, 
the  Modesto  and  Turlock  Irrigation  Districts,  the  State  Department 
of  Fish  and  G-ame,  and  William  P.  Warne,  Administrator,  Resources 
Agency  of  California.     The  agreement  covered  three  basic  conditions: 

1.  The  cooperating  agencies  (Modesto  &  Turlock  Irrigation 
Districts  and  San  Francisco)  will  make  water  available  for  the 
maintenance  of  fisheries  on  the  Tuolumne  River  for  a  period  of 
some  twenty  years,  during  which  time  cooperative  studies  by  all 
parties  will  be  undertaken  for  the  maintenance  of  the  fisheries 
thereafter. 
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2.  It  was  agreed,  if  it  becomes  necessary,  that  annual  cash 
payments  will  "be  made  by  the  Irrigation  Districts  and  San  J^rancisoo 
in  lieu  of  direct  water  releases  in  order  to  provide  substitute 
water  or  facilities  for  maintaining  the  Tuolumne  River  fishery. 

3«  It  was  recognized  that  the  ultimate  solution  to  the  fishery 
problem  on  the  Tuolmmie  could  be  provided  by  the  "IJastside  I^oject" 
which  has  been  proposed  by  the  Federal  Bureau  of  Reclamation,  and 
the  representatives  committed  the  Irrigation  Districts  and  San 
Prancisco  to  support  this  project  —  the  building  of  a  canal  from 
the  American  River  that  would  cross  the  Mokelumne,  Tuolumne, 
Stanislaus,  Merced  and  3an  Joaquin  Rivers  and  connect  v/ith  the 
Tuolumne  at  la  Grange  just  below  the  location  proposed  for  the 
New  Don  Pedro  Dam.     Support  would  be  predicated  on  a  request  that 
water  be  made  availOuble  from  the  project  on  a  nonreimbursable  basis. 

Departmental  Report; 

The  San  Prancisco  V/ater  Dep..rtment  monthly  report  was  presented  by 
J.H.  Turner,  (General  Manager  ^  Chief  Engineer  of  the  San  Prancisco 
Water  Department ♦ 

Mr.  Turner  stated  that  the  Palo  Alto  City  Council  met  on  Monday 
evening,  April  24?  and  approved  entering  into  a  contract  with  the 
San  Prancisco  Water  Department  for  the  purchase  of  water  for  resale. 
Mr.  Tiirner  stated  that  Mountain  View  has  been  authorized  to 
negotiate  with  San  Prancisco  looking  toward  a  contract  for  water; 
however,  they  are  still  studying  the  alternate  type  of  contract 
which  would  permit  some  use  of  South  Bay  Aqueduct  water. 

He  also  announced  that  he  had  a  contract  form  on  his  desk  from 
the  Alameda  County  Water  District  in  which  they  indicate  a 
willingness  to  take  two  million  gallons  daily  in  the  Warm  Springs 
area. 

The  Commission  complimented  Mr.  TiH'ner  on  the  fine  job  he  has  done 
in  negotiating  these  water  contracts. 

Roll  Calls 

Commissioner  Pazackerley  asked  the  Public  Utilities  Counsel  for  a 
report  on  the  status  of  Vfestern  Airlines*  case,    I^lr.  Bourne  promised 
that  information  by  the  next  meeting. 

Commissioner  G-reenberg  announced  a  luncheon  to  be  sponsored  by  the 
Qhamber  of  Commerce,  Wednesday,  April  25  >  ^^i-t  12  s  GO  noon,  at  the 
Commercial  Club,    Speaker  to  be  Harold  H.  Hammond,  Executive  "Vice 
President,  Transportation  Associa.tion  of  America.    I^Ir.  Hammond's 
subject  will  be  "Keeping  Transportation  a  Free  Enterprise," 

THEREUPON  THE  MEETING  ADJOURNED. 
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SAN  FRANGI3C0  WATER  DEPARTMENT 
39th  FEKlGDIv.AL  REPORT 
TO  THE  - 
PUBLIC  UTILITIEo  CQIiMISoION 
A^ril  24,  1962 


WATER  Q.UALITY 

Certain  negotiations  are  proceedinj,  for  the  ac- 
quisition of  379 o 59  acres  in  -jnci  adjacent  to  are.   to  be 
flooded    J  the  San  ^^ntonio  Reservoir  hy  exchancing  nearby 
property  belonging  to  the  City  in  Vokllecitos  Vallejo 

WATER  CONDITIONS 

Although  there  has  been  no  significant  rainfall 
sir.ce  my  March  2?  report,   continuing  runoff  from  earlier 
rains,  importation  from  the  City's  mountain  reservoirs,  and 
pumping  from  the  filter  galleries  near  Srnol,  has  increased 
the  total  storage  in  local  reservoirs  to  50,752  million 
gr.-llons  on  April  19,  which  is  713  million  gallons  more  than 
mentioned  in  mj  last  report.     This  storage  is  26.17%  greater 
thf^n  one  year  ago  and  is  82.76%  of  the  cr.pacity  of  these 
reservoirs , 

A  total  of  576.9  Fiillion  gallons  from  the  Sunol 
filter  g  -lleries  has  been  ":;umped  into  the  system  through 
.-.-ril  12,  without  which  the  eJjove  m.entioned  713  .*..illion 
gallons  gain  in  storage  would  not  have  been  possible. 

Beginning  about  April  9  the  combined  storage  in 
Calaveras,  Crystal  Springs,  San  Andres  and  Pilarcitos  Reser- 
voirs has  been  decreasin,,  due  to  the  large  current  consumpti 
of  water.     The  system-wide  average  rate  of  consumption  of 
water  for  the  i.iine  months  ending  narch  28  was  167.4  M.G.D. 
This  is  an  increase  of  4.69%  over  the  -ame  period  of  the 
previous  fiscal  year,   and  indie,  tes  that  the  average  use  of 
water  for  fiscal  year  1961-62  v/i;.l  be  in  the  order  of  176 
million  g<.-.llons  per  d^y  as  compared  to  about  160  million 
gallons  per  day  last  year. 

APPLICATIONS  PGR  W.TEP  SUPPLY  PGR  RESALE  PURPOSES 

The  City  Council  of  Mountain    View  authorized  their 
staff  to  enter  into  a  contract  with  San  Prancisco  for  the 


■)   J     ^  ^  ) 


purchase  of  water  under  Option  -fb  of  our  standard  form  of 
contract  which  provides  for  sc.eduled  quantities  of  water 
to  be  delivered.     It:  appears  probable  that  this  application 
will  be  sent  to  us  by  about  Tivy  1. 

The  City  Council  of  PikIo  Alto  is  to  consider  at  their 
meeting  of  April  23  the  __ntter  of  a  contract  with  San  Fran- 
cisco for  water  supply. 

A  draft  form,  of  application  has  been  received  from 
the  Alameda  County  Water  District  for  service  to  a  larger 
area  in  the  vicinity  of  V/arm  Springs,  which  also  includes 
the  General  Notors  Company  plant  site.     This  application  is 
intended  to  replace  the  existing  contract  for  the  Wcirm  Springs 
area  o 

There  has  been  no  further  development  since  M;  xch  27 
with  reference  to  applications  for  water  supply  from  the 
Cities  of  Alviso  and  Cupertino,   except  that  the  electorate 
of  Alviso  has  rejected  annex. -tion  to  ':an  Jose. 

WATER  RATE  REDUCTION 

The  Board  of  Supervisors  approved  the  new  schedule 
for  sale  of  w;iter  and  the  new  r<_tes  will  become  effective 
May  1«     The  City,  the  Public  Utilities  Commission  and  the 
Water  Depart:. ^ent  have  all  been  complimented  for  this  rate 
reduction. 

FINANCES 

Collection  froTa  the  sale  of  Woter  for  the  fiscal  year 
1961-62  through  -..-ril  16  was  Sl3,0^9,^^l«69  which  is 
$590,052.28  higher  than  for  the  same  period  of  the  preceding 
year. 

Revenues  for  the  first  nine  months  of  fiscal  year 
1961-62  are  ^12,884,520,  which  is  ,i'481,281  above  the  esti- 
mated revenue. 

CORPORATION  YARD 

Preliminary  plans,   outline  specifications,   .--Jid  pre- 
li.inary  estimates  have  been  received  from  the  architect.  A 
set  of  these  submittals  were  transmitted  to  the  Manager  of 
Utilities    for  his  study,  and  a  set  was  transmitted  to  the 
Art  Com-dssion  together  with  a  request  for  their  approval  of 
the  plans. 

1961  riUI^ICIIAL  WATER  SYSTEM  BOND  PROJECT 

Supplemental  appropriations  and  amendments  to  the 
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sal..'ry  ordinance  were  passed  .  b,,   the  Board  of  Supervisors  to 
provide  funds  and  -uthorize  employments  for  the  bond  x-rod^ct. 

Requisitions  have  been  submitted  ior  additional  em- 
ployments and  for  material.-.,  and  e  -uiprntnt  to  st.;rt  wor^v 
on  San  Antonio  Dam  and  preliminary  work  on  Bay  Division 
Pipeline  No.  ^. 

SAN  ANTONIO _ DAM 

On  April  18  the  Controller  certified  the  remaining 
phases  of  the  contract  for  Professional  oervices  with  Bechtel 
Corporation  but  had  not  yet  certified  the  i?10,000  modification 
of  contract  necessary  for  the  required  additional  exploration 
work.     When  the  modification  of  contract  has  been  certified, it 
will  enable  uechtel  to  proceed  with  the  additional  exploration 
work  and  then  with  the  detailed  _^;lans  and  specifications  for 
the  dam  and  appurten.Lmces . 

BAY  DIVISION  PIPELINE  NO.  4- 

A  contract  with  R.  M.  Towill  for  Aerial  Photo  survey 
of     Section  B  of  B  j  Division  Pipeline  No.  4  is  awaiting 
certification  by  the  Controller. 
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MINUTES 


PUBLIOJJTILITIES  CQMl^ilblDlOIj 


1,358th  REGUIAH  MEii'fll^G  OF  TE£  PUBLIO  U'i'IlITIES 

IlJ  ROOM  282  -  CITY  HALL,  mj  1, 
1962,  COM'iEi^OIlMG  AT  2s qO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Presents         Ooramissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
Don  Pasackerley,  George  P.  Hansen,  Thos.  P.  Stack 

Absent?  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner 
Pazackerley,  the  minutes  of  the  1,357th  regular  meeting  of  the 
Commission  held  April  24,  19^2,  were  approved. 

Vote;  Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent -None 


PUBLIC  HEARING 

Review  of  Question  of  Continuance  of 
Present  Routing  of  Municipal  Railway 
Motor  Coach  Lines  No,  25  Bryant  Street 
and  No.  80  Leavenworth  Street 


Mr.  V,  W.  Anderson,  General  Manager  of  the  Municipal  Railway,  read 
his  report  dated  April  26,  1962,  addressed  to  Manager  of  Utilities 
Robert  C.  Kirk-wood,  in  which  he  referred  to  two  previous  hearings 
at  which  no  action  was  taken  following  review  and  public  discussion 
ui  his  recommendations. 

He  stated  there  was  no  additional  information  to  present  at  this 
tim.e,  and  said  that  it  would  appear  that  the  proper  course  would  be 
not  to  resubmit  the  proposal  now  but  to  continue  the  present  routing 
Lit  this  time  and  retain  the  plan  for  possible  future  consideration. 

He  stated  current  checks  continue  to  show  that  the  service  to  the 
Hcill  of  Justice  is  adequate  in  relation  to  patronage. 

Captain  Tom  Zaragosa,  Director  of  Traffic,  Police  Department, 
appeared  and  restated  the  position  of  the  Police  Department.  He 
i^tated  the  department  felt  additional  service  to  the  Hall  of  Justice 
\v£is  necessary  and  the  idea  of  combining  both  lines  would  increase 
i"ne  service  and  aid  people  in  reaching  the  Hall  of  Justice. 
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Mr.  James  M.  Camion,  Chief  Clerk,  Municipal  Court,  stated  that  lack 
of  dire<Jt  transportation  to  the  Hall  of  Justice  worked  a  hardship 
on  the  jurors  and  people  paying  traffic  fines. 

Commissioner  Greenberg  then  asked  Mp.  Cannon  whether  or  not  people 
paying  fines  were  there  because  of  violations  arising  out  of  use  of 
their  private  automobiles.    Mr.  Cannon  stated  the  fines  collected 
were  for  that  type  of  violation  but  that  many  of  the  people  paying 
these  fines  stated  they  would  come  by  Municipal  transportation  if 
it  were  available. 

Commissioner  G-reenberg  then  read  a  letter  from  Mrs*  Alfred  V.  Ness, 
Secretary  of  the  Potrero  Boosters  and  Merchants  Association,  in 
which  she  stated  the  Association  was  unalterably  opposed  to  moving 
the  No.  25  bus  line  terminal  from  Fifth  and  Jessie  Streets. 

Mrs.  Gertrude  Burnett ,  1515  Broadway,  Sergeant  at  Arms,  Potrero 
Boosters  and  Merchants  Association,  also  appeared  protesting  against 
any  changes  of  the  downtown  terminal  of  the  No,  25  line;  as  did 
Mrs.  Alfred  V.  Ness,  674  Arkansas  Street,  Secretary  of  the 
Potrero  Boosters  Association,  and  Mrs.  Babette  Brefke,  701  Kansas 
Street,  member  of  the  Potrero  Boosters  Association. 

Commissioner  Pazackerley  moved  that  the  Commission  adopt  r^, 
Anderson's  report  and  make  no  changes  in  the  No.  25  and  No.  80 
lines  at  the  present  time.    Commissioner  Hansen  seconded  the 
motion,  and  the  motion  was  adopted  by  the  following  vote; 

Vote;         Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent -None 


During  the  discussion.  Commissioner  Stack  brought  out  the  need  for 
better  service  to  the  Hall  of  Justice,  and  suggested  giving 
consideration  to  the  rerouting  of  the  No.  19  line  so  that  it  will 
come  in  front  of  the  Hall  of  Justice. 

Commissioner  White,  in  the  discussion,  pointed  out  that  if  the 
passengers  could  get  off  at  Boardman  Place  they  would  not  have  so 
far  to  walk. 

The  Commission  then  requested  M^.  Anderson  to  make  a  study  and 
submit  a  report  on  this  matter. 
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On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner 
Pazackerley,  the  following  resolutions  were  adopted j 

Vote:  Ayes-Commissionere  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent -None 


'— RESOLUJIUN  NO.  22.008-~ 

RESOLVED,  That  this  Commission  hereby  requests  the  Director  of 
Property  to  prepare  the  necessary  legislation  for  submission  to  the 
Board  of  Supervisors  covering,  at  no  cost  to  the  City,  the  exchange 
of  easements  with  the  Stoneson  Development  Corporation  for  the  San 
Francisco  Water  Department's  existing  Cross-Connection  Pipeline 
extending  from  the  easterly  line  of  lands  formerly  owned  by  the 
Capuchino  G-olf  Corporation  to  the  westerly  right  of  way  line  of  the 
Junipero  Serra  Freeway,  as  shown  on  Water  Department  Drawing  C-855? 
said  exchange  being  in  the  best  interest  of  the  Water  Department. 


--.RESOLUTION  NO.  22,009-- 

WHEREAS,  the  Manager  of  Airport  Department  of  this  Commission 
has  recommended  the  granting  of  a  certain  license  for  use  and 
occupancy  of  land  and  property  under  control  of  that  department  as 
as  hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  that  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  does  hereby  approve  the  terms 
and  conditions  of  the  said  license  and  authorizes  the  execution  by 
the  Manager  of  Utilities  of  the  same  as  follov/ss 

TO:  FEDERAL  AVUTION  AGENCY 

5651  West  Manchester  Avenue 
Los  Angeles  45,  California 

LICENSE  to  construct,  maintain  and  use  a  Modified  ASR-2  Radar  and 
control  facility  located  within  the  SE  1/4  of  Sectiom  35,  T.  3S., 
R.  5W.,  M.D.B.&  M,,  San  Mateo  County,  California. 

Government  Agency:    No  Fee. 


—.RESOLUTION  NO.  220.10-- 

RESOLVED,  That  the  Commission  does  hereby  authorize  the 
amendment  of  Hertz  Corporation  rate  schedule  as  approved  by 
Resolution  No.  21837  on  February  6,  1962  though  the  adoption  of 
Supplement  No.  1  thereto  as  follows: 

Rates  on  inter-city  rentals  to  Monterey  and  to 
Sacramento  shall  exclude  the  $15.00  inter-city 
service  fee  heretofore  applicable  to  one-way 
rentals  to  these  two  points. 

BE  IT  FURTHER  RESOLVED,  That  the  effective  date  of  this 
Supplement  No.  1  shall  be  determined  by  the  Airport  Manager. 
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.■■^RESOLUTION  NO.  22,011-'- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed  I  approves  DEBIT  Modification  of  Contract  in  amount 
of  l546.G5'»  approves  Final  Payment  in  amount  of  $5,790.50,  in 
favor  of  MC  GUIBE  &  EESTER  under  ¥.  D.  Contract  No.  1019,  Relocation 
of  Portions  of  Palo  Alto  Pipe  Line;  allows  seventy-nine  (79)  working 
days  unavoidable  delay;  sixty  (60)  due  to  prevention  of  Contractor 
from  commencing  and  prosecuting  the  work  duo  to  coordinating  with 
St&t(^  Highway  work,  and  nineteen  (19)  due  to  adverse  weather. 


'      —RESOLUTION  NO.  22.012  — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  Debit  Modification  of  Contract  in  the 
amount  of  $172.47;  approves  Final  Payment  in  amount  of  $2,416 .47, 
in  favor  of  Associated  Pipeline,  Inc.,  under  W.D.  Contract  No.  1040 
— Laying  of  6-Inch  Cast  Iron  Mains  in  Bradford  Street  and  Peralta 
Avenue  and  allows  eighty  five  (85)  working  days  unavoidable  delay 
due  to  the  streets  not  being  to  grade. 


—RESOLUTION  NO^  22,013— 

WHEREAS,  the  City  and  County  of  San  Francisco,  acting  through 
this  Commission,  has  awarded  to  M  &  K  Corporat ion-Stolte ,  Inc., 
as  joint  venture  contractors.  Airport  Contract  No«  260,  for  the 
construction  of  the  South  Terminal  Building  and  Piers  P  and  G  at 
San  Francisco  International  Airport,  pursuant  to  which  award  said 
parties  have  entered  into  and  executed  the  subject  contract; 

and 

WHEREAS,  M  (Sb  K  Corporation-Stolte ,  Inc.  has,  by  letter  dated 
April  2,  1962,  and  pursuant  to  the  provisions  of  the  subject 
contract,  requested  that  one  of  the  subcontractors,  to  wit, 
Acoustics,  Inc.,  listed  in  its  bid  on  the  subject  contract  be  with- 
drawn, and  that  the  work  to  be  performed  by  said  subcontractor, 
consisting  of  tile  and  insulation,  under  Section  119  of  the 
Specifications-General  Provisions  of  the  subject  contract,  be  per- 
formed by  Pritchard  &  StonQ,  Inc.? 

and 

WHEREAS,  investigation  has  established  that  said  substitution 
of  subcontractors  is  necessary  and  is  in  the  best  interests  of  the 
City  and  County  of  San  Francisco,  for  the  reason  that  said  sub- 
contractor presently  listed  has  divested  itself  of  its  assets  and 
is  purported  to  have  assigned  its  right,  title  and  interest  in  its 
subcontract  to  said  substituted  subcontractor; 

and 

WHEREAS,  it  appears  to  Commission  that  the  proposed  sub- 
contractor to  be  substituted  taperform  the  work  is  in  every  way 
reliable  and  responsible  and  fully  able  to  perform  the  work  covered 
by  said  proposed  subcontract  and  to  complete  said  work  in  accordance 
with  the  specifications; 

and 

WHEREAS,  the  said  subcontractor  presently  listed  has  consented, 
in  writing,  to  the  proposed  substitution  of  said  substituted  sub- 
contractor ; 
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NOW,  IHEHiii'OBJB,  BE  IT  RESOLVED,  that  this  Commission  hereby 
approves  the  withdrawal  of  Acoustics,  Inc.  as  a  subcontractor  in 
San  Prancisco  Airport  Contract  No.  260,  and  authorizes  and  approves 
the  substitution  therefor  of  Pritchard  &  Stone,  Inc.,  for  the  tile 
and  insulation  work  to  be  performed  under  said  Section  119  Of  said 
contract. 


--RESOLUTION  NO.  22.014—- 

EESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed?  approves  DEBIT  Modification  of  Contract  in  amount 
of  I329.OO;  approves  Pinal  Payment  in  amount  of  ^2,430.41,  in  favor 
of  Power  Construction,  Inc.,  under  W.  D.  Contract  No.  979 >  Replace- 
ment of  Convenience  Station  at  Smol,,  in  Alameda  County;  allowa 
sixteen  (16)  calendar  days  unavoidable  delay  due  to  adverse  weather. 


—RESOLUTION  NO.  22.015— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  DEBIT  Modification  of  Contract  in  amount 
of  1p53.98;  approves  final  payment  in  amount  of  ^2, 370. 55 »  in  favor  of 
Power  Construction,  Inc.,  under  W.D.  Contract  No.  986,  Replacement 
of  Chlorination  Station  at  Sunol,  in  Alameda  County;  allows  sixteen 
(16)  calendar  days  unavoidable  delay  due  to  adverse  weather. 


—RESOLUTION  NO.  22.016— 

RESOLVED,  That  this  Commission  approves  plans  and  specifications 
and  hereby  authorized  Bid  Calls 

WD  Contract  No.  1061 — Laying  of  6- Inch  and  8-Inch  Cast  Iron  Mains  in 
Ingalls  Street  and  Wallace  Avenue. 

WD  Contract  No.  1062— Por  the  Repaving  of  Street  or  Sidewalk 
Openings  Where  the  Paving  Has  Been  Removed  for  the  San  Francisco 
Water  Department,  Por  the  Fiscal  Year  Ending  June  30,  1963. 

AD  Contract  No.  307 — Central  Terminal  Building,  South  Baggage  Claim 
Facilities  at  San  Franc ioco  International  Airport. 


—RESOLUTION  NO.  22.017— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  of  the  Municipal  Railway, 
and  the  City  Attorney,  approves  the  write-off  of  uncollectible 
accounts  receivable  which  are  more  than  90  days  past  due  and  the 
adjustment  of  accounts  receivable,  in  the  amount  of  199.75,  per 
Municipal  Railway  list  dated  April  20,  1962;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  collections  for 
damages  which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  month  of  March,  1962,  in  the  amount  of  $1,561.71?  and  be 
it  further 

RESOLVED,  That  this  Commission  hereby  approves  compromise 
settlements,  as  follows; 
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Municipal  Railway,  month  of  March,  19  62 


Amount 
Billed 


Compromise 
Settlement 


Debtor 


Albert  Silva 
P.  J»  Burns  Draying  Co. 
Russell  City  Hog  Co, 
P.  J.  Burns  Draying  Co. 
Louis  Grilmore 
Reuben  P.  Vaoek 
Clyde  Flinn 
Shirley  Barrios 
Donald  G.  Herring,  Jr. 
Seraphin  P.  Theibaut 


$  55.10 


%  4-3.10 


25.65 
97.02 
68.17 
65.98 
54.93 
51.16 

75.^7 
159.91 
109.69 


21.45 
67.62 

57.67 
55.48 
24.43 
58.56 
54.07 
100.00 
86.59 


$  745.28 


%  548.97 


RBSOLUJIOK  NO.  22.018- 


RESOLVED,  That  this  Commission  hereby  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the  Manager 
of  Utilities,  months  of  February  and  March,  1962;  and,  be  it  further 

RESOLVED,  That  report  of  said  appointments  and  removals  be 
transmitted  to  the  Civil  Service  Commission  and  to  the  Controller. 


RESOLVED,  That  this  Conmiission  hereby  requests  the  Controller's 
certification  of  Excess  Modification  of  Contract  in  amount  $4fS49.47> 
under  Aipport  Department  Contract  No.  260-Construction  of  South 
Terminal  Building  and  Piers  P  and  G;  contractor,  M  &  K  Corporation  - 
Stolte,  Inc.;  to  reduce  certain  work  on  the  South  Terminal  Building 
and  Piers,  and  to  add  certain  other  additional  work  including 
plumbing,  electrical,  mechanical,  structural  iron,  concrete,  miscel- 
laneous metal,  water  stop  at  expansion  joint  and  all  other  work  as 
shown  on  the  drawings  listed  on  Modification  of  Contract  form  dated 
April  25,  1962. 


WHEREAS,    payment  in  the  sum  of  $373.85  has  been  received  from 
the  defendants  in  that  certain  action  entitled  City  and  County  of 
San  Francisco  v.  Gilbreth  and  Scott,  South  San  Francisco  Municipal 
Court  No.  8281,  filed  on  behalf  of  the  Water  Department  by  the  City 
Attorney,  which  said  sum  is  the  amount  of  the  prayer,  it  is 

RESOLVED,  That  the  City  Attorney  is  authorized  to  dismiss  the 
said  action  with  prejudice. 


RESOLVED,  That  this  Commission  hereby  authorizes  the  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows i 


Permit  to  widen  the  existing  Palm  Avenue  and  to  extend  San  Miguel 
Street,  Tract  No.  2337,  City  of  Fremont,  across  a  portion  of  the  Bay. 
Division  Pipeline  No.  3  right  of  way.    Fee  waived  in  consideration  of 
a  public  agency. 


—RESOLUTION  NO.  22.019  — 


—RESOLUTION  NO.  22.020— 


TO  J 


CITY  OF  FREMONT 
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At  this  point  Commissioner  Grecnberg  was  called  from  the  meeting  for 
a  short  period,  and  Vice  President  Thomas  i\  White  presided  during 
his  ahsence. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner 
Pazackerley,  the  following  resolutions  were  adopted: 

Votes  Ayes-Commissioners  White,  Pazackerley,  Hansen,  Stack 

Absent-Commissioner  G-reenberg 


-.-RESOLUTION  NO,  22>022-~  - 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TOs        KENNEDY  RANCH 

Permit  to  place  a  temporary  movable  platform  and  small  office 
adjoining  Bemal  Avenue  and  within  the  Pleasant  on  Industrial  Tract, 
Parcel  69*  Alamuda  County,  for  use  by  the  State  Agricultural 
Inspectors.    Pee  waived  in  consideration  of  service  to  be  rendered 
to  Water  Department's  lessees. 


--RESOLUTION  NQ>  22>Q23-- 

RESOLVED,  That  this  Commission  hereby  authorizes  Issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:         ROBERT  L,  ROSENAUR 
LOUIS  P.  ROSENAUR 
E.  P,  TURI 

Permit  to  occupy  for  parking  and  landscaping  purposes  a  portion  of 
the  Hetch  Hetchy  Bay  Division  pipeline  right  of  way;  said  portion 
extending  easterly  56?  feet  from  the  easterly  line  of  Poplar  Avenue, 
Redwood  City;  subject  to  a  rental  of  t50  per  month  plus  taxes  and 
assessments. 


Commissioner  G-reenberg  returned  to  the  meeting  and  resumed  the  chair. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissi  oner  Stack, 
the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  White,  Hansen,  Stack 

Noes -Commissioners  Greenberg,  Fazackerley 


— RESOLUTIQI^  NO,  22,024— 

RESOLVED,  That  this  Commission  hereby  approves  the  termination, 
by  mutual  consent,  of  that  certain  lease  executed  under  authority 
of  Resolution  No.  17656,  with  Dixiena  Porman,  under  date  of 
October  22,  1957?  which  said  lease  was  assigned  under  authority  of 
Rosolution  No.  17926  to  Bron.dway-Calif ornia  Corporation,  a  California 
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corporation  under  date  of  November  1,  1957?  said  lease  covers  a 
restaurant  site  at  the  corner  of  Broadway  and  California  Drive  in 
Burlingame,  San  Mateo  County?  and 

BE  IT  FURTHER  RESOLVED,  That  upon  termination  of  said  lease, 
this  Commission  authorizes  execution  of  a  new  lease  covering  said 
property  to  William  Sanford,  said  lease  to  be  for  restaurant  purposes 
with  a  term  and  rental  as  follows! 

The  term  of  said  lease  shall  be  for  eight  (8)  years,  commencing 
May  1,  1962  for  which  term  Lessee  shall  pay  to  City  as  rental  for 
the  demised  premises  the  sum  of  Twenty  Six  Thousand  Forty  and  no/100 
($26,040.00)  Dollars  payable  in  monthly  installments,  in  advance, 
on  the  first  day  of  each  month  of  the  term  herein,  as  follows j 
Commencing  May  1,  1962,  up  to  and  including  A.pril  30,  1964  the  sum 
of  Two  Hundred  Sixty  and  no/100  Dollars  ($260.00);  commencing 
May  1,  1964,  up  to  and  including  April  30,  1970,  the  sum  of  Two 
Hundred  Seventy  Five  and  no/100  Dollars  (|275.00). 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner 
Fazackerley,  the  following  resolutions  were  adopted? 

Votes  Ayes-Commissioners  G-reenberg,  White,  Fazackerley, 

Hansen,  Stack 
Absent-None 

—RESOLUTION  NO.  22.025-- 

RESOLVED,  That  in  accordance  with  provisions  of  Shell  Oil 
Company  lease  dated  April  1,  X956,  this  commission  approves  in 
amount  that  151,500.  has  been  expended  by  Lessee  in  improvements 
in  the  construction  of  a  24,000  barrel  fuel  storage  tank  on  demised 
premises  at  the  San  Francisco  International  Airport  which  construc- 
tion was  authorized  by  Public  Utilities  Commission  Resolution 
No.  21,166,  adopted  May  9,  1961. 

BE  IT  FURTIic^i  RESOLVED,  That  Resolution  No.  20104  adopted 
April  19,  I960,  approving  fire  insurance  in  amount  of  1390,500, 
covering  above  cited  lease,  be  and  the  same  is  amended,  providing 
for  approval  of  fire  insurance  coverage  in  total  amount  of  $442,000. 


—RESOLUTION  NO.  22.026— 

WHEREAS,  the  Cjty  and  County  of  San  Francisco  is  empowered  to 
acquire  property  as  'the  site  for  an  airport  and  to  erect  and  main- 
tain hangars  and  other  air  navigation  facilities  as  may  be 
necessary  or  convenient  for  airport  purposes  and  has  acquired  and 
now  owns  and  operates  the  San  Francisco  International  Airport,  and 
in  connection  with  the  operation  of  said  San  Francisco  International 
Airport,  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco  has  exclusive  control  over  the  sEime ,  including  power 
to  lease  lands  within  said  San  Francisco  International  Airport;  and 

WHEREAS,  in  connection  with  the  operation  of  the  San  Francisco 
International  Airport,  the  City  and  County  of  San  Francisco  is  duly 
authorized  to  enter  into  contracts  or  otherwise  cooperate  with 
other  public  or  private  agencies  pursuant  to  Section  50474  (h)  of 
the  Grovernment  Code  of  the  State  of  California  and  to  the  charter 
cf  the  City  and  County  of  San  Francisco;  and 
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WHEEJaAS,  the  Public  Utilities  Conmiission  has  heretofore  deter- 
mined that  certain  improvements  to  the  San  Prancisco  International 
Airport  were  necessary  sind  desirable,  including  the  filling  of  land 
to  not  less  than  grade  to  airport  standards  and  the  construction  of 
buildings,  structures  and  improvements  necessary  or  useful  in  con- 
nection with  or  relative  to  air  navigation,  operation  and  activities, 
all  as  more  particularly  described  in  that  certain  Lease  between  the 
City  and  County  of  San  Francisco  and  its  Public  Utilities  Commission^ 
as  Lessor,  and  Pan  American  World  Airways,  Inc.,  a  corporation,  as 
Lessee;  and 

WHEREAS,  since  said  improvements,  when  constructed,  will  con- 
stitute improvements  to  the  property  of  the  City  and  County  of  San 
Francisco,  said  Lease  provides  that  the  Public  Utilities  Commission, 
and  in  the  case  of  structures  the  San  Francisco  Art  Commission  as 
v/ell,  shall  approve  the  plans  for  said  improvements  and  further 
provides  that  said  improvements,  as  constructed,  will  forthwith 
become  the  property  of  the  City  and  County  of  San  Francisco,  subject 
only  to  the  terms  of  said  Lease,  and  upon  the  expiration  of  the  term 
of  said  Lease,  will  become  the  property  of  the  C^ty  and  County  of 
San  Francisco  free  and  clear  of  the  terms  of  said  Lease;  and 

WHEREAS,  the  Public  Utilities  Conmiission  has  received  a  proposal 
from  San  Francisco  Airport  Improvement  Corporation,  a  non-profit 
corporation,  for  the  financing  of  such  improvements  without  cost  to 
the  City  and  County  cf  San  Francisco,  and  without  encumbering  public 
moneys  under  the  jurisdiction  of  the  Public  Utilities  Commission? 
and 

WHEREA.S,  the  Public  Utilities  Commission  has  secured  a  recom- 
mendation from  the  Manager  of  Utilities  to  the  effect  that  such 
financing  is  a  feasible  and  proper  alternative  to  the  financing  of 
such  improvements  through  the  use  of  public  funds  pursuant  to 
Section  121  of  the  charter  of  the  City  and  County  of  San  Francisco, 
and  that  said  proposal  be  accepted;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  will  become  the 
beneficial  ovmer  of  all  of  the  issued  and  outstanding  shares  of  the 
capital  stock  of  said  San  Franc Igco  Airport  Improvem.ent  Corporation 
if  the  gift  of  said  stock  is  accepted  by  the  Board  of  Supervisors 
of  the  City  and  County  of  San  Francisco. 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco,  as  follows; 

1.  It  is  hereby  determined  that,  as  a  matter  of  public 
policy  for  the  construction  of  improvements  and  the  making  of 
additions,  betterments  and  extensions  to  the  San  Francisco  Inter- 
national A-^rport,  the  proposal  of  San  Francisco  Airport  Improvement 
Corporation  should  be  approved  and  accepted,  and  said  proposal  set 
forth  in  the  Letter  of  Intent  of  San  Francisco  Airport  Improvement 
Corporation  now  on  file  with  the  Public  Utilities  Commission  be  and 
the  same  is  hereby  approved. 

2.  It  is  recommended  that  the  gift  of  said  stock  of  San 
Francisco  Airport  Improvement  Corporation  be  accepted  by  the  Board 
of  Supervisors  of  the  City  and  County  of  San  Francisco,  and  the 
Secretary  of  this  Commission  is  directed  to  transmit  a  certified 
copy  of  this  resolution  to  the  said  Board  of  Supervisors. 
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RESOLVED,  That  this  CK&omiDsii&OL  here  lay  authorizes  the  Director 
of  Public  Works  of  the  City  rind  County  o  f  San  Francisco  to  proceed 
with  the  widening  and  channelization  of  Ls.ke  Merced  Boulevard  between 
Sunset  Boulevard  and  Winston  Drive  in  accordance  with  plajis  proposed 
by  the  Bureau  of  Engineering,  Plan  SHI-1494  Ch.  1,  Sheets  1  to  4. 


RESOLVED,  That  this  Commission  hereby  requests  the  Director  of 
Property  to  prepare  the  necessary  legislation  for  enactment  by  the 
Board  of    Supervisors  covering  the  sale  at  public  auction  of 
those  portions  of  the  Baden  Lots,  South  San  Prancioco?  consisting  of 
3.57  acres  as  per  dan  Prancisco  Water  Department  drawing  B-2405. 


RESOLVED,  That  this  Commission  hereby  approves  payment  :of  a 
judgment  against  the  Bureau  of  Light ,  Heat  &  Power  in  the  amount  of 
$1,500,00,  plus  costs  of  $37.75,  plus  interest  thereon  at  lio  from 
September  19?  1959?  to  date  of  warrant,  plus  $30.00  costs  on  appeal, 
arising  out  of  contracts  for  the  maintenance  and  repair  of  city- 
owned  street  lighting  system  for  the  fiscal  years  1956-1957  and 
1957-1958,  in  favor  of  Fred  E. Wider  and  Arthur  D.  Nelson,  dba 
Electrical  Mnintenance  and  Service  Co.,  and  Raymond  E.  Levy,  Esq., 
their  attorney;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller 
to  provide  funds  in  the  amount  of  $1,842,48  to  pay  said  judgment. 


RESOLVED,  That  this  Commission  hereby  approves  expenses  in  the 
estimated  amount  of  $500.00  in  connection  with  the  oral  examination 
for  Class  9258  Airport  Assistant  General  Manager,  Business  Adminis- 
tration, to  be  conducted  by  the  Civil  Service  Commission  on  or 
about  May  10  ,  1962;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller 
to  transfer  the  amount  of  $500.00  from  Aj_rport  Department  Appropria- 
tion No.  1.725.300.000  to  Appropriation  No.  1,725 .140.000  for  such 
purpose. 


RESOLVED,  That  this  Commission  hereby  requests  the  Controller* s 
approval  of  Municipal  Railway  Request  for  transfer  of  funds,  in 
am.bunt  of  $30,000.00  from  Appropriation  No.  1.735.244.000  Tire 
Rental,  to  Appropriation  No.  1.735.300,000  Materials  and  Supplies, 
to  provide  additional  funds  for  the  balance  of  the  fiscal  year. 


-^•RESOLUTION  NO.  22.028 


--RESOLUTION  NO 
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.^RESOLUTION  I^iQ.  22.032— 


WHERIiAS,  the  Municipal  Railway  has  been  informed  by  the  St. 
Louis  Public  Service  GoUipany  that  they  expect  to  have  four  PCG  cars 
ready  for  shipment  to  San  Prancisco  diiring  the  early  part  of  May, 
1962?  and 

WHEREAS,  it  has  been  found  from  past  experience  that  it  is 
highly  desirable  to  have  equipment  of  this  kind  inspected  before  it 
is  shipped;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  Victor  C. 
Peterson,  Superintendent  o f  Equipment ,  Municipal  Railway,  to  travel 
to  St.  Louis,  Missouri,  on  or  about  May  14,  1962,  to  inspect  said 
four  PCG  cars  to  assure  compliance  with  specifications. 


In  the  discussion  prior  to  the  adoption  of  Resolution  Ko.  22,016, 
authorizing  bid  call  for  WD  Contract  No.  1062  -  Eor  the  Repaving 
of  Street  or  Sidewalk  Openings  Where  the  Paving  Has  Been  Removed 
for  the  San  Francisco  Water  Department,  For  the  Fiscal  Year  Ending 
June  30,  1963  -  Commissioner  White  again  pointed  out  that  backfill 
in  street  openings  does  not  seem  to  be  sufficient.    The  street  is 
opened  and  backfilled  with  4"  to  6"  of  bitumens,  where  the 
original  surface  consisted  of  concrete  and  bitumens.    As  a  result 
in  a  short  period  the  surface  of  the  pavement  sinks,  leaving  a 
deep  rut  in  what  was  formerly  a  vrell-paved  street. 

Mr.  J.  H.  Turner,  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,'  explained  that  the  Water  Department 
has  revised  its  contracts  in  an  attempt  to  avoid  tliis  situation 
but  he  pointed  out  that  they  are  only  required  to  follow  the 
reg-ulations  set  down  by  the  Department  of  Public  Works. 

After  some  discussion,  Mr.  Turner  was    asked  to  carry  the  problem  to 
the  Inter-Departmental  Committee  to  work  out  some  sort  of  specifi- 
cations which  will  alleviate  this  situation. 


In  the  discussion  prior  to  the    adoption  of  Resolution  No.  22,024, 
concerning  lease  covering  a  restaurant  site  at  the  corner  of 
Broadway  and  California  Drive  in  Burlingame  under  the  jurisdiction 
of  the  Water  Department,  Commissioners  Greenberg  and  Pazackerley 
took  the  position  that  it  might  be  advisable  to  cancel  the  present 
lease  and  put  the  lease  out  for  competitive  bid. 

Manager  of  Utilities  Calendar  Itemi^; 

Mr.  Kirkwood  reported  that  Mayor  Christopher  has  asked  his 
Administrative  Aide,  John  L.  Mootz,  to  make  a  study  looking  toward 
the  possible  merger  of  the  Hetch  Hetohy  Project  and  the  San 
Francisco  Water  Department. 

Mr.  Kirkwood  indicated  that  the  possible  combination  of  the  two 
departments  had  been  discussed  in  the  past.    He  pointed  out  that 
merger  of  the  two  departments  should  not  necessarily  mean  that  the 
Hetch  Hetchy  Project  was  considered  com.plcted  because  this  would 
cause  problems  under  the  Raker  Act.     In  order  to  complete  the 
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merger  Oharter  amendment  might  bo  necessary. 


Mr.  Kirkwood  pointed  out  that  both  J.  H.  Turner,  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Bepartment,  and 
George  Burr,  Assistant  Manager  of  the  Water  Department,  were 
retiring  at  the  end  of  1963 »  and  that  if  a  merger  were  to  take 
place  that  it  should  be  correlated  to  these  retirements  so  as  to 
cause  the  least  possible  disruption  of  assignments.     If  a  merger 
were  to  be  completed  on  Januaiy  1,  1964,  it  would  be  necessary  to 
place  a  charter  amendment  on  the  November  ballot  of  this  year. 

Mr.  Kirkwood  stated  he  felt  a  merger  would  present  real  possibilities 
for  better  administration. 

Commissioner  Pazackerley  comiented  that  discussion  along  this  line 
had  originated  as  far  back  as  1957,  and  that  the  merger  at  this 
time  would  be  consistent  with  the  intent  of  the  language  of  the 
Charter.     He  could  foresee  certain  advantages  in  such  a  merger  and 
felt  that  now  was  the  opportune  time  inasmuch  as  the  functions 
were  growing  more  and  more  interrelated. 

Commissioner  Greenberg  indicated  that  some  discussion  had  been  gone 
into  as  far  back  as  December,  1956,  at  the  time  of  the  submission 
of  the  Ernst  and  Ernst  Report  on  the  San  Francisco  Water  Department. 
He  felt  the  same  as  Commissioner  Pazackerley  and  in  his  opinion  the 
propitious  moment  had  now  arrived « 

Commissioner  White  ventured  the  opinion  that  under  the  circumstances 
the  Commission  had  stultified  the  intelligent  result  of  any  survey 
by  Mr.  Mootz.    He  stated  that  unless  Mr.  Mootz  had  freedom  to  be 
objective  he  should  not  make  the  survey.    The  study  should  be  made 
by  an  unbiased  objective  individual,  preferably  someone  outside  of 
the  City  administration.    He  stated  that  the  opinions  expressed  by 
Commissioner  Greenberg  and  Qommissioner  Pazackerley  would  be  the 
opinion  of  Mr.  Mootz. 

Commissioners  Greenberg  and  Pazackerley  defended  Mr.  Mootz,  stating 
he  was  a  career  Civil  Service  employee  and  would  carry  out  an 
objective  survey. 

Commissioner  White  again  stated  that,  with  all  respect  to  Mr.  Mootz, 
it  would  be  difficult  under  the  circumstances  to  be  objective  and 
he  still  felt  the  survey  should  be  made  by  an  outsider. 

I^r ,  Kirkwood  informed  the  Cormnission  that  as  an  outgrowth  of  the 
pending  case  involving  Pelt on  Division  of  Baldwin -Lima -Hamilton 
Corporation  and  Allis-Chalmers  Manufacturing  Company  relative  to 
turbines  for  the  Canyon  Power  project,  and  of  the  necessity  for 
proceeding  with  additional  bids  without  chancing  similar  litigation, 
that  language  in  Section  14  of  the  specifications  for  materials 
\;as  being  changed  so  that  we  v^ould  avoid  situatioixs  of  this  nature. 
1.b.±3  section,  Public  Utilities  Counsel  William  P.  Bourne  explained, 
vculd  amend  our  proposals  so  that  we  could  insist  upon  "Buy 
A;-uerican,"  subject  to  Federal  laws  and  treaties. 


-13 ,027- 


Mr.  Anthony  Stiglich  appeared  before  the  Commission  and  requested 
reconsideration  of  the  Commission's  decision  denying  his  request 
for  a  Municipal  Railway  life-time  pass. 

The  Commission  again  expressed  sympathy  to  Mr.  Stiglich;  however, 
they  reaffirmed  their  previous  action  and  denied  his  request  by  a 
vote  of  four  to  one,  Commissioner  l^tack  dissenting. 

Demrtmental  Report ; 

Belford  Brown,  Airport  Manager,  presented  the  monthly  report  on  the 
Airport  Department • 


Roll  Calls 

All  Commissioners  passed. 


TliEREUPON  THE  MEETING  ADJOURNED. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 

PUBLIC  UT!LIT!ES  COMivMSSION 


April  26,  1962 


MUNICIPAL  RAILWAY 

949  Presidio  Avenue 
Phone  Fillmore  6-S656 
Postal  Zone  1  S 


SUBJECT: 


Routing 

—Lines  #25  and  #80 


Mr,  Robert  C,  Kirkwood 

Manager  of  Utilities 
287  City  Hall 

San  Francisco  2,  California 

Dear  Mr.  Kirkwood s 

A  proposal  by  Railway  management  for  a  partial  rerouting, 
and  for  through-routing  and  combining  Lines  #25  and  #80,  was 
submitted  through  you  for  consideration  of  the  Public  Utilities 
Commission  on  two  previous  occasions.     Public  Hearings  were  held 
as  related  thereto. 

In  making  the  presentation,  it  was  pointed  out  that  the 
proposed  through-routing  would  provide  a  definite  improvement  in  the 
downtown  transit  pattern  of  north-south  lines  crossing  Market  Street 
and  x-jould  be  a  safer  operation  by  reducing  turning  movements  in  the 
central  area  as  well  as  in  Midv/ay  Village  in  San  Mateo  County, 

While  I  believe  that  premise  continues  to  be  valid,  never- 
theless there  was  some  objection  by  certain  individuals  and 
organizations  as  to  parts  of  the  proposal.     The  net  result  of  the 
two  previous  hearings  was  to  retain  the  existing  routing. 

Inasmuch  as  the  subject  was  "tiflce  given  full  presentation  by 
management  and  full  consideration  by  the  Commission,  there  would  be 
little  in  the  way  of  additional  information  to  present  at  this  time. 

It  would  therefore  appear  that  the  proper  course  would  be 
not  to  resubmit  the  proposal  now,  but  to  continue  the  present 
routing  at  this  time  and  retain  the  plan  for  possible  future  con- 
sideration. 


Pertaining  to  the  Hall  of  Justice,  current  checks  continue 
to  show  that  the  service  is  adequate  in  relation  to  patronage. 

Yours  very  truly. 


WA;  j 


V,  W,  ANDERSON 
General  Manager 


I, 


1 
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SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Report  of  the  General  Manager,  Airport  Department  May  1,  1962 

to  the  Public  Utilities  Conrolsslon 

HIGHLIGHTS  OF  APRIL  ACTIVITIES 

Traffic  Sunmiary  (March)  ; 

New  traffic  gains  in  all  categories  were  registered  during  March  at  San 
Francisco  International  Airport.    The  passenger  volume  of  454,564  again  set  an 
all-time  high  for  any  March  in  Airport  history,  and  was  a  14.5  per  cent  gain  over 
March  of  1961.    Revenue  passenger  miles  in  domestic  traffic  as  reported  by  the 
trunklines  was  up  11.6  per  cent  over  March  of  last  year. 

The  passenger  increases  so  far  this  year  are  far  beyond  the  ratio  fore- 
cast by  industry  leaders  at  the  end  of  1961.    At  that  time,  spokesmen  predicted  a 
1962  Increase  in  passenger  volume  of  only  5  per  cent,  and  it  was  upon  this 
projection  that  the  financial  feasibility  of  the  proposed  first  segment  of  an 
Airport  Garage  was  based. 

Mail  handled  during  the  month  totaled  6,050,059  pounds,  up  7.5  per  cent; 
915,327  pounds  of  air  express  represented  a  gain  of  1.5  per  cent,  and  the  air 
freight  total  of  11,904,585  pounds  was  an  increase  of  21.9  per  cent. 

Aircraft  movements— landings  and  takeoff s--for  the  month  totaled  18,624, 
of  which  12,734  were  by  scheduled  air  carriers.    The  air  carrier  total  was  an 
increase  of  11.7  per  cent  over  the  previous  March. 

Of  aircraft  movements  other  than  by  scheduled  carriers,  1,642  were  by 
military  planes  and  4,248  by  civilian  aircraft,  principally  corporate  or  privately 
owned. 

Quarterly  Traffic  Totals; 

The  first  quarter  of  the  1962  calendar  year  saw  an  18  per  cent  Increase 
over  the  comparable  1961  period  in  passenger  volume  and  gains  of  more  than  12  per 
cent  in  mail,  5  per  cent  in  air  express,  and  30  per  cent  in  air  freight. 


J 
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Alrline  Rates  &  Charges; 

A  conference  was  held  with  airline  tenants  and  discussion  held  on  rates 
and  charges  after  expiration  of  present  schedules  on  June  30.    A  further  meeting  is 
set  for  May  ?• 
Public  Parking; 

The  Airport  Engineer  has  prepared  a  workable  plan  for  handling  public  auto 
parking  during  the  garage  first  stage  construction.    The  UEB  Engineer  presented  a 
similar  plan,  and  management  is  to  meet  with  the  parking  lot  operator  for  a  review 
of  the  plans.    In  discussion  of  the  plans,  the  need  for  additional  operations  per* 
sonnel  during  this  critical  period  was  emphasized.    It  also  was  noted  that  during 
Easter  Week  public  parking  areas  were  filled  to  capacity  a  number  of  times  for 
comparatively  short  periods  and  autos  were  diverted  to  the  employees'  parking  lot 
and  other  areas. 
SAC  Program; 

Assistance  was  given  to  the  Sound  Abatement  Center  in  presenting  a  pro- 
gram for  the  press,  radio  and  TV  on  measures  taken  at  SFIA  to  keep  jet  noise 
nuisance  to  adjoining  communities  to  a  minimum. 
Summer  Traffic ; 

A  substantial  Increase  in  traffic  volume  is  anticipated  for  the  suraner 
months  and  much  consideration  is  being  given  to  the  airlines'  needs  for  improved 
baggage-handling  and  more  aircraft  parking  space.    The  UEB  will  be  requested  to 
expedite  the  installation  o£  a  revolving  baggage  conveyor  in  the  south  half  of  the 
lower  level  of  the  Central  Terminal,  and  special  meetings  with  airline  station 
managers  are  planned  with  a  view  toward  fullest  utilization  of  gate  loading 
positions  on  Piers  D  and  E. 
Hertz  U- Drive  Contract; 

A  meeting  is  scheduled  soon  after  May  1  with  The  Hertz  Corporation  to 
renegotiate  an  auto  rental  contract  which  expires  May  31,  1962. 

*  *  4r 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,359th  REGUIAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HA.LL,  MAY  8, 
1962,  COM]^IENCINa  AT  2sOO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order* 

Presents         Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
Don  Fazackerley,  George  P.  Hansen,  Thos.  P.  Stack 

Absent:  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Hansen. 

On  motion  of  Oonmiissioner  Stack,  seconded  by  Commissioner  White, 
the  minutes  of  the  1,358th  regular  meeting  of  the  Commission  held 
May  1,  1962,  were  approved. 

Votes  Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent-None 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted; 

Vote:  Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent -None 

—RESOLUTION  NO.  22.033— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts 

San  Prancisco  Water  Department  Contract  No.  1050-Laying  of  6-Inch, 
12-Inch  and  16 -Inch  Cast  Iron  Mains  in  Noe  and  26th  Streets  to 
Associated  Pipeline,  Inc^,  in  the  amount  of  $16,405*00,  and  all 
other  bids  for  the  above  described  work  are  hereby  rejected. 


—RESOLUTION  NO.  22.0*54- - 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows  $ 

TO J  VERN  HENGl 

Permit  to  occupy  for  a  domestic  garden  that  portion  of  Ketch  Hetchy 
Bay  Division  Pipeline  right  of  way  adjoining  Lot  243,  Block  11  of 
S-ondale  Manor,  Tract  No.  1970,  Aiameda  County.    Pee  waived  due  to 
offsetting  benefits  to  the  Department  in  upkeep  of  premises. 
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—RESOLUTION  NO.  22,035— 


RESOLVED,  That  this  Ooimnission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows s 

'±0t  THE  PAGIEIO  Tii^LEtEONE  AND  TELEGRAPH  COFiPANy 

Permit  to  install  and  maintain  an  aerial  cable,  pole,  and  anchor 
within  a  portion  of  Hetch  Hetchy  Bay  Division  Pipeline  right  of  way; 
said  portion  being  easterly  of  Linden  Avenue,  Redwood  Oity;  subject 
to  a  permit  fee  of  $50. 


--.RESOLUTION  NO.  22>036>-> 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:  SUNNYHILLS  METHODIST  CHURCH 

Permit  to  occupy  for  parking  and  landscaping  purposes  a  portion  of 
Bay  Division  Pipeline  No.  3  right  of  wayj  said  portion  extending 
northwesterly  from  the  north  line  of  Dixon  Road,  Santa  Clara  County, 
a  distance  of  575  feet?  fee  waived  in  consideration  of  a  non-profit 
organization. 


— RBSOLUTIQN  NO.  22.037— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No. 16, 527,  adopted  July  16,  1956,  payment  of  claims 
in  amount  $19,022.59?  made  by  the  Municipal  Railway,  month  of 
April,  1962,  per  Payment  Requests  No.  7488  through  No.  7535?  as 
listed  on  Municipal  Railway  Recapitulation  dated  May  3»  1962. 


—RESOLUTION  NO.  22>038— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Credit  Modification  of  Contract  No.  HH  345  - 
Penstock  Excavation,  Canyon  Power  Project;  Contractor,  A.  Turrin  & 
Sons;  to  provide  that  the  excavated  material  vhich  has  fallen  on  the 
slopes  outside  of  the  trench  area  from  Station  10+50  to  13+75  ± 
remain  in  place  as  approved  by  the  United  States  Forest  Service;  and 
crediting  the  City  the  lump  sum  amount  of  $7,000.00. 


Comimissioner  Pazackerley  was  excused  from  the  meeting  for  a  short 
period. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted: 

"^otes  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack 

Absent-Commissioner  Pazackerley 
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— RSSOLUTION  NO,  22.039-- 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
the  Controller's  concurrence  in  amending  Rule  6,  Section  B  of  Rules 
and  Regulations  -  Public  Utilities  Commission  Revolving  Funds,  as 
follows: 

As  it  nowreads: 

B.     SAN  FRANCISCO  INTERMTIQML  AIRpORT 

Cash  change  entrusted  to  Supervisor  Communieation 

Division  $  275#00 

Petty  cash  entrusted  to  Bookkeeper,  Account 

Department  100.00 

Petty  cash  entrusted  to  Supervisor  of  Maintenance, 

Airport  Grounds  and  Building  Repair  150.00 

Bank  of  America  1,975 #00 

Amended  to  read  as  follows) 

B.     SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Petty  cash  entrusted  to  Accountant,  Accounting 

Division  100*00 

Petty  cash  entrusted  to  Supervisor  of  Maintenance, 

Airport  Grounds  and  Building  Repair  250.00 

Bank  of  America  2,150.00 

-■.RESOLUTION  NO.  22.040— 

RE30LVED,  Tl^at  this  Commission  accepts  the  work  as  satisfacto- 
rily completed,  and  hereby  approves  Final  Payment  in  amount  of 
$3,830.00,  in  favor  of  A.  Quandt  &  Sons,  Inc.,  under  Airport  Depart- 
ment Contract  No.  315-Painting  Public  Areas  in  Terminal  Building, 
San  Francisco  International  Airport. 


--RESOLUTION  NO.  22.041— 

RESOLVED,  That  this  Commission  hereby  approves  the  cancellation, 
effective  April  30,  1962,  of  Water  Department  Revocable  Permit 
issued  under  authorization  of  Resolution  No.  20,087,  adopted 
April  12,  i960,  to  Helen  C. Savage  of  Niles,  covering  use  of  17  acres 
for  livestock  and  agricultural  purposes  in  Niles    Canyon  opposite 
Brightside  Station. 


-■^RESOLUTION  NO  4  22.042— 

RESOLVED,  That  this  Commission  hereby  approves  the  expenditure 
in  an  estimated  amount  of  $250.00,  from  Water  Department  funds,  for 
a  conference  to  be  held  at  Sunol,  in  Aiameda  County,  on  Tuesday, 
May  29,  1962,  for  the  purpose  of  discussing  matters  of  mutual  inter- 
oat  with  officials  of  Alameda  County  and  various  communities. 
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Commissioner  Pazaokerley  returned. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted! 

Votej  Ayes-Commissioners  Greenberg,  Fazackerley,  White, 

Hansen,  Stack 
Absent -None 

—RESOLUTION  NO.  22.043  — 

WHEREAS,  the  Public  Utilities  Commission  of  the  City  and 
County  0 f  San  Francisco  by  its  Resolution  No.  19666,  dated  October 
27,  1959,  requested  the  Director  of  Property  to  arrange  a  five-year 
lease,  at  a  rental  of  not  less  than  $10 0.00  per  month,  of  the  City- 
owned  building  near  Moccasin  Power  Plant,  Tuolumne  County,  California 
containing  a  store,  post  office,  living  quarters  and  garage, 
together  with  the  necessary  yard  and  land  on  which  the  same  are 
located;  and 

WHEREAS,  said  lease  was  advertised  and  bids  were  opened  on 
April  13,  1962  at  the  office  of  Engineer  of  Operations,  Moccasin, 
California;  and 

WHEREAS,  the  highest  and  only  bidder  was  Mr.W.  H.  Segale,  who 
offered  to  pay  a  rental  of  $100.00  per  month  for  leasing  of  the 
premises s    Now  therefore  be  it 

RESOLVED,  that  the  Public  Utilities  Commission  hereby  confirms 
the  acceptance  of  the  bid  by  the  Director  of  Property  and  authorizes 
the  Manager  of  Utilities  to  execute  the  lease  document  on  behalf  of 
the  Commission, 


■—RESOLUTION   HP.  22.044— 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19>952,  hereby  authorizes  the  General  Manager  and 
Chief  Engineer,  San  Francisco  Water  Department,  to  accept  the 
Application  for  Water  Supply  for  Resale  Purposes  submitted  by  the 
City  of  Palo  Alto,  effective  May  1,  1962. 


—RESOLUTION  NO.  22.045  — 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19 » 952,  hereby  authorizes  the  General  Mj?.nager  and 
Chief  Engineer,  San  Francisco  Water  Department,  to  accept  the 
Application  for  Water  Supply  for  Resale  Purposes  submitted  by  the 
City  of  Mountain  View,  effective  May  1,  1962. 


—RESOLUTION  NO.  22.046— 

WHEREAS,  the  City  and  County  of  San  Francisco  entered  into  a 
certain  agreement  under  date  of  June  13,  1961,  with  Sverdrup  & 
Parcel  and  Associates,  Inc.,  Consulting  Engineers,  a  corporation, 
(hereinafter  designated  "'Engineer'')?  pursuant  to  which  City  engaged 
the  technical  services  of  Engineer  on  a  temporary  and  intermittent 
casis,  as  required  by  Commission's  Engineering  Staff,  to  advise  said 
Staff  with  respect  to  the  preparation  of  an  Operation,  Maintenance 
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and  Testing  Manual  for  Cherry  Power  Plant,  Intake  Switchyard, 
Warnerville  Substation,  and  the  connecting  tr  ..nsmission  lines  and  to 
review  the  completed  manual;  and 

WHEREilS,  said  agreement,  pursuant  to  the  provisions  of 
paragraph  H  thereof,  will  expire  on  June  30,  1962,  unless  extended  in 
writing  by  mutual  agreement;  and 

WHEREilS ,  it  is  in  the  best  interests  of  Oity  that  the  extension 
of  such  agreement,  in  writing,  be  effected  until  June  30,  1963»  in 
order  to  allow  additional  time  for  the  utilization  of  the  servioes 
of  JBngineer  to  City;  and 

V/HERMS,  Oity  and  Engineer  desire  to  effect  a  modification  fif 
aaid  agreement  so  as  to  provide  for  said  extension; 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  this  Commission  authorizes 
execution  of  a  modification,  pursuant  to  the  provisions  of  paragraph 
H  of  said  agreement,  extending,  in  writing,  the  time  thereof  to  and 
including  June  30,  1963. 


-^RESOLUTION  NO.  22.047-- 

PlESOLVED,  That  this  Commission  hereby  rejects,  as  being 
defective,  all  bids  received  April  26,  1962,  for  the  work  of  Hetoh 
Hetchy  Water  Supply  Contract  No.  353,  Canyon  Cherry  Power  Development, 
Cherry  Powerhouse,  Furnish  and  Install  Centr'^.l  Lubrication  Systems. 


■.-RESOLUTION  NO.  22,048-- 

RESOLVED,  That  this  Commission  approves  plans  and  specifications 
and  hereby  authorizes  Bid  Call? 

HHW;?  Contract  No.  353 -R  -  Canyon  Cherry  Power  Development,  Cherry 
Powerhouse,  Furnish  and  Install  Central  Lubrication  Systems. 

WD  Contract  No.  1059  -  Laying  16"  Cast  Iron  Main  and  24"  Steel  Main 
in  San  Jose  Avenue,  Valencia  and  Duncan  Streets* 


—RESOLUTION  NO.  22.049— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows s 

1^0!  SOUTH  SAN  FRANCISCO  LIONS  CLUB 

Permit  to  occupy  temporarily  a  portion  of  the  Sunset  Supply  Line 
right  of  way  in  the  vicinity  of  Arroyo  Drive  and  El  Camino  Real, 
South  San  Francisco,  for  the  sale  of  fireworks;  subject  to  a  $50 
permit  fee. 


—RESOLUTION  NO.  22.050— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  followsj 
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TO:  OARLMONT  Y.M.G.A 


Permit  to  occupy  temporarily  a  portion  of  the  former  Belmont  Vmvp 
Tract,  being  an  area  40  x  60  adjoining  the  northwesterly  line  of 
El  Oamino  Real,  San  Carlos,  for  the  purpose  of  the  sale  of  fireworks; 
subject  to  a  $50  permit  fee. 


On  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
Stack,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Greenberg,  Pazackerley,  Hansen, 

Stack 

No-Commissioner  White 

—RESOLUTION  NO.  22.051— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Funds,  as  follows: 


San  Francisco  International  Airport ; 

$300.00  -  Appropriation  No.  1.725. 216,000,  additional  funds 

for  Maintenance  of  Automotive  Equipment  for 
remainder  of  fiscal  year  1961-1962. 

$50.00  -  Appropriation  No.  1.311.375.725,  additional  funds  for 

stationery  supplies  for  remainder  of  fiscal 
year  1961-1962. 

Hetch  Hetchy  Pro.iccts 

$100,100,00  -  Appropriation  No.  1.755 .23i»002 ,  Service  Charge  for 

Transmission  and  Distribution  Service, 
additional  funds  required  for  remainder  of 
fiscal  year. 

$600.00  -Appropriation  No.  1.757.034.000,  for  installation  of 

air  cooling  system,  Q' Shaughnessy  Cottage  #1. 

MuniciDal  Railway; 

$10,000.00  -  Appropriation  No.  1.911.815.735,  Accident  Compensation 

$10,000.00  -  Appropriation  No.  1.735.804.000,  Passenger  and  Damage 

Claims . 


In  reference  to  Resolutions  No.  22^044  and  No.  22^045,  Applications 
for  Water  Supply  for  Resale  Purposes  submitted  by  the  City  of  Palo 
Alto  and  the  City  of  Mountain  View,  the  Commission  commended 
J.  H.  Turner,  G-eneral  Manager  and  O^ief  Engineer  of  the  San  Francisco 
Water  Department  for  the  excellent  work  done  in  obtaining  contracts 
with  all  of  the  cities  in  the  service  area. 
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Calendar  Item  #23,  concerning  supplemental  appropriation  in  the 
amount  of  $10,846.04,  to  provide  for  retroactive  wages  under  judg- 
ment and  decree  of  Superior  Court  Case  No.  455666,  Pred  L.  Martin 
et  al  V.  City  and  County  of  San  Francisco  -  after  some  discussion 
in  which  William  P.  Bourne,  Public  Utilities  Counsel,  explained  the 
legal  basis  for  the  payments,  the  matter  was  put  over  for  one  week 
by  a  vote  of  four  to  one,  Commissioner  White  voting  no. 


Manager  of  Utilities  Calendar  Items ; 

After  considering  the  report  from  V.  W.  Anderson,  General  Manager  of 
the  Municipal  Railway,  dated  April  30,  1962,  relative  to  the 
proposed  rerouting  of  the  No.  10  line,  it  was  the  order  of  the 
Public  Utilities  Conmiission  that  a  public  hearing  be  held  on  May  29? 
1962,  at  the  hour  of  2s00  p.m.  to  consider  the  proposed  rerouting, 

Mr.  Kirkwood  announced  that  he  had  received  a  joint  report  on  the 
City  and  County  of  San  Francisco  street  lighting,  prepared  by  the 
Department  of  Public  Works  and  by  the  staff  of  the  Public  Utilities 
Commission,  dated  May  7>  1962.    This  report  v/as  prepared  as  result 
of  a  request  from  the  Board  of  Supervisors,  who  had  asked  for  a  reply 
by  May  15.    Mr.  Kirlcv/ood  concurred  with  the  recommendations  in  the 
report,  which  were  that  the  Public  Utilities  Commission  transfer 
street  lighting  design,  planning  and  construction  to  the  Department 
of  Public  Works,  and  that  the  maintenance  of  the  street  lighting  be 
taken  over  by  the  Department  of  Electricity.    The  Public  Utilities 
Commission  would  still  retain  the  functions  of  billing  for  heat  and 
power. 

Mr.  Kirkwood  then  commented  on  the  TV  program  heard  on  Monday 
evening,  Channel  4,  relative  to  jet  noise.     In  his  pplnion  the 
program  was  v/ell  done  and  fair  to  San  Francisco. 


Departmental  figport; 


B.W.  G-rethel  submitted  the  monthly  report  for  the  Hetch  Hetcliy 
Project  and  Utilities  Engineering  Bureau.     He  also  stated  that  work 
on  the  South  Terminal  at  the  airport  and  the  Canyon  Power  ^unnel 
was  shut  down  because  of  the  labor  dispute. 


Roll  Call; 

Commissioner  Creenberg  reported  on  attending  San  Francisco  Day  at 
the  World  Fair  in  Seattle, 


THEREUPON  THE  MEETING  ADJOURNED 
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liEICH  HETCKY  mTER  SUPPLY,  POVJER 
km  UTILITIES  ENGINEERING  BUREA.U 

Report  on  the  Activities  of  the  Bureau 

Public  Utilities  Gorfflnission  Meeting 
 May  8,  1962  

HETCH  HETCHY  PROJECT 
Water  Conditions 

The  annual  snowmelt  runoff  commenced  about  April  1,  1962,  and  all  of  the  City's 
mountain  reservoirs  have  been  rising  since  that  date.    Based  on  the  results  of 
the  April  1  snow  survey,  the  runoff  forecasts  indicate  that  Hetch  Hetchy,  Lake 
Lloyd,  and  Lake  Eleanor  Reservoirs  viill  fill  this  year,    FolloTrJing  is  a  summary 
of  storage  conditions  in  these  reservoirs  as  of  May  1,  1962,  compared  to  last 
year: 

RESERVOIR  CAPACITY  STORAGE  IN  ACRE-FEET 


May  1,  1962   May  1.  196I 


Hetch  Hetchy  360,^00  156,700  72,80^4- 

Lake  Lloyd  268,200  116,302  51,165 


Lake  Eleanor  27^100    ■  16,12^  12,205 

TOTAL  655,700  289,126  136,17^ 

Power  Production 

Because  of  reduction  in  demand  by  the  tvro  Irrigation  Districts,  considerably 
more  energy  was  generated  during  the  first  half  of  April  than  was  consumed. 
Generation  was  reduced  during  the  last  half  of  the  month  to  avoid  a  surplus 
for  the  month.    During  April,  ^3,225,000  kilowatt  hours  were  generated  at  Moc- 
casin Povjerhouse  and  55,571,000  kiloxfatt  hours  were  generated  at  Cherry  Power- 
house. 

Tests  on  the  high  voltage  bushings  of  the  oil  circuit  breakers  and  power  trans- 
formers  at  Cherry  Powerhouse,  Intake  Switchyard,  Moccasin  Povjerhouse  and  War- 
nerville  Substation  have  been  completed. 


)  ^ 

Tuolumne  County  Water  Rights  Taxes 

On  April  ^,  1962,  the  second  installment  of  taxes  on  the  City's  water  rights 
in  Tuolumne  County  in  the  smount  of  $288,^189  was  paid  under  protest.    The  City 
will  file  suit  against  Tuolumne  County  for  refund  of  all  taxes  paid  on  water 
rights  in  1961-62,  contending  that  none  of  the  City's  water  rights  is  taxable. 

The  case  before  the  Fifth  District  Court  of  Appeals  in  Fresno  relative  to  the 
assessment  of  the  City's  water  rights  in  Tuolumne  County  in  I96O-6I  is  still 
under  consideration  by  the  Court. 

Lease  of  Moccasin  Store 

On  April  13,  1962,  the  Director  of  Property  received  bids  on  a  new  five-year 
lease  for  the  store,  post  office,  living  quarters  and  garage  at  Moccasin.  The 
sole  bidder,  Mr.  William  H.  Segale,  the  present  lessee,  submitted  a  bid  offer- 
ing to  lease  the  property  for  $100  a  month,  the  minimum  acceptable  bid.  The 
Director  of  Property  is  currently  processing  the  lease. 

Easement  Deed  for  Cherry  Powgr  Tunnel 

A  final  subsurface  easement  deed  has  been  received  by  the  Director  of  Property 
for  the  portion  of  the  Cherry  Power  Tunnel  which  crosses  under  the  property 
of  the  Pickering  Lumber  Corporation.    The  deed  has  been  granted  under  the  pro- 
visions of  an  agreement  dated  August  30>  1957 »  between  West  Side  Luraber  Com- 
pany, predecessor  to  Pickering,  and  the  City.    The  agreement  gave  the  City 
the  right  to  construct  the  Cherry  Power  Tunnel  under  West  Side  Lumber  Com- 
pany property  and  provided  that  a  deed  was  to  be  executed  upon  determination 
of  the  final  constructed  location  of  the  tunnel. 


Automatic  Lubrication  System,  Cherry  Turbines 

Two  bids  in  the  amounts  of  $9>562o99  and  $10, 99^,  respectively,  were  received 
on  April  26,  1962  for  installation  of  a  central  lubrication  system  for  each 
turbine  at  Cherry  Powerhouse,    Inasmuch  as  both  bids  were  defective,  it  has 
been  recommended  that  they  be  rejected  and  the  work  readvertised. 

CANYON  POVJER  PROJECT 
Canyon  Penstock  Excavation 

Contractor  is  continuing  to  excavate  for  the  penstock  trench  and  valve  house 
area. 

Canyon  Power  Tunnel 

The  Contractor  has  started  driving  the  North  Mountain  Tunnel  Adit  and  is  exca- 
vating for  the  access  road  to  the  downstreain  portal, 

A  meeting  was  held  with  representatives  of  the  National  Park  Service  and  the 
Contractor  relative  to  location  of  structures  at  the  Hetch  Hetchy  Adit  of  the 
tunnel,    A  drawing  showing  the  locations  agreed  upon  has  been  sent  to  the  Park 
Service  for  approval.    A  request  to  araend  the  stipulation  that  the  access  road 
to  the  base  of  O'Shaughnessy  Dam  be  removed  after  completion  of  the  Canyon  Pro. 
ject  has  been  initiated,  since  the  City  will  require  permanent  access  to  the 
auxiliary  power  plant  to  be  constructed  at  the  Dam. 

Canyon  Turbines 

Superior  Judge  Byron  Arnold,  in  a  memorandum  opinion  dated  April  28,  1962, 
advised  that  the  City  cannot  award  the  turbine  contract,  either  to  Allis- 
Chalmers  Manufacturing  Company,  or  to  the  Pelton  Division  of  Baldwin-Lima- 
Harailton  Manufacturing  Company,    His  opinion  held  that  the  provisions  of  the 
Staters  Government  Code  which  require  local  governments  to  buy  only  American- 
made  goods  are  illegal.    The  opinion  is  being  studied. 
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SAN  JOAQUIN  PIPE  LIME  MO.  3 

Design  criteria  for  the  four  types  of  pipe  alternates  have  been  finalized, 
compiled  and  shown  on  a  design  standards  plan.    This  plan  will  be  coordinated 
with  a  similar  drawing  now  being  prepared  by  the  Water  Department  for  its 
pipe  lines,  and  these  standards  will  then  be  made  available  to  the  various 
pipe  manufacturers. 

Engineering  design,  contract  plans  and  specifications  are  progressing  satis- 
factorily for  the  first  section  of  the  line  to  be  constructed.    Due  to  a  short, 
age  of  engineering  personnel  and  requisitions  not  yet  filled  by  Civil  Service, 
it  appears  that  some  overtirae  work  may  be  required  to  meet  the  schedule. 

A  service  order  of  $1,900  was  issued  on  April  3?  19^2  to  R,  M.  TowHl,  Inc., 
to  furnish  aerial  photographs  and  photocontour  maps  of  the  San  Joaquin  Pipe 
Line  right-of-way  in  order  to  reduce  field  engineering  survey  costs, 

AIRPORT  ENGINEERING  AND  CONSTRUCTION 
South  Terminal  Building 

The  Contractor  Is  pouring  concrete  for  lower  level  to  upper  level  walls  and 
is  forming  and  installing  reinforcing  steel  for  upper  level  roadway  and  por- 
tion of  the  upper  level  of  Pier  G. 

Work  has  started  on  erection  of  structural  steel  for  lower  to  upper  level  of 
Pier  F. 


All  work  on  the  South  Terminal  Building  was  halted  Hay  2,  19^2,  when  picket 
lines  were  set  up  as  a  result  of  the  failure  of  Associated  General  Contractors 
and  the  Laborers  Union  to  agree  upon  a  contract. 


Elevated  Roadway 

Five  bids  were  received  on  April  12,  1962  for  Airport  Department  Contract 
No*  297,  Elevated  Roads  and  Ramps,    Bids  ranged  from  a  high  of  $707,698  to 
a  low  of  $5^0,851,  submitted  by  M  &  K  Corporation  -  Stolte,  Inc.,  who  is  the 
City's  contractor  on  the  South  Terminal  Building  contract.    The  contract  is 
now  awaiting  certification. 

Additions  and  Alterations  to  Pier  C 

The  final  report  on  "Foundation  Investigation  for  Proposed  Construction,  Con- 
course C"  was  submitted  by  Dames  and  Moore,  Soils  Engineers,    In  general,  the 
findings  show  that  spread  footings  will  be  feasible  if  a  maximum  differential 
settlement  of  about  two  inches  can  be  tolerated  between  the  inner  and  outer 
foundation  rings  and  that  one-half  inch  of  differential  settlement  can  be 
expected  within  each  ring  footing.    Architectural  consultants,  Leo  A,  Daly 
Company,  are  reviewing  the  report  and  will  make  provision  in  their  design  for 
the  anticipated  settlements. 

Pier  C  Interim  Facilities 

The  contractor  has  installed  the  water  main  and  is  now  installing  walkwajJ'S, 

waiting  rooms  and  gate  rooms. 

Extension  of  Outside  Air  Intake,  Pier  B 

The  contractor  is  fabricating  the  duct  system. 

Additions  to  Communication  System 

Four  bids  were  received  on  May  3,  1962  for  installation  of  the  conduit,  com- 
munications cable,  terminals  and  receptacles  foi^  future  radio  system  inter- 
connection in  the  Central  Terminal  Building  and  pier  B  Area,    Bids  ranged  from 
a  high  of  %\,^2\x  to  a  low  of  |1,5^3.^^,  submitted  by  Ets-Hokin  and  Galvin  Company. 


5. 


)  ^  J 

Pavement  for  Taxiway  R  at  Plot  10 

Plans  and  specifications  were  completed  and  advertised  for  bids  to  be  received 
on  May  10,  I962,  for  the  work  of  paving  Taxiway  R  to  Plot  10  where  the  tenant 
is  now  in  the  process  of  constructing  a  new  hangar  and  additional  facilities. 

Central  Terminal  Building  -  Bap:g^age  Claiming  Facilities 

Plans  and  specifications  were  completed  and  advertised  for  bids  to  be  received 
on  I'lay  17,  19^2  for  construction  of  two  additional  rotary-type  baggage  claim- 
ing facilities  in  the  Central  Teminal  Building. 

Federal  Aviation  Agency  projects 

Final  approval  was  given  by  the  Federal  Aviation  Agency  on  April  19 »  1962  to 
the  follo^jing  projects,  subject  to  certain  modifications  and  revisions  of 
the  preliminary  plans  and  specifications  as  submitted  by  the  City? 
Contract  No,  259     South  Terminal  Apron  and  Heliport 
Contract  No,  JLl     Reconstruction  of  Landing  Field  Pavements 
Contract  No.  312     Lighting  Trestle  for  Runway  19L 

It  is  expected  that  some  overtime  xjork  t-dll  be  required  on  Contract  No.  259 
to  revise  plans  and  specifications  in  conformance  with  F.A.A.  request  in 
order  to  complete  them  for  advertising  the  first  par*t  of  May,    Completion  of 
this  project  must  be  coordinated  with  the  new  South  Terminal  Building, 

Industrial  Waste  Survey 

Work  has  started  on  interviewing  each  tenant  at  the  Airport  in  regard  to 
Maintenance  operations  that  contribute  or  generate  chemical  and  other  in- 
dustrial wastes  to  the  drainage  and  sex^ier  s^^stems  of  the  Airport,  Data 
collected  from  this  survey  will  form  the  basis  of  our  report  to  the  Bay  Area 
Water  Pollution  Board, 


6, 


MUNICIPAL  RAILIM  ENGIIJEERINQ  Ai^ID  CONSTRUCTION 
Jaw-Clutches  for  VJashington-Mason  Carhoiise 

Three  bids  were  received  on  April  23,  1962  by  the  Purchaser  on  the  replace- 
ment of  jaw  clutches  for  the  Washington-iiason  Carhouse.  Bids  ranged  from  a 
high  of  $3,352  to  a  low  of  $933*    Award  to  the  low  bidder  has  been  recommended. 


0.  L.  MOORE 
General  Manager 
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UTILirmS  ENGBIEERING  BURE/\U 


STATUS  OF  CONSTRUCTION  COmACTS 


May  8,  1962 


Contract  No» 


Hetch  Hetchy 


Title 


HH-3^1 
HH-3^6 


Alterations  V/arner- 
ville  Substation  & 
Transmission  lines 

Canyon  Penstock 
Excavation 

Moccasin  Automotive 
Shop 


Contract 
iimount 


Auth,  Payments        fo  fo  Time 

to  Date  Complete  Elapsed 


$        2^,999.00  $ 


213,875.00        73,299.2^  51 


38,99^-00 


100 


Caiiyon  Power  Tunjiel         11,169,895.00        378,003.97  2 


110 


100 


12 


Airport 
A-251 

A-260 

A-297 
A-316 
A-317 


2^- Inch  Water  I4ain 
Extension 

Construction  of  South 
Terminal  &  Piers 

Construction  of  Elev- 
ated Roads  &  Ramps 

Pier  ^'C"  Interim 
Facilities 

Extension  of  Outside 
Air  Intake  Pier  "B" 
(Informal) 


107,107.00 


77,7^1.36     100  100 


8,500,8if5o63     1,756,91^.73  32 


50 


5^0,851900  Awaiting  Certification 


70,500,00        19,7^7.66  38 


897.00 


50 


29 


50 


A-3I8 


Taxiway  "R"  Extension 


Bids  to  be  received  Fisy  10,  1962 
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JOI^IT  REPORT 
ON 

CITY  AMD  COUMTY  OF  SAN  mNGISCO  STREET  LIGHTING 

BY 

DEPARTIffiNT  OF  PUBLIC  WORKS  AND  PUBLIC  UTILITIES  COMSSION 

MY  75  1962 


JOINT  REPORT 

on 

CITY  AND  COUNTY  OF  SAN  FRANCISCO  STREET  LIGHTING 

BY 

DEPARTi^IENT  OF  PUBLIC  WORICS  AND  PUBLIC  UTILITIES  COMMISSION 

Ilay    7.  1962 

INTRODUCTION 

The  Board  of  Supervisors  on  December  12,  I96I,  requested  a  report  on  the  status 
of  street  lighting  in  San  Francisco.    Since  responsibility  for  street  lighting 
is  divided  between  the  Public  Utilities  Commission  and  the  Department  of  Public 
Works,  this  report  has  been  prepared  jointly  by  the  staffs  of  both  departments. 

The  San  Francisco  street  lighting  system  is  comprised  of  City-owned  lights  and 
lights  owned  by  Pacific  Gas  and  Electric  Company.    The  Department  of  Public 
Works  has  responsibility  for  construction  of  City-owned  street  lighting  facili- 
ties subject  to  approval  of  the  Public  Utilities  Coraraission.    The  Public  Utili- 
ties Commission  has  jurisdiction  over  the  street  lighting  facilities  owned  by 
P.  G.  &  E,  and  is  responsible  for  maintenance  of  the  City-owned  street  lighting 
system* 

Exhibit  A  shows  the  number  of  lights  in  service  and  apportionment  of  ownership 
since  1931. 

Practically  all  of  the  City-owned  lights  are  electroliers  with  underground 
electrical  service.  Two  thirds  of  the  Comrpany-owned  lights  are  bracket  lights 
on  the  Company's  power  poles.    The  trend  over  the  years  has  been  toward  gradual 
replacement  of  Company-owned  lights  by  City-owned  lights  as  streets  are  declared 
underground,  reconstructed  or  channelized. 

Exhibit  B  shows  that  San  Francisco  now  spends  approximately  $1,60  annually  per 
capita  for  street  lighting, 

1. 


ADEQUACY  IN  COMPARISON  WITH  ACCEPTED  STANDARDS 

1.  The  accepted  standards  of  illumination  for  streets  and  highways  are  those 
established  by  the  Illuminating  Engineering  Society  and  approved  by  the 
American  Standards  Association.    They  were  developed  from  studies  and  in- 
vestigations of  test  and  statistical  data  and  represent  minimum  acceptable 
levels  of  illumination  considered  necessary  to  provide  for  traffic-  and  pe- 
destrian safety. 

2.  Street  lighting  systems  may  be  divided  into  the  following  categories: 

(a)  Main  traffic  thoroughfares  such  as  Nineteenth  Avenue,  Geary  Boulevard, 
Lombard  Street,  outer  Market-Port ola,  etc.; 

(b)  Main  business  streets  such  as  Market,  Stockton,  Post,  Powell,  etc., 
in  the  downtown  area; 

(c)  Secondary  business  streets  such  as  those  in  neighborhood  shopping 
areas;  and 

(d)  Residential  streets. 

3.  The  intensity  of  street  lighting  necessary  to  meet  acceptable  standards 
decreases  in  the  order  of  the  above  items.    Except  for  recent  instaHaH* 
tions  in  Categories  (a)  and  (b),  street  lighting  in  San  Francisco  is  gen- 
erally far  below  accepted  standards. 

U.  Exhibit  C  shows  the  age  of  typical  street  lighting  installations  along 
main  thoroughfares, 

RELATION  TO  TRAFFIC,  SAFETY,  LAW  ENFORCEMENT  AND  CRIl'^E  PREVENTION 
1,  Approximately  one-half  of  the  accidents  which  occur  annually  happen  during 
the  hours  of  darkness.    As  the  traffic  volume  during  these  hours  is  about 
one- fourth  of  the  2h«hour  volume,  the  nighttime  accident  rate  is  about 
treble  the  daytime  rate , 


A  study  to  determine  what  proportion  of  nighttime  accidents  may  be  attributed 
in  whole  or  in  part  to  lack  of  adequate  illumination  is  now  being  made  by  the 
Department  of  Public  Works.    As  this  study  must  be  subordinated  to  current 
work  schedules,  its  completion  date  cannot  be  anticipated  with  any  degree 
of  accuracy  at  this  time.    It  will,  however,  be  used  as  a  guide  in  prepara- 
tion of  a  program  to  improve  safety  lighting  at  locations  that  show  a  high 
incidence  of  night  accidents. 

National  magazines,  technical  societies  and  trade  journals  are  publishing  data 
at  an  ever- increasing  rate  showT.ng  reduction  in  accidents  and  crime  as  a  result 
of  replacement  of  inadequate  lighting  systems  with  modern  systems.    Examples  of 
such  data  are  given  below. 

The  American  Road  Builders  Association  (AREA  Technical  Bulletin  No.  222  "Highway 
Lighting")  reports  a  Gl%  reduction  in  fatalities  as  a  result  of  improved  light- 
ing in  28  documented  instances.    A  similar  survey  of  2[\.  areas  throughout  the 
nation  showed  a  reduction  in  night  traffic  deaths  from  337  in  the  year  before 
lighting  to  127  in  the  year  after  lighting  —  a  presumed  saving  of  210  lives. 

2.  A    survey  by  Police  Chiefs  in  26  major  US  cities  showed  that  of  total  crimes 
committed,  the  following  percentages  occurred  after  dark: 

iVfurder  and  non- negligent  manslaughter  lh,9fo 


Rape 


76.2fo 


Robbery 


83.3^0 


Aggravated  assault 


90.1/^ 


Burglary 


81.9^0 


Larceny 


52.9; 


Auto  theft 


68.8^ 
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The  February  i960  issue  of  Coronet  ilagazine  reported s 

"Most  police  officials  feel  that  bright  streets  not  only  make  the 
police  job  easier  but  also  inhibit  crime.    The  total  of  crime  in 
any  town  actually  drops  when  adequate  lighting  is  installed.    Still j 
many  cities  refuse  to  face  the  facts.    Among  the       S,  cities  with 
the  darkest  J  most  dangerous  streets  ares    Riclimondj  V3-rginia°  Savanah^ 
Georgia"  Rochester,  New  Yorkj  Cincinatti|  San  Francisco and  Des  Moines.-' 
(Emphasis  added). 

The  June  i960  issue  of  the  Readers  Digest  reported s 

"In  Gary,    Indiana 9  more  than  50OO  new  mercury-vapor  lights  have  been  installed 
along  every  mile  of  the  city's  streets.    Night  traffic  fatalities  have 
dropped  from  ^3  in  1952  to  1^1-  in  1959 «    Criminal  assaults  have  decreased  70 
percent,  robberies  60  percent,    "^A  good  street  light  is  as  valuable  as  a 
good  policeman,  and  a  lot  cheaper,"  says  Gary's  police  chief. 

VALUE  OF  LIGHTING  FROM  AN  ARTISTIC  STANDPOII^ 

Street  lights  are  of  course  very  noticeable  at  night.    In  daytime  they  should, 
in  general,  be  inconspicuous  features  of  the  landscape.    To  accomplish  this,  the 
number  of  poles  should  be  kept  to  a  minimum*  that  is,  trolley  poles  should  also 
serve  as  light  standards  when  practicable,  and  at  intersections  traffic  signals 
should  be  installed  on  street  lighting  standards.    The  standards  should  be  siraple 
and  functional  in  design.    Generally,  ornamentation  that  will  be  expensive  to 
maintain  should  be  avoided. 

COST  FACTORS 

The  nujiiber  of  poles  required  for  good  street  lighting  is  dependent  on  block 
length  rather  than  on  level  of  illumination.    This  is  because  pole  spacing 
should  not  exceed  about  five  times  the  mounting  height,  and  poles  must  be  located 
at  intersections  for  traffic  safety  lighting.    Therefore,  the  major  variable 
in  cost  of  a  street  lighting  system  is  the  price  of  luminaires.    The  cheapest 
luminaire  used  for  residential  areas  or  minor  streets  costs  about  $50  installed 
(exclusive  of  poles,  distribution  sj/^stem,  etc.) 5  the  most  expensive  type  costs 
about  $200, 


Modern  color- improved  mercury  lamps  furnish  about  three  times  the  amount  of 
illumination  furnished  by  incandescent  lamps  consuming  the  same  amount  of  elec- 
trical energy.    (Less  than  l/o  of  the  street  lights  in  San  Francisco  are  mercury 
vapor  -  See  Exhibit  A.) 

Where  the  Pacific  Gas  and  Electric  Company  maintains  poles  for  electrical  dis- 
tribution, it  is  generally  more  economical  for  the  City  to  order  the  Company 
under  its  annual  contract  to  furnish  lights  on  its  poles.    This  is  preferable 
from  the  standpoint  of  appearance,  since  it  reduces  the  number  of  poles  on  the 
street.    In  our  opinion,  in  underground  districts,  it  is  more  economical  for  ' 
the  City  to  install  its  own  street  lighting  system,  and  it  is  also  to  the  City^s 
advantage  to  install  City«owned  street  lighting  systems  to  replace  antiquated 
Pacific  Gas  and  Electric  Company  systems. 

Installations  of  underground  service  for  street  lighting  is  of  course  more 
costly  than  overhead  service. 

MTHODS_CF^_FINMCIK^^      LIGHTim  PROGRAM 

1 ,  Ad  Val orem  _  Taxe  s 

Prior  to  fiscal  year  1958-59,  the  Bureau  of  Light,  Heat  and  Power  of  the 
Public  Utilities  Commission  constructed  City- owned  street  lighting  systems 
from  funds  received  from  ad  valorem  taxes.    Since  that  year  no  funds  have 
been  made  available  to  the  Bureau  for  new  street  lighting  construction.  At 
present,  funds  from  ad  valorem  taxes  are  used  to  pay  for  the  following: 

(a)  Electrical  Energy  for  both  City- owned  and  Pacific  Gas  and  Electric 
Company-owned  street  lighting  systems.     (Paid  to  Hetch  Hetchy  Project.) 

(b)  Operating  and  maintenance  costs,  return  on  investment,  and  profit 
for  the  Company- owned  systems.  (Paid  to  Pacific  Gas  and  Electric 
Company.) 

5. 


(c)  iiaintenance  costs  for  City-oxmed  systeLis.     (Paid  to  maintenance  contractor.) 

The  Road  Fund  (Gas  Taxes) 

The  Department  of  Public  Works  installs  City-owned  street  lights  using  the 
Road  Fund.    Since  the  end  of  the  fiscal  year  1957-58?  this  fund  has  been 
the  only  source  of  financing  new  City-owned  street  lighting  installations  <, 

Except  for  flj/de  Street  betv^een  xiarket  and  California  (1930) s  street  lighting 
has  not  been  financed  b.}^  assessment  in  San  Francisco »    In  other  cities 
there  are  three  methods  generally  used  to  provide  special  assessment  street 
lighting  funds  based  on  front  footage,  valuation  and  benefits 

Bond_JIssues 

In  San  Francisco^  bonds  have  not  been  issued  solely  for  construction  of 
Street  lighting  facilities,,     In  the  192?  election  a  bond  issue  was  authorized 
for  construction  and  lighting  of  the  folloi/mig  boulevards  s  Bay^shore?  Alemanj^y 
Junipero  Serra,,  Sunset,  Nineteenth  Avenue  .Axtensionj  Van  Ness  Avenue  .tixtensionj 
BernaJ-  Cut,  Ocean  Beach  Esplanade ^  and  Great  Highway.    The  street  lighting 
represented  a  minor  portion  of  the  total  cost. 

Donations  to  the  City 

The  Cit].''  acquires  some  street  lighting  systems  from  subdividers  iiuproving 
property.    This  acquisition  is  prescribed  in  the  Public  Works  Code.  Occa- 
sionally 5  ox-mers  of  new  buildings  install  street  lights  adjacent  to  their 
buildings  and  donate  them  to  the  City.    This  was  done  recently  by  Crown 
Zellerbach  Corporation  and  l^y  the  i3ank  of  America. 
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RECOMMENDATIONS  FOR  IMPROVEMENTS 

1.  All  street  lighting  planning,  construction  and  operation  vShould  be  consoli- 
dated in  the  Department  of  Public  Works.    A  single  agency  within  the  City 
should  be  responsible  for  planning  and  making  decisions  as  to  what  improve- 
ments should  be  made  and  whether  the  improvements  decided  upon  should  be 
made  by  the  City  or  by  the  Pacific  Gas  and  Electric  Company. 

Prior  to  1958  the  Department  of  Public  Works  installed  street  lights  only 
in  connection  with  construction  or  reconstruction  of  main  traffic  thorough- 
fares or  with  traffic  channelization  work  at  intersections.    This  was  fi- 
nanced by  gas  tax  funds  and  was  called  "Traffic  Safety  Lighting" .    All  other 
street  lighting  functions,  including  additions  and  improvements  to  City- 
owned  installations  were  under  jurisdiction  of  the  Bureau  of  Light,  Heat  and 
Power  of  the  Public  Utilities  Commission  and  were  financed  by  ad  valorem 
taxes.    In  19^8  the  responsibility  for  planning  and  constructing  City-owned 
street  lighting  facilities  was  transferred  by  mutual  agreement  to  the  De- 
partment of  Public  Works.    The  Bureau  of  Light,  Meat  and  Power  retained 
jurisdiction  over  Pacific  Gas  and  Electric  Company- owned  street  lighting 
facilities  furnished  under  an  annual  contract  including  minor  additions 
of  P.  G,  &  E.- owned  lighting  as  permitted  by  budgeted  funds.    The  Bureau 
of  Light,  Heat  and  Power  also  supervises  maintenance  of  the  City-owned 
street  lighting  facilities  by  means  of  a  contract  awarded  annually  on  the 
basis  of  competitive  bidding.    This  has  resulted  in  an  awkward  arrangement 
of  divided  responsibility  for  street  lighting  and  presents  a  problem  of  co- 
ordinating the  overlapping  activities  of  two  City  departments  that  do  not 
have  a  common  head.    The  Department  of  Public  Works  is  responsible  to  the 
Chief  Administrative  Officer,  while  the  Bureau  of  Light,  Heat  and  Power  is 
responsible  to  the  Public  Utilities  Commission.    This  arrangement  makes 


efficient  planning  extremely  difficulty  is  especially  confusing  to  the 
public;  and  is  inefficient  and  cumbersome  to  the  departments  in  proces- 
sing street  lighting  complaints. 

,  Maintenance  of  the  Citj^- owned  street  lighting  system  should  be  delegated  to 
the  Department  of  Electricity. 

The  maintenance  of  City- owned  street  lighting  under  contract  has  not  proven 
satisfactory.    Prior  to  July  Ij  19^6,  this  work  was  performed  by  the  Pacific 
Gas  and  Electric  Company  as  part  of  its  contract  for  furnishing  street  light 
ing  services.    On  that  date  this  work  was  removed  from  the  Pacific  Gas  and 
Electric  Company  street  lighting  contract  and  was  awarded  to  private  contrat 
ors  on  the  basis  of  lowest  bid  for  certain  items^  chiefly,  lamp  replace- 
ment.   Repair  x^ork  on  accident  damages  and  equipment  failure  is  performed 
on  a  "cost  plus  percentage"  basis  because  the  amount  and  degree  of  such 
work  cannot  be  specified  in  advance.    This  "cost  plus"  arrangement,  how- 
ever, results  in  rewarding  inefficiency  and  penalizing  efficiency.  The 
necessary  field  supervision  and  inspection  in  the  administration  of  this 
work  under  contract  has  proved  costly.    In  addition,  an  excessive  amount 
of  paper  work  and  management  time  is  required  to  avoid  disputes  that  might 
result  in  court  actions.    Disputes  over  repair  work  performed  during  the 
fiscal  years  1956-5?  and  1957-58  have  been  in  the  courts  and  were  only  re- 
cently settled  in  favor  of  the  contractor.    After  a  six-year  struggle  to 
maintain  the  City- owned  street  lighting  system  under  contract,  it  still 
usually  takes  several  months  to  get  a  damaged  street  light  repaired,  with 
resulting  complaints  from  the  public. 


8. 


3.    If  San  Francisco  is  to  have  an  adequate  street  lighting  system  a  substantial 
increase  in  appropriated  funds  is  necessary. 

Since  1958  funds  available  for  construction  of  new  City-oTftined  street  lighting 
have  averaged  about  $100,000  a  year.    This  is  enough  for  about  100  lights? 
the  approximate  number  necessary  to  comply  with  the  requirement  of  2-1/2  miles 
of  under  grounding  per  year,  contained  in  Section  1105,  -(^ticle  11,  San  Franc- 
isco Electrical  Code  (Part  II,  Chapter  III,  San  Francisco  Municipal  Code)* 
With  159  550  lights  in  underground  districts,  approximately  500  lights  a  year 
■would  have  to  be  installed  to  keep  pace  with  an  estimated  30-year  obsolens- 
cence  rate. 

^,    Funds  should  be  appropriated  for  a  City-^wide  study  of  the  existing  street 
lighting  system  to  determine  the  magnitude  of  the  modernization  and  rehab- 
ilitation program  required,  the  priorities  of  the  improvements  needed,  and 
the  methods  of  financing. 

The  study  should  also  recoromend  a    street  lighting  policy  to  be  established 
for  guidance  in  planning.    For  example,  in  underground  districts  a  determi- 
nation is  needed  as  to  whether  or  not  the  City  should  replace  obsolete 
P.  G.  &  E.    Cornpany-owned  street  lighting  systems  with  City-owned  systems. 

5.    In  overhead  districts,  the  City  should  continue  its  present  practice  of 
having  the  P.  G.  &  E,  Company  furnish  company-ox^7ned  street  lights  on  the 
Company's  power  poles  wherever  such  poles  are  suitable. 

In  addition  to  lower  cost,  this  policy  also  reduces  the  nuraber  of  poles 
on  the  street  and  eliminates  conflicts  between  street  lighting  poles  and 
overhead  x^ires. 
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ANNUAL  COST  OF  S'lREET  LIGHTim  IN  SAN  FRANCISCO 


Fiscal  Year  1960^61 

1.  Capital  recovery  of  City*s  historical  investment  of  $3,391,780 

based  on  30- year  expected  life  and  2>%  interest  $173,Oi;9 

2.  Maintenance  and  repair  cost  of  City-ounod  system  67,902 

3.  Electrical  energy  for  both  City-owned  and  P.  G.  &  E, -owned 

systems  ij.7 1,812 

U.  Payment  to  P.  G.  &  E.  Company  for  operating  and  maintenance 
costs,  return  on  investment  and  profit  for  Company-owned 
systems  1^71, 7  62 

Total  I  1,181;, ^2^ 

Based  on  the  I960  census  of  7liO,3l6,  the  annual  cost  of  street 
lighting  was  %1.60  per  person. 


EXHIBIT  B 


AGE  OF  TYPICAL  STREET  LIGHTIM}  INSTALLATIONS 


California  Street  from  Kearney  to  Van  Ness 

P.  G.  &  E.  16-ft.  post  type  electroliers  -  192?  and  1930 

2.  Kearney  Street  from  Market  to  Colninbus 

9^Tr these  P.  G.  &  E.  lights  were  installed  between  1918  and  1933 

^'  Marina  Boulevard  fron  Laguna  to  Lyon 

P.  G.  &  E.  15^.  post  type  electroliers  -  1928 

I4.  Mission  Street  from  Precita  to  Silver 

P.  G,  &  E.  OB  lights  installed  between  192?  and  1929 

5.  Sunset  Boulevard  from  Lake  Merced  to  Golden  Gate  Park 
City- owned  20-ft.  post  tjrpe  electroliers  -  193^ 

6.  Broadway  from  Battery  to  Powell 

P,  G.  &  E.  16-ft,  post  type  electroliers  -  1938 

7.  Great  Highway  from  Point  Lobos  to  Lincoln  Way 
City- owned  post  type  electroliers  -  1932 

BUSINESS  STREETS 

1.  Downtown  Triangle  (Bounded  by  Sutter,  Mason  and  Market) 

P.  G.  &  Ee  ornamental  electroliers  -  1918  (arc  lamps  were  converted 
to  incandescent  lamps  in  19^8) 

^*  Polk  Street  from  Sutter  to  Union 
P.  G.  &  E.  OB  lights  -  1932 

3.  Clement  Street  from  Arguello  to  Funston 

P.  G.  &  E.  OB  lights  on  Municipal  Railway  Poles  -  1932 


EXHIBIT  C 


REPORT  TO 


PUBLIC  UTILITIES  COMMISSION 

'  By 

V.  W,  Anderson,  General  Manager 
SAN  FRANCISCO  MUNICIPAL  RAILVJAY 
May  15,  1962 


PASSENGER  REVEI^E; 

February  1961 
1962 


March 


April  . 


1961 
1962 


1961 
1962(T) 


$1,1^92, 070 
l,,Ivl^.6,76g 


1,708,9614- 
1.683>707 


11,606,111 
1,686,000 


Change 

-11+5,305  —  or  -3.0i|^ 

-125,257  —  or  "l.k^fo 

+$79,889  —  or  +14-97^ 


Fiscal  Year 

to  i4-/30/6l  $16,264,351 
to  l4-/30/62(T)  16,366,583 


Over  Budget  Estimate 
(T)  Tentative 


+#102,232 
-h$Ii.25,396 


or  +0.63^ 
or  +2.67% 


REVENUE  PASSENGERS; 

February  I96I 
1962 


March  196I 
1962 


April  1961 

1962(T) 


(T)  Tentative 


10,876,981+ 
10,579,105 


12,314-8,871 
12,283.612 


11,61^2,732 
12,21^0,14.214. 


-297,879  —  or  -2.7^ 


+597,692 


-65,259  —  or  O.Sfo 


or  +5.13^ 


The  following  comparative  information  is  taken  from  the  most 
recent  available  statistics  from  the  American  Transit  Association: 

February  1962:    Average  --Cities  over  500,000  population  -3.9l|/^ 

Average  — All  City  Transit  Systems  -^.^Ij^Sfo 


V,  ¥,  ANDERSON  REPORT  TO  PUG  -  2 


May  15,  1962 


BUDGET : 

The  Municipal  Railway  budget  was  considered  by  the  Board 
of  Supervisors  Finance  Committee  on  Monday  evening,  April  30« 

DISASTER  COUNCIL  EXERCISE: 

The  Municipal  Railway  with  other  City  departments  and 
privately  owned  utilities  participated  in  a  Disaster  Council 
exercise  on  April  30.      The  theoretical  problem  involved  the 
collision  of  two  jet  aircraft  over  San  Francisco  causing  major 
fires  in  three  separate  areas  and  numerous  casualties. 

Mr.  W»  R.  Mason,  Superintendent  of  Transportation,  is  in 
charge  of  the  Disaster  Control  program  at  Municipal  Railway, 
He  with  other  key  members  of  the  staff  were  at  the  Control 
Center  at  Woodside    &  Portola  on  the  afternoon  of  April  30  to 
direct  the  Municipal  Railway's  participation  and  the  coordina- 
tion of  work  with  other  departments.    A  narrative  report  for 
the  project  was  prepared  in  accordance  with  the  directive  from 
Mayor  Christopher. 

EASTER  SUNRISE  SERVICE  —  MT.  DAVIDSON; 

In  accordance  with  past  practice  the  Municipal  Railway 
provided  special  service  for  Easter  Sunday  devotions  at  Mt,  David- 
son,    Newspapers  carried  a  summary  of  the  trips  provided  on 
various  lines  connecting  with  line  No.  10.    Special  trips  were 
operated  via  a  portion  of  line  No.  10  from  Forest  Hill  Station  to 
Mr,  Davidson  trail. 


V.  W.  AMDERSON  REPORT  TO  PUG  -  3  May  l5,  1962 

BALL  PARK        SUNDAY  DOUBLE-HEADER ; 

On  Sunday,  April  29,  a  double-header  baseball  game  was 
played  at  Candlestick  Park.    The  attendance  was  14.0,973*  which 
was  the  record  for  the  season  thus  far. 

Municipal  Railway  coaches  carried  a  total  of  7*000  passen- 
gers to  the  game  as  compared  with  8,100  for  the  opening  game 
which  was  on  a  Wednesday,    For  the  double-header  event,  83  extra 
coaches  were  required »      However,  after  the  third  inning  of  the 
second  game  fans  started  to  leave  the    Ball  Park  and  continued 
to  do  so  through  the  remainder  of  the  game.    Therefore,  buses 
were  dispatched  from  the  Ball  Park  over  a  considerable  period  of 
time  rather  than  only  at  dismissal,  and  IO6  trips  were  furnished 
by  the  83  buses, 

MANPOWER  s 

The  platform  manpower  situation  has  continued  to  improve 
since  the  last  report  with  additional  recruitments  through 
Civil  Service.    As  of  May  3*  there  were  22  operators  short  at 
three  divisions  --  the  others  being  at  par  or  slightly  above  par, 

LINE  NO.  55: 

After  utilizing  a  detour  for  several  months  which  was 
necessitated  by  a  street  reconstruction  project,  line  No* 
was  returned  to  its  regular  inbound  route  via  Clay  between  Polk 
and  Leavenworth  on  April  26,  1962, 


V.  W.  ANDERSON  REPORT  TO  PUC  -  ii  May  l5,  1962 

MARK  GERSTLE; 

Mr,  Mark  Gerstle  severed  his  employTnent  with  Municipal 
Railway,  effective  May  12,  to  participate  in  public  relations 
work  in  private  enterprise.    His  good  efforts  on  behalf  of  the 
Municipal  Railway  during  his  assignment  here  are  recognized 
and  appreciated,  and  we  wish  him  well  in  his  new  field  of 
endeavor. 
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PUBLIC  UTILITISS  CQFMiaSIQN 


1,360th  EiiiGUIAK  i^iiiiiJ^'f  liM UP  IHE  PUBLIC  UTILIl'm 
COMvilbSlHjK,  li^  HUGH  282  -  Olfl  tIALL,  MY  15, 
1962,  CuiyMl^CBl^  AT  2s00  P.]\u 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  "to  Order. 

Presents         Commissioners  Stuart  N.  Oreenberg,  Thomas  P.  White, 
Don  Pazackerley ,G-eorge  F.  Hansen,  Thos.  F.  Stack 

Absents  None 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley . 

On  motion  of  Comiiissioner  Stack,  seconded  by  Commissioner 
Fazackerley,  the  minutes  of  the  1,559th  regular  meeting  of  the 
Commission  held  May  3,  1962,  were  approved. 

Votes  Ayes-Commissioners  G-reenberg,  White,  Fazackerley, 

Hansen,  Stack 
Absent -None 

On  motion  of  Corrmiissioner  Stack,  seconded  by  Commissioner 
Fazackerley,  the  following  resolutions  were  adopted s 

Votes  Ayes-Commissioners  Greenberg,  White,  Fazackerley, 

Hansen,  otack 
Absent-None 

—RESOLUTION  NQ>  22,052— 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation 
from  such  funds  as  are  legally  available  in  the  Airport  Operating 
Fund  in  the  amount  of  $81,96,  Municipal  Railway  Operating  Fund  in 
the  amount  of  $9,493.70,  Water  Department  Operating  Fund  in  the 
amount  of  S696.66,  and  Hetch  Hetchy  Project  Pund  in  the  amount  of 
$573.72,  to  provide  funds  for  payment  of  retroactive  wages  under 
judgment  and  decree  of  Superior  Court  Case  No.  455666  entitled 
Fred  L.  Martin  et  al  v.  City  and  County  of  San  Francisco,  said 
amounts  representing  payments  made  by  employers  of  memberB  of  Auto- 
motive Machinists  Lodge  No.  1305  to  a  Health  and  Welfare  Plan,  less 
value  of  life  insurance  under  said  plan,  for  the  period  July  1, 
1958  to  June  30,  1959. 


^-RESOLUTION  NO.  22^053-'' 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts s 

San  Francisco  Water  Department  Contract  No.  1060-Laying  of  6-Inch9 
8- Inch,  and  12-Inch  Cast  Iron  Mains  in  Visitacion  Valley,  to  Water 
Works  Construction  Company,  in  net  amount  of  ^22,531.75; 
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Airport  Department  Contract  Nn.  318-Gonstnicting  Pavement  for 
Taxiway  R  at  Plot  10  at  San  Francisco  International  Airport,  to 
Lowrie  Paving  Oompaiiy,  Inc.,  in  amount  of  $21,514-. 25;  and,  be  it 
further 

RESOLVED ^  That  all  other  bids  for  the  above-described  work  are 
hereby  re;)ected. 


--RESOLUTION  NO.  22.034— 

WEBRIiAS,  by  the  terms  of  San  Francisco  Airport  Department 
Contract  No.  301,  Pier  "E"  Alterations  at  San  Francisco  Inter- 
national Airport,  the  Contractor,  J.  H.  McFarland  Corporation,  was 
to  have  completed  all  contract  work  on  or  before  December  23 >  1961; 
and 

WHEPuiAS,  Contractor  was  delayed  from  starting  14  days  during 
the  period  from  iseptember  25,  1961  to  Detotoer  9>  1961,  by  the  request 
of  the  Airport  Management ,  to  allow  relocating  aircraft  parking  areas 
due  to  the  repairing  of  the  Epon  pavement  at  Gates  4  and  5?  and 

WHEREAS,  Contractor  was  delayed  14  days  during  the  period  from 
October  16,  1961  to  October  30,  1961,  due  to  delay  in  execution  cf 
Contract  Modification  No.  1  wliich  required  additional  work  to  be 
performed 5  and 

WHEREAS,  Contractor  was  delayed  5  days  due  to  additional  work 
required  by  Contract  Modification  No.  1;  and 

WHEREAS,  Contractor  was  delayed  10  days  due  to  inclement 
weather;  and 

WHEREAS,  "..,the  prevention  by  the  City  and  County  of  San 
Francisco  of  a  Contractor  from  commencing  or  prosecuting  the  work"? 
"Changes  in  the  work  ordered  by  the  Commission  insofar  as  they 
necessarily  require  additional  time  in  which  to  complete  the  entire 
work";  and  "adverse  weather  conditions"  are  unavoidable  delays  as 
defined  in  file  No.  13456,  Ordinance  No.  9484,  Section  6.3 
UNAVOIDABLE  DELAYS,  adopted  by  the  Board  of  Supervisors,  January  16, 
19  5  6 ;  amd 

NOW  THEREFORE  BE  IT  RESOLVED,  that  this  Commission  hereby 
grants  an  extension  of  43  calendar  days  for  which  liquidated  damages 
are  hereby  waived ?  and 

BE  IT  FURTHER  REcOLViilD,  that  liquidated  damages  in  the  amount 
of  $250.00  be  assessed  for  avoidable  delay  of  5  calendar  days  in 
the  prosecution  of  the  work;  and 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the  work 
as  being  satisfactorily  completed  in  accordance  with  the  contract 
documents;  approves  Final  Modification  of  Contract  in  the  amount  of 
$607. 20  credit;  and  approves  Certificate  of  Acceptance  and  Authoriza- 
tion of  Final  Payment  in  the  amount  of  $13, 89 4.05. 


—RESOLUTION  NO.  22.055-- 

RESOLVED,  That  this  Commission  approves  plans  and  specifica-  r  f, 

tions,  and  hereby  authorizes  Bid  CallT 

V/D  Contract  No.  988-Laying  of  4-Inch,  6-Inch  and  8-Inch  Cast  Iron  f 
Mains  in  Mendosa  Avenue  and  Other  Streets  (Forest  Hill  Heights)  | 
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HHWk>  Contract  No.  348rAir  Conditioners  for  Cottage  No.  1  at 
0*Shaughnessy  Bam 

AD  Contract  No.  259-Pavement  and  Servicing  Facilities  for  South 
Terminal  Aircraft  Apron  at  San  Francisco  International  Airport. 


—RESOLUTION  NO.  22.036— 

RESOLVED,  That  this  Commission  herehy  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:       PACIFIC  GAS  AND  ELECTRIC  COJIPANy 

Permit  to  extend  a  3/4"  gas  service  line  along  the  northerly  line  of 
Hetch  Hetchy  Bay  Division  Pipeline  right  of  way^  said  extension 
being  from  El  Vanada  Road  southerly  to  property  of  A.  W.  Suffice; 
subject  to  a  permit  fee  of  S50. 

—RESOLUTION  NO.  22,057-- 

RESOLTED,  That  this  Commission  hereby  authorizes  the  General 
Manager,  Hetch  Hetchy  Project,  for  and  on  behalf  of  the  Commission 
to  issue  Revocable  Permits,  not  to  exceed  five: in  number,  to  con- 
struction engineering  employees  of  the  City  and  County  of  San 
Francisco  working  on  the  Hetch  Hetchy  Project  to  occupy  trailer 
spaces  at  Early  Intake  for  residential  use,  subject  to  monthly 
charge  of  $10,00,  including  utilities. 


--RESOLUTION  NO.  22.058— 

RESOLVED,  That  this  Commission  approves  the  plans  as  submitted 
by  United  Air  Lines,  under  Drawing  No.  8-1663,  under  which  United 
Air  Lines,  at  its  own  and  sole  cost,  will  construct  a  storage  plat- 
form in  the  jet  test  cell  building  at  the  United  Air  Lines  Mainten- 
ance Base  at  San  Francisco  International  Airport. 


—RESOLUTION  NO.  22,05Q— 

WHEREAS,  The  City  and  County  of  San  Francisco  has  brought  suit 
for  damages  in  the  sum  of  14,331.14  against  The  Okonite  Company  and 
Abbett  Electric  Corporation  for  the  failure  of  a  Power  Feeder  Cible 
on  or  about  Januaxy  6,  lg58;  and 

WHEREAS,  it  is  the  recommendation  of  the City  Attorney  and  the 
Municipal  Railway  that  the  case  be  settled  by  the'  City  accepting 
payment  in  the  amount  of  $2,165.57,  now  therefore,  be  it 

RESOLVED,  That  this  Commission  authorises  the  City  Attorney 
to  settle  the  case  entitled  City  and  County  tif  San  Francisco  vs.  The 
Okonite  Company  and  Abbett  Electric  Corporation,  Municipal  Court 
No.  469990,  for  the  sum  of  $2,165.57  and  to  execute  any  and  all 
documents  necessary  for  such  settlement. 


—RESOLUTION  NO.  22.060— 

RESOLVED,  That  this  Commission  does  hereby  adopt  and  concur 
with  the  Joint  Report  on  City  and  County  of  San  Francisco  Street 
Lighting  prepared  by  the  Department  of  Public  Works  and  the  Public 
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utilities  Commission,  dated  May  ?♦  1962;  and,  be  it  further 

RESOLVED,  That  the  Secretary  of  the  Public  Utilities 
Commission  is  hereby  directed  to  forward  a  copy  of  said  report  to 
the  Board  of  Supervisors  for  its  consideration. 


—RESOLUTION  NO.  22 « 061— 

RESOLVED,  That  the  Commission  does  hereby  authorize  the  amend- 
ment of  Avis  Rent-A~Car  System  rate  schedule  as  approved  by 
Resolution  No.  19588  on  September  22,  1959>  through  the  adoption  of 
Supplement  No.  X  thereto  as  follows s 

RATES  ON  INTER-CITY  RENTALS  TO  MONTEREY  PENINSULA., 
SALINAS  AND  SACRAMENTO  SHALL  EXCLUDE  TtlE  DROP  FEE 
OP  115.00. 


BE  IT  FURTHER  RESOLVED,  That  the  effective  date  of  this 
Supplement  No.  1  shall  be  May  1,  1962. 

--RESOLUTION  NO.  22.062-- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property, as  follows; 


TO:    ROBERT  H.  AND  FREDA  lANNING 


Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division  Pipeline 
right  of  way  for  the  purpose  of  a  driveway  and  domestic  garden 5 
said  portion  adjoining  the  so^ithwesterly  line  of  Huntington  Avenue, 
Redwood  City.    Fee  waived  due  to  offsetting  benefits  to  the 
Department  in  upkeep  of  prenises. 

Cancelling  permit  issued  to  Ray  W,  Bryant  by  Public  Utilities  Com- 
mission Resolution  No.  18946    adopted  February  17,  1959. 

—RESOLUTION  NO.  22.063— 

RESOLVED,  That  this  Commission  hereby  requests  the  Director  of 
Property  to  prepare  the  necessary  legislation  for  presentation  to 
the  Board  of  Supervisors  authorizing  the  exchange  of  Parcel  A, 
379.78  Acres,  for  Parcel  B,  379.69  Acres,  as  illustrated  on  Water 
Department  drawing  0-860;  said  exchange  required  for  the  San  Antonio 
Reservoir. 

—RESOLUTION  NO.  22^064— 

REDOLViilD,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves,  DEBIT  Modification  of  Contract  in  amount 
of  $5,921.60,  approves  Final  Payment  in  amount  of  $18,135.15,  in 
J^yS^       Oscar  C.  Holmes,  Inc.,  Contractors,  under  W.D.  Contract  No, 
1042,  Replace  Portion  of  B.D.P.L.  No.  2  Trestle  Bents,  Newark  to 
Dumbarton  i  omt,  allows  three  (3)  calendar  days  unavoidable  delay, 
due  to  adverse  weather  conditions. 
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-.-RESOLUTION  N0>  22.063— 


WHERMb,  two  bids  were  received  and  opened  by  the  Secretary  of 
the  Public  Utilities  Commission  at  2soO  p.m.  on  May  10,  1962,  to 
lease  the  real  property  situated  south  of  the  town  of  Sunol, 
County  of  Alameda,  State  of  California,  containing  140,0  acres, 
more  or  less,  all  as  shown  on  San  Francisco  Water  Department 
Drawing  B-2352A.,  parcel  1,  for  a  period  of  twenty-three  (23)  years, 
for  the  purpose  of  constructing  and  operating  a  golf  course  or 
courses  and  related  business  subject  to  the  terms  and  conditions 
set  forth  in  the  lease  on  file  in  the  office  of  the  Public  Utilities 
Commission;  and 

WHEREAS,  Earl  M.  Wilms  and  Woodrow  C.  Ersted  offered  to  pay 
the  City  the  sum  of  $750.00  per  month  commencing  90  days  from  the 
date  of  execution  of  said  lease,  or  the  total  of  the  following 
percentages  of  gross  revenues  computed  monthly,  whichever  is 
greater: 

(a)  Upon  gross  revenues  from  fees,  dues  and  admissions 
from  said  golf  courses    ten  per  cent  (10^); 

(b)  Upon  gross  revenues  derived  by  Lessee  and 
concessionaires  from  all  other  sources  of  revenue 
from  business  conducted  under  the  lease; 

seven  and  one-half  per  cent  (7-1/2?^);  and 

WHEREAS,  Gerald  Mincher  did  offer  to  pay  the  City  the  sum  of 
$750.00  per  month  commencing  90  days  from  the  date  of  execution  of 
said  lease,  or  the  total  of  the  following  percentages  of  gross 
revenues  computed  monthly,  whichever  is  great ers 

(a)  Upon  gross  revenues  from  fees,  dues  and  admissions 
from  said  golf  courses    ten  per  cent  (lOfo)j 

(b)  Upon  gross  revenues  derived  by  Lessee  and 
concessionaires  from  all  other  sources  of  revenue 
from  business  conducted  under  the  lease: 

six  per  cent  (6?^);  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  award  of  said  lease  to  Earl  M. 
Wilms  and  Woodrow  C.  Ersted;  and,  be  it  further 

RESOLVED,  That  the  bid  of  Gerald  Mincher  is  hereby  rejected. 


—RESOLUTION  NQ.  22.066— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager,  Hetch  Hetchy  Water  Supply,  to  execute  a  Special  Use  Permit 
from  the  National  Park  Service,  Department  of  the  Interior,  for  the 
purpose  of  construction  of  a  22  KV  electric  transmission  stub  line 
to  the  Hetchy  Adit  of  the  Canyon  Power  Tunnel  within  Yosemite 
National  Park  in  connection  with  the  Canyon  Power  Project. 
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Calendar  Item  #19,  concerning  lease  with  Earl  M.  Wilms,  Martin 
Wilms  and  May  E.  Bomars,  of  Water  Department  property  consisting  of 
0.734  acres,  in  Millbrae,  San  Mateo  County,  was  put  over  for  one 
week  in  order  to  obtain  additional  information* 


Manap:er  of Uti^litiea  Calendar^Items^ : 


Mr.  Kirkwood  reported  the  Board  of  Supervisors  voted  for  an  increase 
in  taxi  cab  fares  in  San  Francisco,  the  increase  being  10  cents  a 
mile.     Pinal  action  is  to  be  taken  by  the  Board  of  Supervisors  on 
Monday,  May  21,  and  the  rate  will  be  effective  thirty  days  after 
adoption,  or  approximately  June  21,  1962. 

Mr.  Kirkwood  expressed  concern  with  the  effect  upon  the  rates 
charged  by  Barrett  Transportation,  Inc.  under  the  airport  ground 
transportation  contract.     He  pointed  out  that  last  year  the  Com- 
mission granted  Barrett  a  fare  increase  in  the  form  of  an  extra 
$1.00  dismissal  charge  on  trips  from  the  airport  to  San  Francisco, 
In  Mr.  Kirkwood 's  opinion  the  proposed  taxi  cab  rate  change  would 
increase  Barrett's  meter  rate  for  service  to  and  from  the  airport 
by  $1.30  to  $1.50  per  trip.    In  addition  to  the  extra  10  cents  per 
mile,  Barrett  under  the  airport  contract  can  still  charge  the  $1,00 
additional  dismissal  charge. 

After  some  discussion,  the  Commission  on  motion  of  Commissioner 
Pazackerley,  seconded  by  Commissioner  Hansen,  requested  staff  to 
prepare  the  necessary  financial  estimates  as  to  the  effect  of  the 
increase  on  Barrett's  taxi  cab  operations,  and  deferred  until  after 
the  final  decision  by  the  Board  of  Supervisors,  the  setting  of  a 
date  for  reviewing  the  matter  with  Barrett  Transportation.  This 
motion  was  unanimously  adopted  by  the  Commission. 

Mr.  Kirk^ATood  then  advised  the  Commission  of  the  recent  Appellate 
Court  decision  in  the  Tuolumne  County  tax  case.    He  stated  that 
he  made  a  preliminary  review  of  the  decision  only  this  morning  with 
Public  Utilities  Counsel  William  P. Bourne  and  Deputy  City  Attorney 
Orville  Wright . 

The  decision  basically  finds  that  the  filings  on  the  River  which 
were  made  by  San  Francisco's  Mayor  Phelan  and  City  Engineer  Marsden 
Manson  were  tax  exempt,  and  that  other  filings  were  taxable.  On 
the  J 'Shaughnessy  side,  all  were  tax  exempt j  but  at  Eleanor,  only 
the  first  part  was  exempt,  and  moving  water  into  Cherry  from  Eleanor? 
the  point  is  reached  were  part  is  taxable.    The  bulk  of  the  water  on 
the  Cherry  side  would  be  taxable, 

Mr.  Kirkwood  stated  that  at  this  point  neither  the  City  Attorney 
nor  staff  is  ready  to  make  any  recommendation  as  to  the  steps  to  be 
taken.    Whether  or  not  it  is  a  fair  solution  from  San  Francisco's 
point  of  view  or  from  Tuolumne  County's  point  of  view  we  are  not 
prepared  to  state.    The  matter  needs  further  exploration  before 
staff  will  be  in  position  to  make  a  recommendation  to  the  Commission. 

We  have  paid  under  protest  something  over  f900,000.  in  taxes  far  the 
two  years  1960-61  and  1961-62.    Under  the  decision  we  would  be 
entitled  to  receive  back  approximately  $700,000.    Assessments  in 
the  second  year  were  increased  because  of  the  completion  of  the 
Cherry  power  house. 
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De^aartmental  Report  i 

Municipal  Railway  monthly  report  was  presented  by  V.  W.  Anderson, 
Senorai  Manager  of  the  Municipal  Railway. 

Roll  Call; 

All  Commissioners  passed. 
TliEREUPON  THE  IffiETINa  ADJOURNED. 
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M  I      U  T  E  S 


PUBLIC  UJILITIEIS  QQIMISSION 


l,36lat  Rii;GULAR  MEETBiG  OF  THE  PUBLIC  U'i?ILITlJi.S 
OOmviIublODj,  Ih  ROOM  282  -  CITY  riALL,  MY  22, 
i962,  CoM^ltii^CIiMG  AT  2sOO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Presents  Commissioners  Stuart  N.  Greenberg,  Don  Fazaokerley, 

George  P.  Hansen,  Thos.  P. Stack 

Absent:  Commissioner  Thomas  P.  White 

President  Stuart        Greenbcrg  presided. 

Pledge  of  Allegiance  was  led  "by  Commissioner  Stack. 

On  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
Hansen,  the  minutes  of  the  l,360th  regular  meeting  of  the  Commission 
held  May  15,  1962,  were  approved « 

Votes  Ayes-Commissioners  Green  "berg,  Pazackerley,  Hansen, 

Stack 

Absent-Commissioner  White 

On  motion  of  Commissioner  Pazackerley,  seconded  by  Commissioner 
Hansen,  Page  13,054  of  the  minutes  of  May  8,  1962,  was  amended  to 
include  the  following,  which  through  inadvertence  was  not  recorded 
in  said  minutes: 

"On  motion  of  Oonmiissioner  Pazackerley,  seconded  by  Commissioner 
Stack,  the  follov/ing  resolutions  were  a  dopteds 

Vote;       Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent -None 

—RESOLUTION  NO.  22,052A— 

RESOLVED,  That  this  Commission  on  the  recommendation  of 
the  Manager  of  Utilities,  the  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department,  and  the  City 
Attorney,  approves  the  write-off  of  uncollectible  accounts 
receivable  which  are  m^ore  than  90  days  due  and  the  adjustment 
of  accounts  receivable,  in  the  amount  of  $994.59,  per  Water 
Department  list  of  April  30,  1962;  and  be  it  further 

.  ^      RESOLVED,  That  this  Commission  hereby  approves  collec- 
tions for  damages  which  the  Water  Department  has  against 
miscellaneous  debtors,  per  list  dated  April  30,  1962,  in 
the  amount  of  11,548.21,  plus  one  payment  on  account  in 
amount  of  $15.00. 
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'  —RESOLUTION  1^0,  22.053-A~> 

RESOLVED,  That  this  Commission  authorizes  the  Manager  of 
Utilities  to  ent^r  into  a  professional  contract  with  "KENIIEDY 
iiJNGIKEERS "  of  San  Francisco  under  the  general  provisions  of 
v/hich  "KENI^EDY  ENGIInIEERS"  will  prepare  preliminary  and  final 
plans  and  specifications  and  provide  consulting  services 
during  construction  for  the  roofing  and  relining  of  Lombard 
Reservoir  for  a  lump  sum  fee  of  TEN  THOUSiUMD  FIVE  HUNDRED 
DOLLilRb  ($10,500 •00;,  all  in  accordance  with  an  appropriate 
form  of  Agreement  to  be  executed  with  said  "KENNEDY  ENGINEERS"; 
and  the  Controller  is  hereby  requested  to  certify  funds  in 
the  amount  of  TEN  THOUSAND  FIVE  HUNDRED  DOLLARS  ($10,500.00) 
for  payment  of  said  services," 


On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Hansen,  the  following  resolutions  were  adopt eds 

Votes       Ayes-Commissioners  Greenberg,Pazackerley ,  Hansen,  Stack 
Absent -Commissi oner  White 

—RESOLUTION  NO.  22,067— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts  J 

San  Francisco  Water  Department  Contract  No.  1055  -  Painting  and 
Miscellaneous  Repairs  at  Calaveras  Outlet  Tower  (in  Alameda  County) 
to  R.  W.  Reade  and  Company,  in  the  lump  sum  amount  of  15, 869, 00 j 

San  Francisco  Water  Department  Contract  No.  1057  "  Pav  ing-Sunol 
Headquarters  and  Road  to  Ranger *s  Cottage  at  Alameda  East  (in 
Axameda  County), to  Grading  Unlimited  Company,  in  the  amount  of 
$8, 696.001 

San  Francisco  Water  Department  Contract  No.  1058  -  Painting  of 
Second,  Fourth  and  Eighth  Floors,  Elevator, Elevator  Sliaft  and 
Backstairs  in  the  Water  Department  Building,  425  Mason  Street,  San 
Francisco,  to  R.  P.  Paoli  &  Co.,  in  the  lump  sum  amount  of 
$3,545.00; 

San  Francisco  International  Airport  Contract  No.  307  -  Central 
Terminal  Building  South  Baggage  Claim  Facilities,  to  Les  Kelley,  in 
the  amount  of  $72,455.00,  and  rejecting  Alternate  A?  and,  be  it 
further 

RESOLVED,  That  all  other  bids  for  the  above-described  works  are 
hereby  rejected. 


—RESOLUTION  NO.  22,068— 

RESOLVED,  That  this  Commission,  in  consonance  with  its 
Resolution  No.  19 > 952,  hereby  authorizes  the  General  Manager  and 
Chief  Engineer,  San  Fr3.nci  sc  0  Water  Department,  to  accept  the  revised 
Application  for  Water  Supply  for  Resale  Purposes  submitted  by  the 
Alameda  County  Water  District  effective  January  25,  1961  which 
supersedes  one  previously  accepted  under  authority  of  Resolution  No. 
20928  adopted  February  7,  1961. 
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■^-RESOLUTION  NO.  22.069--- 


RESOLVED,  That  this  Commission  hereby  amends  Resolution  No, 
21,437,  adopted  August  22,  1961,  by  rescinding  that  portion  imder 
Litigated  Settlements,  re  Claimant  John  Meyer,  amount  $2,750.00, 
date  of  accident  October  28 ,  1958. 


--RESOLUTION  NO.  22>070— - 

RESOLVED y  That  this  Commission  hereby  authorizes  the  Manager  of 
Utilities  to  execute  that  certain  State  of  California,  Division  of 
Forestry,  permit  allowing  that  State  Agency  entry  into  the 
Peninsula  Watershed  properties  for  the  purpose  of  constructing  a 
protective  fire  break. 


—RESOLUTION  NO.  22.071-- 

RESOLVED,  That  this  Commission  hereby  authorizes  an  extension 
of  the  U-Drive  contracts  vrith  Airport  Limousine  Company  (Avis), 
Barrett  National  Oar  Rental  System  and  the  Hertz  Corporation,  on  a 
month-to-month  basis  commencing  June  1,  1962  under  the  same  terms 
and  conditions  as  set  forth  in  the  present  agreements,  said  agree- 
ments subject  to  termination  by  either  Commission  or  Airport 
Limousine  Company  (Avis),  Barrett  National  Car  Rental  System  and  the 
Hertz  Corporation  upon  thirty  (30)  days  written  notice. 


—RESOLUTION  NO.  g2p072— - 

RESOLVED,  That  this  Commission  hereby  terminates  as  of  May  31> 
1962  that  certain  Airport  Space  or  Use  Permit  previously  issued 
Trans  Sierra  Airways  pursuant  to  Resolution  No.  20782. 


—RESOLUTION  NO.  22.07;3— 

RESuLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed,  approves  Credit  Modification  of  Contract  in  amount 
of  $367.24,  approves  Einal  Payment  in  amount  of  $6,008.76,  in 
favor  of  Fred  T.  Fairey  under  W.D.  Contract  No.  1047 — Laying  of 
12-Inch  Cast  Iron  Main  in  Tunnel  and  Blanken  Avenues. 


—RESOLUTION  NO.  22.074— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed,  and  approves  Pinal  Payment  in  amount  of 
$26^710.89,  in  favor  of  Roy  Madsen  Constnxction  Company  under  HHWS 
Contract  No.  346-Addition  to  Moccasin  Automotive  $hop . 


—RESOLUTION  NO.  22.075— 

RESOLVED,  That  this  Commission  hereby  approves  the  plans  as 
submitted  by  United  Air  Lines  under  Drawing  Number  15  SP-300,  under 
which  United  Air  Lines,  at  its  own  and  sole  cost,  will  revise  the 
second  floor  in  Administration  Building  Number  7  at  the  United  Air 
Lines*  Maintenance  Base  at  San  Francisco  International  Airport,  the 
work  in  general  to  consist  of  the  relocation  of  United  Air  Lines' 
communication  facilities;  said  drawing  having  been  approved  by  the 
Utilities  Engineering  Bureau. 
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— RESOnjTION  NO,  22,076-- 

RESOLVED, That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  CREDIT  Modification  of  Contract  in  amount 
of  12,938.53;  approves  Final  Payment  in  amount  of  $35,202.28,  in 
favor  of  Raymond  International,  Inc.,  under  W.D.  Contract  No.  1043- 
Reconditioning  Portions  of  Crystal  Springs  Pipe  Lines  No.  1  and  2  - 
San  Mateo  County, 


—RESOLUTION  NO.  22.077— 

RESOLVED,  That  this  Commission  approves  plans  and  specifications 
and  hereby  authorizes  Bid  Calls 

BLHP  Contract  No.  167  -  Maintenance  and  Repair  of  City-Owned  Street 
Lighting  System  Fiscal  Year  19  62-63. 

BLHP  Contract  No.  168  -  For  Furnishing  Street  Lighting  Service 
Fisal  Year  1962-63. 


—RESOLUTION  NO.  22,078— 

WHEREAS,  Warrant  No.  65-22-13-410,  Municipal  Railway  Operating 
Fund,  $148.87,  November  30,  1958,  issued  by  the  Controller  of  the 
City  and  County  of  San  Francisco,  payable  to  Harold  G.  Savage,  for 
services  as  an  S104  Motorman  for  payroll  period  ending  November  30, 
1958,  was  not  presented  for  payment  within  the  period  prescribed  by 
law;  and 

WHEREAS,  Warrant  No.  65-23-13-411,  Municipal  Railway  Operating 
Fund,  $58.49,  December  15,  1958,  issued  by  the  Controller  of  the 
City  and  County  of  San  Francisco,  payable  to  Harold  G,  Savage,  for 
services  as  an  S104  Motorman  for  payroll  period  ending  December  15, 
1958,  was  not  presented  for  payment  within  the  period  prescribed  by 
law;  now  therefor,  be  it 

RESOLVED,  That  this  Comjnission  hereby  requests  the  Board  of 
Supervisors  to  adopt  a  resolution  waiving  any  statute  of  limitation 
which  may  have  run  against  the  payment  of  the  sums  hereinbefore 
set  forth,  and  providing  ftmds  are  available,  does  hereby  authorize 
and  direct  the  Controller  of  the  City  and  County  of  San  Francisco 
to  cancel  the  warrants  hereinbefore  detailed,  and  to  issue  in  their 
place  and  stead,  warrants  to  the  order  of  Martin  Mongan,  Superior 
Court,  for  the  Estate  of  Harold  G. Savage,  per  Docket  No.  155266. 


— BESOIAJTION  NO.  22.079  — 

WHEREAS,  The  City  of  Sunnyvale  brought  action  in  Santa  Clara 
County,  Superior  Court  No.  126058,  against  the  City  and  County  of 
San  Francisco,  to  acquire  a  one-half  (l/2)  acre  parcel  for  water 
storage  facilities  purposes;  and 

WHEREAS,  The  matter  was  tried  in  the  Superior  Court  of  Santa 
Clara  County  and  judgment  entered  awarding  judgment  in  the  amount  of 
$10,686.15  to  the  City  and  bounty  of  San  Francisco;  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  judgment  as 
entered  by  the  Superior  Court  of  Santa  Clara  County. 
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— .RESOLITJIQi^  I\fQ^  22.080— 


EBiJOLVED,  That  this  Commission  hereby  requests  the  Controller' 
approval  of  Water  Department  Request  for  Punds,  in  amount 
$21,986 o04>  to  cover  deficiency  in  Materials  and  Supplies  Appropria 
tion  No.  1,745. 300.000. 


--RESOLUTION  NO.  22.081— 

WHEREAS,  The  State  of  California  has  brought  action  in  Santa 
Clara  County,  Superior  Court  Number  114168,  against  the  City  and 
County  of  San  Francisco,  to  acquire  certain  real  property  for  free- 
way purposes;  and 

WHEREAS,  The  Director  of  Property  has  appraised  the  fair 
market  value,  including  a  set-off  for  construction  of  a  sleeve  for 
City^s  future  pipeline,  at  $2,010,00;  and 

WHEREAS,  certain  conditions  required  by  the  San  Francisco 
Water  Department  are  to  be  included  in  the  final  order  and  judgment 
therefore,  be  it 

RESOLVED,  That  this  ComLiission  authorizes  the  City  Attorney  to 
have  a  judgment  of  condemnation  entered,  the  fair  market  value  of 
the  property  being  $2,010.00,  and  containing  the  conditions  as 
requested  by  the  V/ater  Department. 


—RESOLUTION  NO.  22.082— 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the 
Manager  of  Utilities,  General  Manager  of  the  Municipal  Railway,  and 
the  City  -Attorney,  approves  the  write-off  of  uncollectible  accounts 
receivable  which  are  more  than  90  days  past  due  and  the  adjustment 
of  accounts  receivable  for  the  month  of  April,  1962,  in  amount 
$88.86,  per  Municipal  Railway  list  of  May  16,  1962;  and  be  it 
further 

RESOLVED^  That  this  Coi^mission  hereby  approves  collections, 
month  of  April,  1962,  for  damages  which  the  Municipal  Railway  has 
against  miscellaneous  debtors,  per  list  of  May  16,  1962,  in  amount 
i>2, 414.03;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  compromise 
settlements,  month  of  April,  1962,  as  follows 2 

Mimic i pal  Railways 
Debtor 


Mortens en  Rug  Cleaning 
Hart  &  Hynding,  Inc. 
Laura  Duffey 
Pabst  Brewing  Company 


Amount 

Compromise 

Billed 

Settlement 

$  34.93 

$  24.43 

597.24 

443.94 

51.97 

37.27 

221.90 

170.80 

$905.34 

$676.44 
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—RESOLUTION  m.  22.08?— 

RESOLVED,  That  this  Commission  in  accordance  with  Section  151 
of  the  Charter  of  the  City  &  County  of  San  Francisco  hereby  approves 
the  following  salary  rates  for  employees  engaged  in  construction 
outside  of  the  City  and  County  of  San  Francisco  as  fixed  by  the 
Department  Head  in  charge  thereof: 

SAN  FRANCISCO  WATER  DEPARTMENT 

"  ~~       ^  1962-1963 

NAME  PRESENT  CUSSIFICATION        SALARY  RECOMMENDED 


BRIGaS,  Mildred  A.  1446  Senior  Clerk-Steno.  $481 

HOPF,  Ernest  E.  5206  Assoc.  Civil  Engineer  950 

MARKMA.N,  Gillis  L.  5206  Assoc.  Civil  Engineer  950 

KITSON,  Guy  G.  5204  Asst.  Civil  Engineer  782 

HUBNER,  Heinz  K.  5202  Junior  Civil  Engineer  676 

WARD,  Harry  E.  5364  Senior  Civil  Draftsman  710 

COYNE,  George  6320  Asst.  Construction  Engr.  782 

DEL  CARLO,  Frank  63I8  Construction  Inspector  710 

ANTDRADE,  Harry  D.  5314  Survey  Party  Clujef  764 

RICHARD,  Stanley  D.  5314  Survey  Party  Chief  728 

MESSERSMITH,  Ward  J.  5310  Surveyor's  Field  Asst.  599 

MTJRRAY.,  Douglas  R.  5310  Surveyor's  Field  Asst.  599 

HALKENS,  Gary  J.  5310  Surveyor's  Field  Asst.  599 

UTILITIES  ENGlNEIiRING  BUREAU 


LINN,  Norman  6320  Asst.  Construction  Engr.  $782 

TRESIDDER,  R.  E.  5314  Survey  Party  Chief  728 

POUND,  L.  R.  6320  Asst.  Construction  Engr.  710 

TRESIDDER,  J.  L.  5312  Instrumentman  599 

ALBERS,  R.  C.  5310  Surveyor's  Field  Asst.  493 

SWEATT,  W.  B.  5310  Surveyor's  Field  Asst.  493 

COOPER,  K.  E.  5310  Sui^veyor's  Field  Asst.  493 

CONDON,  Thomas  6324  Construction  Engineer  997 

CRAIG,  H.  0^  6334  Construction  Engineer  1,126 

TAYLOR,  J.  B*  6320  Asst.  Construction  Engr.  782 

BINKLEY,  B.  5202  Junior  Civil  Engineer  660 

ROBINSON,  J.  6320  Asst.  Construction  Engr.  782 

OARR,  R.  6318  Construction  Inspector  676 

LEON,  R.  63I8  Construction  Inspector  644 

DRIVER,  J.  5314  Survey  Party  Chief  693 

RINGEREIDE,G.  53IO  Surveyor • s  Field  A^sto  570 

BUCKHOIZ,  R.  5312  Instrumentman  599 

HE1®RY,  V.  6318  Construction  Inspector  644 

JOB,  E.  5310  Surveyor's  Field  Asst.  570 

RUSHWORTH,  R.  1424  Clerk  Typist  405 

WILSON,  R.  5310  Surveyor's  Field  Asst.  518 

NESBIT,  M.  6320  Asst.  CoMPStruction  Engr.  745 

ROBINSON,  A.  5310  Surveyor's  Field  ^sst.  493 

NAGEL,  R.  5202  Junior  Civil  Engineer  644 

STEVENSON,  Donald  5310  Surveyor's  Field  Asst.  493 

SGHIbbEL,  A.  63I8  Construction  Inspector  644 


PARKS,  J.  E.  6326    Senior  Construction  Engr.  1,242 


—RESOLUTION  NO.  22.084— 

RESOLVED,  That  this  Commission  hereby  approves  Travel  Expense 
Voucher  in  amount  $150,00,  covering  expenses  incurred  by  Jlobert  B. 
Dahl,  Hetch  Hetchy  Project,  in  connection  with  attendance  at  the 
Western  Snow  Conference,  Cheyenne,  Wyoming,  April  15-18,  1962. 
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--RESOLUTION  NO.  22.083— 

RESOLVED,  That  Resolution  No.  16,931,  adopted  January  14,  1957, 

setting  forth  official  time  and  place  of  meeting  of  the  Public 
Utilities  Commission,  be  and  the  same  is  amended  as  follows? 

Regular  Meeting  of  June  5,  1962  (Election  Day) 
will  be  held  at  9:00  A  .Pi.,  June  6,  1962. 


Calendar  Item  #5,  concerning  lease  with  Sari  M.  Wilms,  Martin  Wilms, 
and  May  E.  Domars,  of  Water  Depaitment  property  consisting  of  0.734 
acres  in  Millbrae,  San  Mateo  County,  was  put  over  for  one  week, 
pending  receipt  of  additional  information. 


Manager  of  Utilities , Calendar  Items ^ 

Mr.  Kirkwood  stated  he  would  like  to  report  to  the  Commission  that 
he  has  been  contacted  by  manufacturers'  representatives  who  wish  to 
discuss  pipeline  specifications  in  connection  with  the  construction 
of  the  third  San  Joaquin  pipeline  and  the  new  Bay  Division  pipeline. 
The  Hetch  Hetchy  Project  and  the  Water  Department  are  giving  careful 
review  to  these  pipeline  specifications.     I'he  managers  have  been 
in  conference  with  manufacturers  and  possible  bidders  who  have  asked 
for  changes  in  the  specifications. 

Mr.  Kirta^^ood  statod  he  would  not  wish  to  sit  down  with  these  people 
without  having  J.  H.  Turner,  General  Manager  and  Chief  Engineer  of 
the  San  Erancisco  Water  Department,  and  0,  L.  Moore,  General  I%nager 
of  the  Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau,  and 
their  technical  people  available,  and  that  it  would  be  time-consuming 
to  do  this  on  an  individual  basis.    He  would  like  to  tell  them  that 
when  the  matter  is  first  brought  before  the  Commission  to  authorize 
an  invitation  for  bid,  that  they  all  would  be  given  an  opportunity 
to  be  heard  at  that  time. 

Mr.  Kirkwood  stated  the  departments  felt  they  would  be  ready  in 
about  four  weeks  to  call  for  bids  on  the  first  unit  of  the  San 
Joaquin  pipeline.     Commissioner  Greenberg  asked  if  there  were  to  be 
alternate  bids  for  steel  and  concrete  pipe.    Mr.  Kirkwood  answered 
•'yes." 

Commissioner  Pazackerley  asked  the  estimated  cost  for  the  first 
unit.    Mr.  Moore  replied  his  department  estimated  something  in  the 
neighborhood  of  $5,500,000,  and  that  the  total  estimate  for  the 
total  pipeline  would  approximate  $40,000,000. 

Mr.  Kirkwood  continued  that  he  would  prefer  to  have  this  matter 
heard  before  the  Commission,  with  Mr.  Turner  and  Mr.  Moore  and  their 
teclinical  people  present,  so  that  all  would  be  benefited  by  a  full 
and  public  discussion  of  the  matter. 

I'Ir.  Kirkwood  then  reported  that  Mr.  Moore  had  no  further  use  at  this 
time  for  the  Cherry  Valley  Construction  Camp  and  had  explored  with 
the  Forest  Service  the  possibility  of  obtaining  a  special  permit 
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permitting  t  iease  of  the  camp  to  a  concessionaire.    Mr.  Moore 
indicated  that  he  had  preliminary  approval  from  the  Forest  Service 
and  all  that  wa©  desired  at  this  point  was  approval  by  the  Commission 
to  proceed  vath  negotiations  with  the  Forest  Service.    The  permit, 
if  issued,  would  require  the  approval  of  the  Public  Utilities  Com- 
mission, then  a  lease  would  be  drawn  and  public  bids  would  be  taken. 

Commissioner  IPazackerley  moved,  Commissioner  Stack  seconded,  and  the 
Commission  unanimously  voted  that  Mrc  Moore  be  authorized  to  proceed 
with  negotiations  with  the  J'orest  Service  for  a  special  permit  which 
would  allow  the  City  to  lease  the  Cherry  Valley  Construction  Camp 
to  a  commercial  operator. 

Mr,  Kirlcwood  then  announced  that  the  Public  Utilities  Committee  of 
the  Grcmd  Jury  would  like  to  meet  with  the  Public  Utilities  Com- 
mission.   The  date  will  be  arranged  and  the  Commissioners  informed. 


The  San  Prancisco  Water  Department  monthly  report  was  presented  by 
J.  H.  Turner,  General  Manager  and  Chief  Engineer  of  the  San 
Prancisco  Water  Department, 


Roll  Call: 

Commissioner  Greenberg  stated  he  had  received  a  letter  from  Super- 
visor MacMahon  calling  attention  to  the  fact  that  the  #47  coaches 
from  Candlestick  Park  were  unloading  all  the  passengers  at  Van  Ness 
and  Pacific  Avenues  rather  than  carrying  them  to  the  end  of  the 
line.    The  matter  was  turned  over  to  V.  W.  Anderson,  General  Manager 
of  the  Municipal  Railway,  for  study  and  report. 

Commissioner  Greenberg  asked  what  was  the  advertising  revenue  on  the 
Co.ble  cars.    Mr.  Anderson  informed  him  the  posters  on  the  cable 
C2,TS  brought  in  more  revenue  than  like  advertising  on  the  other 
vehicles. 


THEREUPON  THE  MEETING  ADJOURNED. 
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FR-^^CISCO  WATER  DEFARTriENT 
60th  PERIODICAL  E-E;P0RT 
,i!2  ^HE 

PUBLIC  UTILITIES  CQIIMISSION 
May  22,  1962 


WATER  Q,U.^LITY 

A  contract  for  construction  of  roof  and  re- 
habilitation of  lining  of  the  North  Basin  of  University 
Mound  Reservoir  was  certified  by  the  Controller  on 
April  50.     This  contract  will  require  about  15  months  to 
complete . 

A  Professional  Services  Agreement  with  Kennedy 
Engineers  of  San  Francisco  for  the  preparation  of  plans 
and  specifications  and  providing  for  consulting  services 
during  construction  for  the  roofing  and  rehabilitation  of 
Lombard  Reservoir  has  been  authorized  by  the  Public  Utili- 
ties Commission  and  is  awaiting  certification  the 
Controller , 

With  University  Mound  Reservoir  North  Basin  out 
of  service  during  the  construction  period  of  the  above 
contract,  Lombard  Reservoir  is  the  only  actively  used 
reservoir  that  is  not  yet  covered.     The  plans  and  speci- 
fications required  under  the  agreement  with  Kennedy  Engin- 
eers will  result  in  a  construction  contract  to  roof  this 
remaining  open  reservoir.     This  will  mxark  the  accomplish- 
ment of  a  long  progr<am  directed  toward  protecting  the 
water  stored  in  city  distribution  reservoirs  from  con- 
tamination and  pollution,   and  from  the  growth  of  objection 
able  algae  and  weeds. 

The  contractor  installing  a  power  line  into  Pilar- 
citos  Reservoir  chose  to  string  the  wires  by  helicopter 
as  being  faster  and  less  expensive  than  using  surface 
equipment  over  the  rough  watershed  area  to  be  traversed, 
'-^'his  solution  worked  to  this  DepartmLent '  s  advantage  by 
reducing  the  need  for  access  roads  in  an  area  where  earth 
cuts  provide  a  source  from  which  m.uddy  water  may  run  into 
the  reservoir  during  rainy  seasons.     The  reduction  of 
turbidity  in  the  water  suppl;/  is  one  of  the  important 
functions  of  watershed  control. 
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WATER  CONDITIONS 

Rainfall  for  the  montli  of  April,   as  well  as 
seasonal  rainfall,  \ms  "below  normal  at  all  eleven  gaging 
stations  operated  by  the  Water  Department,  which  cover 
the  watershed  areas  contributing  to  our  local  reservoirs. 
Three  stations  (all  in  Tuolumne  County)  reported  slightly 
greater  than  normsLl  seasonal  rainfall. 

A  total  of  662.5  million  gallons  was  drawn  from 
the  Sunol  filter  galleries  and  pumped  into  the  main  aque- 
duct at  Irvington  during  March  and  April, 

The  total  storage  in  local  reservoirs  at  the  end 
of  April  was  50,679.6  r.iillion  gallons  which  is  23.23% 
greater  than  one  year  ago  and  is  82.62%  of  the  rated 
capacity  of  these  reservoirs.     The  decrease  in  local  stor- 
age,  since  my  report  of  April  24,   is  due  to  currei'jt  rate 
of  water  consumption  exceeding  the  combined  local  rate  of 
water  production  plus  the  present  aqueduct  capacity  for 
transporting  water  from  the  mountain  reservoirs. 

The  system-wide  average  rate  of  water  consumption 
for  the  month  of  April  was  177.9  mgd,  which  is  4-. 77%  higher 
than  the  same  month  a  year  ago.     Tlie  maximum  consu^iiption 
in  one  day  during  April  was  231  •2  Pi.G.  on  April  12.  The 
maximum  day  of  record  was  June  14-,  1961  when  310.2  ri.G.  of 
water  was  used  in  a  24-  hour  period. 

APFLIGATIQNS  FOR  WATER  SUPPLY  FOR  RESALE  PURPOSES 

The  Public  Utilities  Gomm_ission  has  approved  and  a 
contract  has  been  executed  for  the  supply  of  supplemental 
water  to  the  Gity  of  Palo  Alto  for  a  twenty  year  period,  ef 
fective  Hay  1,  1962. 

An  application  from  the  Alameda  County  Water  Dis- 
trict for  service  to  an  area  ir'  the  vicinity  of  War;;.  Spring 
revised  by  enlcGrgeiuent  to  include  the  new  General  Motors 
Company  plant  site,  has  been  sulmiitted  to  the  Public  Utili- 
ties Go:iimission  for  approval. 

The  Public  Utilities  Commission  ciuthorized  the  exe- 
cution of  a  contract  for  water  sup'ply  with  the  City  of 
Mountain  View.     The  contract  docuisent  is  being  prepared  for 
the  necessary  signatures. 


WATER  RATE  REDUCTION 

New  Rate  Schedules  fur  Water  Service  established 
by  the  Public  Ijtilities  Gommis^jion  axid  approved  by  the 
Board  of  -v^upervisors  of  the  City  and  County  of  San  Fran- 
cisco went  into  effect  Iiay  1,  1962,     The  new  rates  provide 
an  overall  average  reduction  of  5.5  percent  in  the  cost  of 
water  to  customers  in  the  city  and  the  suburban  areas. 

RINANCES 

Collections  from  the  sale  of  water  for  the  fiscal 
year  1961-62  through  hay  14  was  ^14,181,246.60  which  is 
$607,654.27  greater  than  for  the  same  period  of  the  pre- 
ceding, year. 

Revenues  for  tj-e  first  ten  months  of  fiscal  year 
1961  -  62  are  $13,482,825  which  is  ^j.591,9C6  above  the  esti- 
mated revenue. 

CORPORATION  YiJRj) 

The  Art  commission  approved  the  preliminary  plans  for 
the  new  Corporation  Yard  sub^ject  to  further  review  of  the 
landscaping  at  the  tiroe  th:st  the  final  working  drawings  are 
submitted . 

1961  hUiNiICIPAi.  WATx;R  SYST^r.  BOND  PROJECT 
SAi\  MTONIO  DAM 

The  Liodif ication  of  contract  necessary  for  the 
required  adaitional  exploration  work  was  certified  by  the 
Controller.     Bechtel  has  started  the  field  exploration 
work  to  obtain  inf ori^iation  necessary  for  the  required  plans 
and  for  approval  by  the  State  Dam  Inspector. 

BAY  DIVISION  PIPELINE  :\0.  4 

The  contract  with  xx.  NI.  Towill,  Inc.  for  aerial  photo- 
graphy survey  work  in  coiinection  with  section  B  of  this  pipe- 
line was  certified  by  the  Controller.     The  aerial  photo- 
graphy was  coffipleted  and  small  scale  transparencies  submitted 
for  review.     The  delivery  of  large  scale  prints  required  for 
completion  of  this  photography  contract  is  expected  by  hay  25. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,362nd  EEGUIAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMlvlISSlON,  IN  ROOM  282  -  CITY  HALL,  MA.Y  29, 
1962,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoO oOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Presents         Commissioners  Stuart  N.  Greenberg,  George  P.  Hansen, 
Thos.  P.  Stack. 

Absent:  Commissioner  Don  Pazackerley,  due  to  illness? 

Commissioner  Thomas  P.  White. 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Sta^k. 

Commissioner  Thomas  P.  White  arrived  at  2:04  P.M. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Greenberg, 
the  minutes  of  the  1,361st  regular  meeting  of  the  Commission  held 
May  22,  1962,  were  approved. 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack 

Absent -Commissioner  Don  Pazackerley 


PUBLIC  HEARING 

Proposed  Rerouting  of  a  Segment 
of  the  Municipal  Railway  No.  10, 
Monterey  Bus  Line  


Mr.  Vernon  Anderson,  General  Manager  of  the  Municipal  Railway,  ex- 
plained to  the  Commission  the  proposed  rerouting  of  the  No.  10, 
Monterey  Bus  Line  and  indicated  the  newspapers,  improvement  clubs, 
merchants  were  informed.    He  indicated  he  received  no  correspondence 
indicating  opposition, 

Mr.  Walter  0.  Granicher,  60  Ventura  Avenue,  appeared,  representing  the 
West  of  Twin  Peaks  Council  of  Civic  Clubs.    He  said  that  he  had 
conferred  with  the  Director  of  the  West  of  Twin  Peaks  Council  of  Civic 
Clubs    and  the  Director  of  ti.e  Porest  Hills  Assoei-^tion  and  neither  took 
any  action  because  of  the  short  notice  and  absence  of  detailed  informa- 
tion.   However,  he  conferred  with  his  neighbors  in  Porest  Hills  and  no 
one  indicated  any  opposition  to  the  rerouting. 

Mr.  Thomas  McGrath,  representing  Local  1380  of  the  Carmen's  Union, 
appeared  in  support  of  the  proposed  rerouting. 

Mrs.  Thomas  R,  Best,  Secretary,  Great  Highway  District  of  Improvement 
Clubs,  1359  -  4-5th  Avenue,  indicated  that  her  civic  club  showed  no 
opposition  to  the  proposed  rerouting. 

Mr.  Kirkwood  explained  that  heretofore  in  cases  of  this  type  we  had 
posted  notices  on  telephone  poles  along  the  route.    Mr.  Anderson 
indicated  that  this  was  not  done  this  time  but  he  would  see  this  was 
done  before  the  matter  was  heard  by  the  Board  of  Supervisors. 
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On  motion  of  Coimnissioner  Hansen,  seconded  by  Commissioner  Stack,  the 
following  resolution  was  adopted s 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack 

Absent-Commissioner  Don  Fazackerley 


—RESOLUTION  NO.  22.086— 
WHEREAS,  in  the  interest  of  more  adequate  public  service,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  abandonment  on 
that  portion  of  the  No.  10  Monterey  Bus  Line  on  Seventh  Avenue, 
Northbound  and  Southbound,  between  Judah  and  Lawton  Streets,  and  on 
Judah  Street,  Eastbound  and  Westbound,  between  Ninth  and  Seventh 
Avenues;  and  approves  substitution  of  service  over  Ninth  Avenue, 
Northbound  and  SoVlthbound,  between  Judah  and  Lawton  Streets,  thence 
over  Lawton  Street,  Eastbound  and  Westbound  between  Ninth  and  Seventh 
Avenues . 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Stack,  the 
following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  G-reenberg,  White,  Hansen,  Stack 

Absent-Commissioner  Don  Fazackerley 


,,RSSQLTJTION  NO.  22.087— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

To:     State  of  California,  Division  of  Highways 

Permit  for  test  borings  along  the  alignment  of  the  State's 
proposed  Junipero  Serra  Freeway  through  the  Peninsula  Watershed 
properties.     Pee  waived  in  consideration  of  a  public  agency. 

—RESOLUTION  NO.  22.088— 

RESOLVED,  That  this  Gommission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  us^  and  occupancy  of 
property  as  follows i 

To:    City  of  Fremont 

Permit  to  occupay  for  day  camp  purposes  an  eight  (8)  acre  portion 
of  the  Vallejo  Mills  Tract  situated  at  the  southerly  entrance  of  the 
Niles  Canyon,  Alameda  County.    Fee  waived  in  consideration  of  a  public 
agency. 


—RESOLUTION  NO.  22,089— 

RESOLVED,  That  this  Commission  hereby  approves^  in  accordance 
with  Resolution  No.  16527,  adopted  July  16,  1956,  payment  of  claims 
in  amount  $1,079.00,  made  by  the  San  Francisco  Water  Department,  month 
of  April,  1962,  per  Revolving  Fund  Vouchor  No.  2324. 


—RESOLUTION  NO.  22.090— 

RESOLVED,  That  this  Commission  hereby  award.s  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

San  Francisco  Water  Department  Contract  No.  1061  -  Laying  of  6-Inch 
and  8-Inch  Cast  Iron  Mains  in  Ingalls  Street  and  Wallace  Avenue,  to 
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Associated  Pipeline,  Inc.,  in  the  net  amount  of  $3>867.00; 

San  Francisco  Water  Department  Gontract  No.  1062  -  For  the  Repaving 
of  Street  or  Sidewalk  Openings  Where  the  Paving  Has  Been  Removed  for 
the  San  Francisco  Water  Department,  to  Pacific  Pavements  Company, 
Ltd.,  in  the  amoiint  of  $255,965.00; 

Hetch  Hetchy  Water  Supply  Contract  No.  353-R  -  Canyon-Cherry  Power 
Development,  Cherry  Powerhouse,  Furnish  and  Install  Central 
Lubrication  Systems,  to  The  Alemite  Company  of  Northern  California, 
in  the  amount  of  $9,562.99;  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 


—RESOLUTION  NO.  22.091— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  as 
follows  t 

To  J    Robert  H.  Williams 

235  Helen  Drive,  Millbrae 

Permit  to  occuToy  for  gardening  purposes  a  portion  of  the  former 
Millbrae  Reservoir  Lot  adjoining  Lot  9,  Block  5,  Meadow  Glen  sub- 
division, Millbrae.    Pee  waived  due  to  offsetting  benefits  to  the 
Department  in  upkeep  of  premises. 


On  motion  of  Commission  Hansen,  seconded  by  Commissioner  White,  the 
following  resolution  was  adopteds 

Votes  Ayes-Commissioners  White,  Hansen,  Stack 

Noes-Commissioner  Greenberg 
Absent-Commissioner  Don  Fazackerley 


—RESOLUTION  NO.  22.092— 

RESOLVED,  That  this  Commission  hereby  apjproves  attendance  of 
three  (3)  Staff  Members  of  the  San  Francisco  water  Department,  as 
designated  by  the  Manager  of  Utilities,  to  the  National  Conference 
of  the  American  Water  Works  Association  to  be  held  in  Philadelphia, 
June  17-22,  1962. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  White,  the 
following  resolutions  were  adopteds 

—RESOLUTION  NO.  22,093— 

RESOLVED,  That  this  Commission  accepts,  as  satisfactorily 
completed,  preliminary  plans  and  cost  estimates  submitted  by  Milton 
T,  Pflueger,  Architect,  in  accordance  with  Professional  Services 
Agreement,  to  prepare  plans  and  specifications  for  the  development 
of  a  Water  Department  Corporation  Yard  at  Rankin  Street  and  Newcomb 
Avenue  in  San  Francisco;  approves  payment  for  said  preliminary  plans 
in  the  amount  of  $25,000  in  favor  of  Milton  T.  Pflueger,  as  provided 
for  under  Section  5(a)  of  said  Agreement;  allows  forty-five  (45) 
calendar  days  unavoidable  delay  for  submission  of  said  preliminary 
plans  waiting  for  City  to  supply  necessary  foundation  information  of 
the  site;  and  that  the  Controller  be  requested  to  make  necessary  funds 
available  in  the  amount  of  $48,125  to  complete  work  under  said  Agree- 
ment -  preparation  of  final  plans  and  specifications  and  general 
supervision  of  work  during  construction. 
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—RESQLUTIQN  NO.  22.094— 

WHEREAS,  the  Modesto  Irrigation  District  is  the  fee  owner  of  a 
parcel  of  land  known  as  "Station  **J'*,  which  is  located  adjacent  to 
and  southerly  of  the  City's  Hetch  Hetchy  Aqi educt  and  Electric 
Transmission  Line  Right  of  Way;  and 

WHERE/tS,  the  District  and  the  City  have  executed  an  agreement 
for  the  sale  and  purchase  of  electric  power  which  includes  therein 
a  provision  for  the  granting  to  each  entity  the  use  of  the 
respective  properties  for  the  installation  of  electrical  facilities s 
now,  therefore,  he  it 

RESOLVED,  That  the  Manager  of  Utilities  is  hereby  authorized  and 
instructed  to  execute  on  behalf  of  the  Commission,  that  certain 
agreement  entitled?  "Exchange  Agreement  for  Installation  of  Electric 
Pacilities  in  Vicinity  of  Station  J  of  Modesto  Irrigation  District", 
dated  May  7,  1962  by  and  between  the  Modesto  Irrigation  District  and 
the  City  and  County  of  San  Francisco , 

-  -RESOLUTIQ]^  NO.  22,095— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  Qf 
Utilities  to  execute  that  certain  Pacific  Gas  and  Electric  Company's 
Electric  Extension  and  Service  Agreement  covering  the  construction 
of  a  power  line  totaling  15,053  feet,  less  free  allowance  of  6,681 
feet  for  the  sum  of  $11,720.80;  said  power  line  required  to. serve  "the 
Calaveras  Dam  electrical  appurtenances  and  related  facilities. 

•^-RESOLUTION  NO.  22,096-- 

WHEREiVS,  On  December  13,  I960,  this  Commission,  by  Resolution 
No.  20802,  has  approved  settlement  of  Pacific  Telephone  and  Tele- 
graph Company  claim  in  the  sum  of  $683.06;  said  claim  arising  from 
alleged  damage  in  front  of  133  Fillmore  Street,  June  7?  I960;  and 

WHEREAS,  before  payment  of  said  settlement  the  Pacific  Telephone 
and  Telegraph  Company  filed  Action  No.  456190  in  the  Municipal  Court 
of  San  Francisco  for  the  sum  of  $683.06 s    now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  and  hereby 
requests  the  Controller  to  draw  warrants  against  such  funds  as  are 
legally  available  in  settlement  of  Municipal  Court  No.  456190, 
Pacific  Telephone  and  Telegraph  Company  vs.  City  and  County  of  San 
Francisco,  in  the  sum  of  $683.06,  and  the  City  Attorney  is  hereby 
authorized  to  execute  all  necessary  documents  to  enter  into  said 
settlement  and  dismiss  said  litigation. 

— RESQLUI'IQN  NO.  22,097— 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport  Space 
or  Use  Permit: 

Permittees         International  Flight  Service,  Inc. 

Spaces  Rooms  2  and  3  consisting  of  561  Square  feet  on  the 

Ground  Floor  of  Pier  E. 

Monthly  Considerations  $280.50 

Effective  Dates    June  1,  1962. 
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-^RESOLUTION  NO.  22.098>~ 

RESOLVED,  That  this  Conmiission  hereby  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Space  or  Use 
Permit : 

Permittee i         Gal-Neva  Air,  Inc. 

Spaces  Rooms  GIB,  109  and  109A  consisting  of  453  square  feet 

in  the  Executive  Terminal. 

Monthly  Oonsi deration:  $90.60 

Effective  Date:    June  1,  1962 


—RESOLUTION  NO.  22,099— 

RESOLVKD,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed  and  approves  Credit  Modification  of  Contract 
in  amount  of  1268.28  under  Airport  Department  contract  with  Bolt, 
Beranek  and  Newman,  Inc.  for  Professional  Accoustical  Services  at 
San  Francisco  International  Airport. 


--RESOLUTION  NO.  22,100— 

RESOLVED,  That  this  Gommission  hereby  approves  Travel  Expense 
Voucher,  in  amount  S419o05,  covering  expenses  incurred  by  the  General 
Manager  of  Municipal  Railway  V.  W.  Anderson  in  connection  with 
attendance  at  American  Transit  Association  Transit  Pars  &  Executive 
Conference,  May  5-8,  1962,  at  White  Sulphur  Springs ,  West  Virginia. 


—RESOLUTION  NO.  22,101—- 

RESOLVED,  That  this  Commission  hereby  authorizes  amendments  to 
the  following  existing  grazing  leases  in  the  San  Antonio  Valley  with 
rentals  prorated  and  effective  upon  completion  of  the  San  Antonio 
Reservoir  protective  fence: 


Lessee 

Res . 
No. 

Date 
Adopted 

Present 

Acreafre 

Acres 
Deducted 

Balance 
Acreage 

Alfred  Vieux 

19,166 

May  5,  1959 

1829 

85 

1744 

John  M.  Perata 

19fl65 

May  5,  1959 

850 

550 

500 

Hansen  &  Giger 
Dairy  Co. 

17,974 

Mar.  11,  1958^ 

2178 

1128 

1050 

Rose  Thomas 

19,093 

Apr.  14,  1959 

950 

290 

660 

Manuel  Mendoza 

20,014 

Mar.  15,  I960 

266 

266 

Clover  Cattle 
Go. 

17,987 

Mar.  18,  1958 

1640 

125 

1515 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  cancels  that  certain  lease 
authorized  by  Resolution  No.  18,028,  adopted  April  1,  1958,  to  Clover 
Cattle  Company,  covering  190  acres,  effective  upon  completion  of  the 
San  Antonio  Reservoir  protective  fence  with  rental  adjusted  as  of  that 
date . 


—RESOLUTION  NO.  22,102— 
RESOLVED,  That  this  Gommission  hereby  authorizes  the  Manager  of 
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utilities,  for  and  on  behalf  of  the  Commission,  to  execute  that 
certain  State  of  California,  Division  of  Highways j  Utilities  Agree- 
ment No.  UT.  381.61,  providing  for  reimbursing  the  City  for  the  cost 
of  relocating  portions  of  Municipal  Railway  street  car  tracks,  over- 
head trolley  feeder  systems  and  a  quonset  hut,  to  accommodate  the 
proposed  Southern  Freeway  construction  between  Orizaba  Avenue  and 
Havelock  Street,  at  City's  estimated  cost  of  $464,000.00. 


-■^KEbOLU'lIQI^  NO.  22.103— 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  April,  1962,  for  damages  vdiich  the  Department  has  against 
miscellaneous  debtors; 

Bureau  of  Light,  Heat  and  Power  $  90.96 

Bureau  of  Light,  Heat  and  Power  through  Bureau 

of  Delinquent  Revenue  286.43 

S  377.39 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  transfer  during 
the  month  of  April,  1962,  the  amount  of  $452.83,  by  the  Bureau  of 
Light,  Heat  and  Power  to  the  Bureau  of  Delinquent  Revenue  for 
collection;    and  approves  abandonment  during  the  month  of  April,  1962, 
claims  in  the  amount  of  $330.11,  under  Bureau  of  Delinquent  Revenue 
Authorization  No.  15347. 


■^-RESOLUTION  NO.  22,104— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Eunds ,  as  follows; 

Public  Utilities  Commission,  G-eneral  Office 

$489.64       -     Appropriation  No.  1.705.300.000 

Additional  funds  for  Materials  and  Supplies 

Municipal  Railway 

$7,000.00    -      Appropriation  No.  1.735.266.000 

Additional  funds  for  Claims  and  Litigation  Expenses 


Vote;         Ayes-Commissioners  G-reenberg,  White j  Hansen,  Stack 
Absent -Commissioner  Don  Eazackerley 


■X-    -Jf         *    •5t    ^  * 


Calendar  Item  6  -  Over  from  previous  meeting.     The  proposed  lease  to 
Earl  M.  Wilms,  et  al.  was  put  over  for  two  weeks  at  the  request  of 
Staff. 

In  reference  to  Resolution  No.  22,090,  Commissioner  White  asked  if 
the  new  specifications  provided  for  backfill  with  a  concrete  base? 

Mr.  Turner  assured  him  that  Lieetings  had  been  held  with  the  Depart- 
ment of  Public  Works  and  that  generally  provision  had  been  made  to 
continue  existing:  lorocedures  in  narrow  trenches  and  to  provide  for 
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a  concrete  base  in  the  wider  openings.    Mr.  'Turner  stated  that  he 
would  send  a  copy  of  the  report  of  the  Interdepartmental  Street 
Committee  to  the  Commission. 

Prior  to  the  adoption  of  Resolution  ITo.  22,092,  Commissioner 
G-reenberg,  in  keeping  with  the  Mayor's  policy  of  sending  not  more 
than  two  delegates  to  annual  conferences,  moved  that  the  authorization 
for  three  Staff  Members  of  the  Water  Department  to  attend  the  National 
Conference  of  the  American  Water  Works  Association,  be  reduced  to  two. 
Inasmuch  as  the  Mayor  had  approved  the  attendance  of  four  in  the  1961- 
1962  Budget,  the  remainder  of  the  Commission  felt  that  Mr,  Turner's 
action  in  reducing  the  attendance  to  three  was  to  be  commended. 
B'urthermore ,  there  seemed  to  be  sufficient  justification  to  send  three 
men  to  this  particular  conference. 

In  reference  to  Resolution  No.  22,093?  providing  funds  in  the  amount 
of  $48,125  to  prepare  final  plans  and  specifications  and  undertake 
general  supervision  of  the  Water  Department  Corporation  Yard,  Milton 
T.  Pflueger  appeared  and  explained  the  preliminary  plans. 

Mr.  Pflueger  presented  a  delineation  of  the  Yard  and  proposed  build- 
ings.   He  stated  the  buildings  were  to  be  of  light  steel  frame  with 
concrete  sides;  the  Administration  Building  to  have  glass  sides  whore 
needed  and  there  were  to  be  no  embellishments  v/hatsoever.     The  build- 
ings were  to  be  functional  and  of  the  most  economic  construction. 

Conmiissioner  White  asked  if  due  to  the  instability  of  the  soil  in  the 
general  area,  had  extensive  soil  tests  been  made? 

Mr.  Pflueger  assured  the  Commission  that  both  his  engineers,  Earl  and 
Wright,  as  well  as  the  City's  consultants,  Dames  &  Moore,  had  made 
soil  studies  and  analyses. 

In  reply  to  Commissioner  Stack's  question  as  to  the  ultimate  cost, 
Mr.  Pflueger  estimated  that  construction  would  run  about  $1,281,000. 
However,  the  inclusion  of  alternates  in  the  contract  might  reduce  the 
cost  to  $1,24-0,000. 

Mr,  Kirkwood  reminded  the  Commission  that  the  Finance  Committee  of  the 
Board  of  Supervisors  had  asked  that  preliminary  plans  and  estimates  be 
placod  before  them  and  that  this  had  been  done  at  the  time  of  our 
budget  hearing.    The  plans  have  already,  he  reported,  been  approved 
by  the  Art  Commission,  subject  to  landscaping.     The  closing  of  two 
streets  in  the  area  has  already  been  requested  and  hagJ  the  approval 
of  all  City  departments. 

The  Commission  then  thanked  Mr,  Pflueger  and  Mr.  De  Long  for  their 
able  presentation. 


•X-  *  ^  *  #  *  -jf 

li 

Manager  of  Utilities  Calendar  Items;  ! 

Mr,  Kirkwood  announced  to  the  Commission  that  San  Franc i so o -Oakland 
Helicopter  Airlines  were  initiating  summer  harbor  sightseeing  tours 
from  the  area  of  Fishermen's  Wharf.    He  stated  the  service  was  being 
dedicated  at  lOsOO  A.M.,  May  31st,  at  which  time  all  the  Coimnissioners 
were  invited  to  attend  the  ceremonies. 

Mr.  Kirkwood  explained  to  the  Commission  that  the  present  contract, 
with  a  rate  of  $3.62  per  hour,  for  school  charter  trips  was  negotiated 
with  the  Board  of  Education  about  two  years  ago  and  since  that  time 
there  has  been  an  increase  in  operating  costs.    He  asked  permission 
from  the  Commission  to  negotiate  the  new  contract  at  the  hourly  rate 
of  $10,00  per  hour  with  the  provision  that  the  minimum  charge  be  one 
hour  for  any  school  charter  trip.    This  figure  was  based  on  compu- 
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tat  ions  made  "by  the  Municipal  Railway  Accounting  Staff. 

The  Commission  authorized  proceeding  with  negotiations  with  the 
Board  of  Education  on  this  basis. 

Mr,  William  Bourne  announced  that  the  California  District  Court  of 
Appeals  sustained  the  City  in  the  Western  Air  Lines  Case,  which 
would  allow  City  to  retain  the  ^214,000  in  rate  charges  which  has 
been  paid  by  V/estern  Air  Lines  under  protest.    Mr.  Bourne  stated 
that  the  opinion  was  only  handed  down  at  1:00  P.M.  today  and 
consisted  of  80  pages,  so  he  was  not  prepared  to  summarize  at  this 
particular  time. 

j'n  reference  to  the  Allis  Chalmers  suit  regarding  the  turbines  for 
the  Canyon  Power  Pro,iect,  Mr.  Bourne  reported  that  Baldwin-Lima- 
Hamilton  had  filed  a  petition  for  a  writ  of  prohibition  with  the 
£ -.preme  Court  of  the  State  of  California  and  have  requested  the 
Supreme  Court  to  retain  jurisdiction.    The  City  Attorney's  Office 
were  filing  papers  this  afternoon  with  the  Supreme  Court  which  would 
support  the  arguments  of  Baldv/in-Lima-Hamilton . 


Eoll  Call; 

All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


-13,058- 


w 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,363rd  EEGULA.R  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  IIA.LL,  JUNE  6, 
1962,  COMMENCING  AT  9^00  A.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Present:         Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
Don  Fazackerley,  George  P.  Hansen,  Thos.  P.  Stack. 

Absents  None 

President  Stuart  N*  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Fazackerley. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner 
Pazackerley,  the  minutes  of  the  1,362nd  regular  meeting  of  the 
Commission  held  May  29,  1962,  were  approved. 

Vote:  Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent-None 

On  motion  of  Commissioner  Stacks  seconded  by  Commissioner 
Pazackerley,  the  following  resolutions  were  adopted s 

Vote;  Ayes-Commissioners  Greenberg,  White,  Pazackerley, 

Hansen,  Stack 
Absent-None 

—RESOLUTION  NO.  22.103— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  Genera].  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  tiaereof  and  the  City  Attorney,  this  Commission  approves  S-ttd 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  stich  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railways 

Claimant 

Litigated  Settlement  Date  of  Accident  Settlement 

SO  John  Meyer  October  28,  1958  $  4,000*00 

and  be  it  further 

RESOLVED,  That  the  portion  of  Resolution 
No.  21413,  adopted  August  15,  1961,  pertaining 
to  payment  of  litigated  settlement  in  favor  of 
Joan  Ellen  McGraw,  a  minor,  by  Alice  K.  McGraw, 

her  guardian  ad  litem,  is  hereby  rescinded.  -  230.00 

Appropriation  No.  1.735.804.000  $  3,750.00 
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RESOLVEB,  Ihat  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows; 

TOr     N.  D.  CAMPEEIL 

Permit  to  occupy  for  a.ericultural  and  livestock  purposes  seventeen 
(17)  acres  of  Section  12,  CP.4S.,  R.IW.,  M.D.B.&M.  being  portion  of 
Niles  Oanyon  Lands  opposite  Brightside  Station, Alameda  County; 
subject  to  a  consideration  of  $70.00  per  month  plus  all  taxes  and 
assessments . 


—RESOLUTION  NO,  22,107-- 

RESOLVED,  That  this  Commission  hereby  revokes  the  following 
Water  Department  Revocable  Permits  issued  for  gardening  purposes: 


Permittee 


Resolution 


Adopted 


Thomas  E.  Ma lone 

W.  M.  Davidson 

Prederiok  L.  Gilman 

Irma       &  Edgar  W.  Parmenter 

Robert  G.  Nelson 


16954 
20517 
20001 

20517 
20553 


January  21,  1957 
August  30,  I960 
March  15,  I960 
August  3,  I960 
September  6,  i960 


,  — »R£bQLUTIQN  NO.  22.108->- 

RESOLVED,  That  this  Commission  hereby  approves  the  following 
rate  schedule  as  provided  by  the  Airport  Limousine  Company  (Avis)  in 
connection  with  its  car  rental  service  at  San  Francisco  International 
Airport,  effective  date  of  which  is  to  be  determijaee  by  Airport 
Managements 


Make  and  Type 

Ealoon,  Fairlane,  Corvair, 
Chevy  II,  Commet,  Valiant, 
Rambler 

Pord  &  Chevrolet 

2  &  4  door  Hard  Top  & 

Sedans 

Pord  &  Chevrolet  Station 
Wag ons 

Pord  &  Chevrolet 
Convertibles 

Pontiac  Sedans 


Oldsmobile  &  Buick 
2  &  4  Door  Hard  Tops 

Pontiac  Convertibles 


Hourly  R&te 


.25  plus 
90  per  mi. 


$1.50  plus 
100  per  mi, 


.75  plus 
110  per  mi 


.75  plus 
110  per  mi 

$1.75  plus 
110  per  mi, 


.00  plus 
120  per  mi, 

12.00  plus 
120  per  mi, 


Daily 

$9*00  plus 
90  per  mi. 


^10.  plus 
100  per  mi 


Sll.  plus 
110  per  mi 

$11.  plus 
ll0  per  mi, 

$11.  plus 
110  per  mi. 

$12.  plus 
120  per  mi, 

$12.  plus 
120  per  mi. 


$45.  plus 
90  per  mi 


$50,  plus 
100  per  mi. 


$55*  plus 
110  per  mi, 

$55.  plus 
110  per  mi. 

$55.  plus 
110  per  mi. 

$60.  plus 
120  per  mi. 

$60.  plus 
120  per  mi. 
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Make  and  Type 

Oldsmobile  &  Buick 
Convortibles 

Thunderbird  Hard  Top 
Thunderbird  Convertible 


CadillaO  Sedans 
(Air  Conditioned) 

Cadillac  Convertible 
(Air  oonditioned) 


Hourly  Rate 

$2.50  plus 
130  per  mi, 

$2,50  plus 
130  per  mi, 

$2 •75  plus 
140  per  Eli. 

$3.00  plus 
150  per  mi • 

$3.50  plus 
160  per  mi. 


Daily 

$13.  plus 
130  per  mi. 

$13.  plus 
130  per  mi. 


.  plus 
140  per  mi. 

$15.  plus 
150  per  mi. 

$16.  plus 
160  per  mi. 


Weekly 

$65.  plus 
130  per  mi. 

$65.  plus 
130  per  mi. 

$70.  plus 
140  per  mi. 

$75.  plus 
150  per  mi. 

$80.  plus 
160  per  mi. 


The  monthly  rate  will  be  four  times  the  weekly  rate  less  10^. 

Collision  protection  available  at  $1*00  per  day  or  $5.00  per  week  or 
$15.  per  month. 

Air-oonditioning  available  on  some  models  at  an  additional  Charge  of 
$2.  per  day  plus  20  per  mile  or  ^1^10.  per  week  plus  20  per  mile.  Air- 
oonditioning  is  included  in  Cadillacs. 

Minimum  charge  on  all  compact  cars  and  light  sedan  rentals  originating 
and  terminating  at  the  Airport  $7.    Minimum  charge  for  other  type  cars 
originating  and  terminating  at  Airport  or  rental  of  any  type  car 
originating  at  4irport  and  terminating  at  other  Bay  Area  Stations, 


A  normal  inter-oity  service  fee  of  $15.  will  be  charged  on  rentals 
originating  at  the  Airport  and  terminating  at  stations  beyond  a  50 
mile  radius  EXCEPT  there  will  be  no  inter-city  service  fee  for 
terminating  at  Monterey  Peninsula,  Salinas,  Fairfield  or  Sacramento. 

"A  week-end  special  rate*'  from.  4  P.M.  Friday  through  9  A.M.  Monday, 

for  Compacts,  Fords  and  Chevrolets  originating  and  terminating  at 
Airport ; 

Compacts  -  $13.  plus  90  per  mile 

Ford  &  Chevrolet  -  $15.  plus  100  per  mile 

Discontinuing  of  present  12  hour  commercial  day  rates  and  5  day 
commercial  weekly  rates  in  all  makes  and  types. 

105^  discount  to  Clergymen. 

10^  discount  to  Travel  Agency  and  other  transportation  company 
employees. 

10^  to  ZOio  discount  to  national  volume  accounts. 
25^  discount  to  Avis  employees  and  system  members. 

^0'fo  discount  to  Airport  and  -^irline  executives  when  approved  by  City 
Manager. 
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•>*>KBS0LU'JI0N  NO,  22.109— 


RESOLVED,  That  this  Coiffinission  approves  plans  and  specifications, 
and  hereby  authorizes  Bid  Galls 

AD  Contract  No.  313  -  Road  E-2  Extension  at  San  Pranoisco  Inter- 
national Mrport. 


WHEREA.S,  by  Resolution  No.  12,146,  adopted  December  26,  1951, 
Water  Department  agricultural  lease  was  executed  between  City  and 
County  of  San  J^rancisco  and  Edward  Pagelli  covering  6,13  acres,  more 
or  less,  being  a  portion  of  the  Villa  Homestead  Lots,  between  Jewell 
and  Collins  Avenues  in  Golma,  San  Mateo  County,  the  rental  for  same 
being  presently  on  a  month-to-month  basis?  and 

WHEREAS,  5.13  acres  of  the  above  6.13  acres  v^ere  acquired  by 
San  Mateo  County  through  condemnation  proceedings,  the  date  of 
recordation  being  March  5,  1962;  and 

WHEREAS,  rental  of  :i^20.00  per  month  has  been  paid  by  the  lessee 
through  May  31>  1962;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  cancels  said  lease  as 
issued,  effective  March  1,  1962,  and  hereby  authorizes  refund  of 
$60.00  to  Edward  Pagelli  for  rental  paid  through  May  31,  1962. 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation 
from  such  funds  as  ar  e  legally  available  to -^irport  Department 
Appropriation  No.  2.725.110.009,  in  the  amount  of  $14,760.00,  to 
provide  funds  for  salaries  of  one  3416  Gardener  and  one  3418 
G-ardener  Sub-Poreman,  reclassified  by  the  Civil  Service  Commission 
for  the  fiscal  year  1962-1963- 


RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16,527,  adopted  July  16,  1956,  payment  of  claims 
in  amount  *15,664.59,  made  by  the  Municipal  Railway,  month  of  May, 
1962,  per  Payment  i^cquest  Nos.  7550,  7551,  7580,  7593,  7594,  7598, 
7601,  7606  and  7607. 


Marager  of  Utilities  Calendar  .Items; 

Mr.  Kirkwood  was  at  Hetch  Hetchy  with  Airport  Manager  Belf ord  Brown 
and  other  Airport  and  airlines  executives,  discussing  mutual 
problems . 


Departmental  Report s 

The  monthly  report  on  the  Airport  Department  was  presented  by 
Harold  S,  Messersmith,  Assistant  Airport  General  Manager, 


-^RESOLUTION  NO.  22.110— 


—RESOLUTION  NO.  22.111— 
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Commissioner  Greenberg  commented  on  the  successful  passage  of 
Proposition  "A"  on  the  ballot,  the  $9 » 800^000  airport  garage  bonds, 
noting  that  it  had  received  a  70*5  percentage  of  the  vote  cast. 

Upon  motion  of  Oommissioner  Fazackerley,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  ~    Ayes-Commissioners  Greenberg,  White,  Fazackerley, 

Hansen,  Stack 
Absent -None 

—RESOLUTION  NO,  22,113— 

WHEREAS,  On  June  5,  1962,  the  voters  of  the  City  and  County  of 
San  Francisco  approved  the  passage  of  Proposition  "Aj"  a  bond  issue 
in  the  amount  of  $9,800,000,  providing  for  the  first  phase  in  the 
construction  of  a  facility  for  the  public  parking  and  garaging  of 
8,000  motor  vehicles?  and 

WHEREAS,  A  committee  composed  of  outstanding  civic  leaders  known 
as  the  Citizens'  Committee  for  the  Airport  Garage  was  appointed  by 
the  Honorable  George  Christopher,  Mayor  of  the  City  and  County  of 
San  Francisco,  to  organize  and  conduct  the  campaign  for  Proposition 
"A" J  and 

WEhiREAS,  This  Committee  presented  the  issues  involved  to  the 
citizens  of  San  Francisco  in  such  a  clear,  concise  and  constructive 
manner  that  Proposition  "A"  was  carried  by  a  vote  of  110,173  "Yes" 
votes  to  45*965  "No"  votes,  a  testimonial  to  the  untiring  efforts 
of  the  Committee;  and 

WHEREAS,  Serving  as  Chairman  of  this  Committee  was  Roger  lapham, 
Jr.,  who  played  a  major  part  in  making  the  public  aware  of  the 
urgent  need  for  the  airport  garage;    therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  in  recognition  of  the  outstanding  and 
effective  civic  service  performed  by  Roger  Lapham,  Jr.,  does  hereby 
extend  to  him  and  his  Committee  its  congratulations  for  a  job  well 
done . 


.-RESOLUTION  NO.  22.114— 

WHEREAS,  On  June  6,1962,  the  voters  of  the  City  and  County  of 
San  Francisco  approved  the  passage  of  Proposition  "A,"  a  bond  issue 
in  the  amount  of  19,800,000,  providing  for  the  first  phase  in  the 
construction  of  a  facility  for  the  public  parking  and  garaging  of 
8,000  motor  vehicles;  and 

WHEREAS,  A  committee  composed  of  outstanding  civic  leaders 
^mown  as  the  Citizens'  Committee  for  the  Airport  Garage  was  appointed 
by  the  Honorable  George  Christopher,  Mayor  of  the  City  and  County  of 
Sen  Francisco,  to  organize  and  conduct  the  campaign  for  Proposition 
"A";  and 

WHEREAS,  This  Committee  presented  the  issues  involved  to  the 
citizens  of  San  Francisco  in  such  a  clear,  concise  and  constructive 
manner  that  Proposition  "A"  was  carried  by  a  vote  of  110,173  "Yes" 
votes  to  45,965  "No"  votes,  a  testimonial  to  the  untiring  efforts 
of  the  Committee;  and 
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WHEREAS,  Serving  as  Co-Chairman  of  this  Committee  was  Cyril 
Hagnin,  who  played  a  ma;}or  part  in  making  the  public  aware  of  the 
urgent  need  for  the  airport  garage;     therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  in  recognition  of  the  outstanding  and 
effective  civic  service  performed  by  Cyril  Magnin,  does  hereby 
extend  to  him  and  his  Committee  iliS  congratulations  for  a  job  well 
done. 


--RESOLUl'lOI^  NQ>  22.115— 

WHEESAS,  On  June  6,  1962,  the  voters  of  the  City  and  County  of 
San  Francisco  approved  the  passage  of  Proposition  "A,"  a  bond  issue 
in  the  amount  of  $9,800,000,  providing  for  the  first  phase  in  the 
construction  of  a  facility  for  the  public  parking  and  garaging  of 
8,000  motor  vehicles?  and 

WHEREAS,  A  Committee  composed  of  outstainding  civic  leaders 
known  as  the  Citizens*  Committee  for  the  Airport  Garage  was  appointed 
by  the  Honorable  Greorge  Christopher,  Mayor  of  the  City  and  County  of 
San  Francisco,  to  organize  and  conduct  the  cam.paign  for  Proposition 
"A"  I  and 

WHEREAS,  "^hls  Committee  presented  the  issues  involved  to  the 
citizens  of  San  Francisco  in  such  a  clear,  concise  and  constructive 
manner  that  Proposition  "A*'  was  carried  by  a  vote  of  110,173  "Yes" 
votes  to  45>965  "No"  votes,  a  testimonial  to  the  untiring  efforts 
of  the  Committee;  and 

WHEREAS,  Serving  as  Campaign  Manager  for  this  Committee  was 
Henry  W.  .Alexander,  who  brought  his  many  abilities  and  skills  in 
the  field  of  public  relations  to  the  important  task  of  creating  a 
public  awareness  of  the  need  for  the  airport  garage;  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  o f  the  City  and 
County  of  San  Francisco,  in  recognition  of  the  outstanding  and 
effective  civic  service  performed  by  Henry  W.  Alexander,  does  hereby 
extend  to  him  and  his  Committee  its  congratulations  for  a  ^ob  well 
done. 


Commissioner  Fazackerley  remarked  that  the  passage  of  the  bond 
issue  was  only  the  beginning  of  the  garage  project,  and  stated  it 
was  now  necessary  to  proceed  with  working  drawings  and  other  plans 
leading  to  the  construction  of  the  garage.    He  requested  that  staff 
prepare  a  report  to  be  submitted  to  the  Commission  on  next  Tuesday, 
PS  to  the  steps  to  be  taken  and  the  time  table  for  approval  of 
appropriations,  development  of  working  drawings,  plans  for  use  of 
parking  areas  during  construction,  agreement  with  present  conces- 
sionaires, and  development  and  cost  of  a  shuttle  bus  system. 

The  Commission  agreed  unanimously  with  Commissioner  Fazackerley  and 
requested  staff  to  proceed  with  such  a  report. 
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Roll  Call: 

Commissioner  Greenberg  thanked  Vernon  W.  Anderson,  General  Manager 
of  the  Municipal  Railway,  for  his  recent  report  on  bus  service  from 
Candlestick  Park  and  the  assurance  that  service  on  Van  Ness  Avenue 
returning  from  night  hall  games  would  proceed  to  North  Point  Street. 
He  stated  that  Mr.  Heider  and  other  interested  people  are  very 
appreciative. 

Commissioner  White  asked  the  Public  Utilities  Counsel  about  the 
status  of  suits  relative  to  jet  noise  at  the  airport. 

Public  Utilities  Counsel  William  P.  Bourne  explained  that  one  suit 
has  been  filed  on  behalf  of  four  plant if fs.  The  suit  was  filed  on 
April  20  but  was  not  served  until  May  10,  and  City  has  received  an 
extension  of  time  in  which  to  file  an  answer  until  June  11. 

City's  insurance  carriers  have  assigned  defense  attorneys  in  the 
suit,  one  being  the  firm  of  Alexander,  Bacon  &  Mundhenk,  and  the 
other  being  the  office  of  Jesse  H.  Steinhart,    City,  said  Mr.  Bourne, 
has  insurance  defenses  in  the  suit  on  all  except  the  injunction 
eomt. 

The  City  Attorney's  Office  has  conferences  set  up  with  the  insurance 
companies'  attorneys  next  week.    Mr.  Bourne  informed  the  Commission 
that  they  had  procured  material  from  Brobeck,  Phleger  &  Harrison, 
who  represents  airlines  in  noise  abatement  matters,  but  who  are  not 
now  involved  in  this  litigation.     He  informed  the  Commission  that 
the  City  Attorney's  staff  and  Mr.  Kirlcwood  had  two  lengthy  confer- 
ences with  Alvin  Rock^Aiell. ,  Esquire,  of  the  Brobeck  office,  who 
represents  Pan  American,  Trans  World  Airlines,  American  -^irlines, 
and  United  Air  Lines  in  noise  abatement  manners,  and  that  Mr. 
Rockwell  has  turned  over  extensive  le.^^al  research  memoranda  to  us. 
He  further  informed  the  Commission  the  City  Attorney  is  diligently 
pursuing  the  matter. 

Commissioner  White  stated  that  at  a  recent  executive  committee 
meeting  of  the  Sound  Abatement  Comjnittee  charges  were  made  that  the 
City  Attorney's  Office  was  not  taking  advantage  of  the  legal  counsel 
offered  them. 

I'Ir.  Bourne  explained  that  the  attorney  representing  the  airlines, 
Mp.  Rockwell,  had  asked  him  if  it  were  possible  for  him,  Mr.  Rockwell, 
to  sit  in  on  the  conferences  between  the  insurance  carriers' 
attorneys  and  the  City  Attorney ' s  Office,    Mr.  Bourne  stated  that  he 
informed  Mr.  Rockwell  that  this  decision  was  not  his  to  make,  but 
that  he,  Mr.  Bourne,  had  no  objection  if  it  was  agreeable  to  the 
?.nsurance  carriers'  counsel. 

Mr.  Bourne  explained  the  reason  for  this  position  was  the  possibility 
Olty  might  jeopardize  its  insurance  coverage  if  they  did  not 
ooope::'ate  fully  with  the  insurance  companies  or  took  any  act 
■'.iiL^ependently  v^iich  might  tend  to  endanger  the  insurance  carriers' 
def en^je  of  City. 

Ooinirissioner  Pazackerley  stated  to  Mr#  Bourne  that  he  was  apparently 
raising  another  question.     It  seems,  he  said,  we  are  taking  the 
position,  and  he  was  not  sure  that  this  is  v;rong,  that  our  defense 
will  be  primarily  the  defense  of  the  insurance  carriers  and  there 
might  be  a  conflict  of  interest  between  the  airlines  and  the  insur- 
ance companies.     Is  it  not  also  conceivable,  he  asked,  that  there 
might  also  be  a  conflict  of  interest  betv/een  the  insurance  companies 
and  ourselves? 
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Mr.  Bourne  explained  that  the  City  Attorney's  staff  thought  perhaps 
the  insurance  coverage  itself  might  raise  the  conflict.    The  airline 
leases  provide  that  they  shall  hold  the  City  and  County  of  San 
Francisco  harmless  in  connection  with  their  various  operations. 
Uhe  City  Attorney  feels  that  such  coverage  relates  only  to  their 
occupancy  of  the  leased  premises  and  not  to  the  common-use 
facilities.     He  explained  the  City  Attorney's  Office  felt  that  the 
insurance  carriers'  attorneys  might  feel  there  was  some  conflict 
between  the  "hold  harmless  clause"  and  the  responsibilities  of  the 
City  and  County  under  these  various  policies. 

Mr.  Bourne  explained  that  the  City  Attorney's  Office  will  carry  the 
entire  defense  on  the  injunction  count.  That  count  seeks  to  enjoin 
us  from  operating  Runv/ay  1-R. 

Commissioner  Stack  pointed  out  that  if  the  City  Attorney's  Office 
were  to  work  contrary  to  the  insurance  counsel  there  is  danger  that 
City  might  lose  the  coverage. 

Mr.  Bourne  again  pointed  out  that  the  City  Attorney's  Office  feels 
that  they  cannot  bring  in  any  other  counsel  without  the  approval 
of  the  insurance  carriers'  attorneys;  stating  that  is  why  Mr. 
Rockwell  was  told  that  Mr.  Bourne  was  not  free  to  invite  llr. 
Roclrwell  to  the  meeting  with  the  insurance  counsel. 

Commissioner  White  felt  that  he  should  be  better  informed  prior  to 
his  attendance  at  Sound  Abatement  Committee  meetings  as  to  the 
status  of  the  various  problems  involved,  and  that  inasmuch  as  the 
airlines  seemed  to  be  represented  by  counsel  that  the  ^ity  Attorney's 
Office  should  delegate  someone  to  accompany  him  to  meetings  of  the 
Sound  Abatement  Committee , 

Motion  was  made  to  that  effect  by  Commissioner  J'azackerley,  seconded 
by  Commissioner  G-reenberg.    Mr.  Bourne  explained  that  he  would  like 
to  discuss  the  matter  with  the  Manager  of  Utilities  before  the 
Commission  adopted  the  proposed  motion.    On  motion  of  Commissioner 
Pazackerley,  the  matter  of  a  ^Representative  froiti  the  City  Attornejr's 
Office  attending  the  Sound  Abatement  Committee  meetings  was  postponed 
one  week. 


Commissioner  Greeiaberg  then  reported  on  his  recent  trip  to  Hetch 
Hetchy  and  commended  everyone  for  the  splendid  work  on  the  entire 
project. 


T:-IRREUP0N  TIIE  MEii^TBG  ADJOURNED. 
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SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Report  o£  the  General  Manager »  Airport  Department  June  6,  1962 

to  the  Public  Utilities  Consnlssion 

HIGHLIGHTS  OF  MAY  ACTIVITIES 

Traffic  Summary  (April) ; 

Passenger  voltime  at  San  Francisco  International  Airport  during  April 

continued  to  show  an  impressive  gain  over  the  previous  year.    The  484,238  total 

was  21,2  per  cent  more  than  in  April,  1961,  and  the  aggregate  for  the  first  four 

months  of  the  1962  calendar  year  is  19  per  cent  over  the  corresponding  period  of 

the  previous  year. 

The  passenger  increase  is  reflected  in  the  number  of  aircraft  movements-- 
landings  and  take-offs— by  scheduled  carriers.    The  12,790  movements,  as  reported 
by  the  Federal  Aviation  Agency  Control  Tower,  represent  a  19.6  per  cent  increase 
over  April  of  1961.    And  as  a  result  of  this  increase,  some  congestion  at  aircraft 
positions  at  loading  gates  on  our  several  piers  has  been  experienced  during  peak 
use  periods* 

Substantial  gains  also  were  recorded  in  other  traffic  categories  as 
follows:    Mail,  3,549,122  pounds,  an  increase  of  8.3  per  cent;  air  express, 
869,424  pounds,  up  12.3  per  cent,  and  air  freight,  11,962,289  pounds,  a  gain  of 
35,1  per  cent. 

Total  aircraft  movements  were  18,781,  of  which  12,790  were  scheduled 
carrier,  1,107  military,  and  4,884  non-scheduled  carriers  and  privately  or 
corporately-owned  planes.    Of  the  scheduled  carrier , total,  74.01  per  cent  were 
jet  aircraft  operations. 
Rates  and  Charges —Air line; 

Although  general  agreement  has  been  reached  with  airline  tenants  concern- 
ing a  schedule  of  rates  and  charges  to  become  effective  July  1,  talks  are  being 
continued  to  effect  a  final  accord. 
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Rates  and  Charges "-U* Drive; 

Discussions  are  in  progress  with  the  three  U*Drlve  car  rental  tenants 
concerning  a  new  schedule  of  rates  and  charges,    the  current  contracts  expired 
May  31;  however,  the  present  schedules  have  been  continued  on  a  month- to -month 
basis  until  new  contracts  are  signed. 
New  Airline: 

Philippine  Airlines  Is  to  resume  service  between  Manila  and  San  Francisco 
via  Honolulu  after  an  eight-year  suspension.    The  inaugural  flight  Is  scheduled 
f«r  June  20,  and  SFIA  management  Is  In  negotiations  with  PAL  representatives 
concerning  tlcket-counter,  baggage  handling  and  other  facilities. 
FAA  Airport  Standards ; 

The  Federal  Aviation  Agency  has  Issued  a  National  Airport  Evaluation 
System  publication  which  contains  proposed  standards  for  runways,  taxlways,  aprons, 
obstructions,  lighting  and  marking,  ground  safety,  aircraft  fire  protection  and 
medical  facilities.    The  proposals  are  being  studied  by  Airport  management. 
Parking  Lots; 

Increased  airline  passenger  traffic  Is  Imposing  new  burdens  on  public 
parking  facilities.    Parking  Lots  I  and  2  are  being  utilized  to  capacity  every 
weekend  for  considerable  periods,  and  for  lesser  Intervals  in  mid-week.  The 
overflow,  to  date,  has  been  accommodated  in  the  employees'  parking  lot  and  other 
areas,  but  the  parking  problem  is  expected  to  grow  more  acute  as  summer  passenger 
peaks  are  experienced. 

*  *  * 


MINUTES 


PUBLIC  UTILITIES  COMISSION 


1,364th  REGULAR  MEETOTG  OF  TtlE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  IIALL,  JUNE  12, 
1962,  COMMENCING  AT  2:00  P*M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 


Prior  to  calling  the  Commission  meeting  to  order,  President 
Stuart  N.  Greenberg  made  the  announcement  tiiat  at  10:30  o*clock 
that  morning  Commissioner  Don  Pazackerley  was  appointed  to  the 
Police  Commission  by  Mayor  Christopher  and  was  succeeded  on  the 
Public  Utilities  Commission  by  Bert  Simon,  formerly  a  member  of  the 
Fire  Commission. 

Commissioner  Pazackerley  thanked  the  members  of  the  Public  Utilities 
Commission  for  their  friendship,  cooperation  and  help  during  the 
six  years  he  was  a  member  of  the  Commission.    He  told  of  his  regret 
at  leaving  and  expressed  to  each  and  every  one  of  the  Commissioners 
that  it  had  been  a  real  pleasure  to  serve  with  them  and  to  see 
their  devotion  to  the  Public  Utilities  Commission's  and  City's 
interests. 

He  complimented  Commissioner  Greenberg  for  his  splendid  job  as 
President  of  the  Commission  and  commended  each  Commissioner 
individually  for  a  job  well  done.    He  thanked  Manager  of  Utilities 
Robert  C.  Kirk^^ood  and  each  member  of  the  staff  individually,  and 
stated  he  personally  would  miss  each  and  every  one.    He  reminded 
all  he  was  no  farther  away  than  the  nearest  telephone. 

Call  to  Order. 

Presents  Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 

George  P.  Hansen,  Ihos.  P.  Stack,  Bert  Simon 

Absent:  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

Commissioner  txreenberg  responded  to  Commissioner  Pazackerley ' s 
remarks  by  expressing  deep  regret  for  Commissioner  Pazackerley ♦ s 
leaving.     He  stated  he  had  admired  Commissioner  Pazackerley ' s 
ability  and  appreciated  his  thoughts  and  wisdom,  and  the  guidance 
of  his  uprighteous  thinking;  and  that  while  on  this  Commission, 
Commissioner  Fazackerley  had  been  a  guiding  light — alert  to  the 
best  interests  of  San  Francisco. 

Commissioner  Greenberg  expressed  his  own  personal  regret  at 
Commissioner  Fazackerley ' s  leaving  to  go  to  the  Police  Commission 
^t  realized  it  was  being  done  at  the  request  of  Mayor  Christopher 
in  the  best  interests  of  all  of  the  people  of  the  City  and  Coiznty. 
He  assured  Commissioner  Fazackerley  that  he  as  an  individual  would 
often  seek  his  help  and  guidance. 
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MINUTES 


PUBLIC  UTILITIES  COMISSION 


1,364th  REGULAR  MEETIK'G  OF  TlIE  PUBLIC  UTILITIES 
COMHISSIOK,  IN  ROOM  282  -  CITY  IIALL,  JUNE  12, 
1962,  GO]>'iMENGING  AT  2:00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 


Prior  to  calling  the  Commission  meeting  to  order,  President 
Stuart  N.  Greenberg  made  the  announcement  that  at  10:30  o*clock 
that  morning  Commissioner  Don  Pazackerley  was  appointed  to  the 
Police  Commission  by  Mayor  Christopher  and  was  succeeded  on  the 
Public  Utilities  Commission  by  Bert  Simon,  formerly  a  member  of  the 
Pire  Commission. 

Commissioner  Pazackerley  thanked  the  members  of  the  Public  Utilities 
Commission  for  their  friendship,  cooperation  and  help  during  the 
six  years  he  was  a  member  of  the  Commission.    He  told  of  his  regret 
at  leaving  and  expressed  to  each  and  every  one  of  the  Commissioners 
that  it  had  been  a  real  pleasure  to  serve  with  them  and  to  see 
their  devotion  to  the  Public  Utilities  Commission's  and  City»s 
interests , 

He  complimented  Commissioner  Greenberg  for  his  splendid  job  as 
President  of  the  Commission  and  commended  each  Commissioner 
individually  for  a  job  well  done.    He  thanked  Manager  of  Utilities 
Robert  C.  Kirki^/ood  and  each  member  of  the  staff  individually,  and 
stated  he  personally  would  miss  each  and  every  one.    He  reminded 
all  he  was  no  farther  away  than  the  nearest  telephone. 

Call  to  Order. 

Presents  Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 

George  P.  Hansen,  Thos.  P.  Stack,  Bert  Simon 

Absent;  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

Commissioner  tzreenberg  responded  to  Commissioner  Pazackerley * s 
remarks  by  expressing  deep  regret  for  Commissioner  Pazackerley * s 
leaving.     He  stated  he  had  admired  Commissioner  Pazackerley * s 
ability  and  appreciated  his  thoughts  and  wisdom,  and  the  guidance 
of  his  uprighteous  thinking;  and  that  while  on  this  Commission, 
Commissioner  Pazackerley  had  been  a  guiding  light — alert  to  the 
best  interests  of  San  Francisco. 

Commissioner  Greenberg  expressed  his  own  personal  regret  at 
Commissioner  Pazackerley ♦ s  leaving  to  go  to  the  Police  Commission 
liut  realized  it  was  being  done  at  the  request  of  Mayor  Christopher 
in  the  best  interests  of  all  of  the  people  of  the  City  and  County. 
He  assured  Commissioner  Pazackerley  that  he  as  an  individual  would 
often  seek  his  help  and  guidance. 
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Commissioner  White  responded  by  tijianking  CommisBioner  Pazaokerley 
for  hie  patience,  stating  that  he,  Oommissioner  White,  was  often 
blunt  and  "obstreperous,"  and  he  wished  to  thank  Don  Pazackerley, 
the  man,  not  the  Commissioner,  for  his  helpfulness.  Commissioner 
White,  Commissioner  Hansen,  Commissioner  Stack  and  Coraonissioner 
Simon  all  thanked  and  commended  Oommissioner  Pazackerley  for  his 
services  on  the  Public  Utilities  Commission,  expressing  regret 
at  his  leaving  and  wishing  him  vrcll  in  his  new  endeavors, 

Mr.  Kirkwood  responded,  thanking  Commissioner  Fazackerley  on 
behalf  of  himself  and  the  entire  staff  of  the  Public  Utilities 
Commission. 

Thomas  McGrath,  President  of  the  Carmen's  Union  Local  1380  APL, 
expressed  regret  at  Conmiissioner  Fazackerley 's  leaving  the  Public 
Utilities  Goimnission  and  stated  that  although  they  had  their 
differences,  he  and  his  members  were  always  sure  of  receiving  fair 
treatment  from  Comraissioner  Fazackerley,    He  wished  him  the  best 
of  luck  in  his  new  position  as  a  member  of  the  Police  Commission, 


Conmiissioner  Greenberg  then  formally  introduced  Commissioner  Bert 
Simon,  who  had  previously  been  a  member  of  the  Public  Library 
Commission  and  the  Fire  Commission,  having  served  as  president  of 
both  Commissions. 

Commissioner  G-reenberg  welcomed  Commissioner  Simon,  and  stated  that 
the  addition  of  Commissioner  bimon  with  his  business  acuman;  would  d 
be  a  helpful  adjunct  to  the  Commission, 

Oommissioner  Simon  acknowledged  the  introduction,  thanking  the 
Commission  for  the  kind  remarks,  and  stated  he  hoped  he  would  be 
able  to  live  up  to  one  half  of  the  policies  and  traditions  as 
personified  by  former  Oommissioner  Fazackerley. 


Commissioner  Greenberg  then  introduced  members  of  the  Grand  Jury 

who  were  present;  namely,    William  E.  McDonnell,  President? 

Dr.  Donald  B.  Schulz,  Secretary;     George  D,  Gavin,  Chairman,  Public 

Utilities  Conim.ittee;    Robert  P.  Utter,  Vice  Chairman,  Public 

Utilities  Committee;    James  A.  Bailey;    Angelo  Rolando;    Stephen  I. 

Bresnahan. 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  White, 
the  minutes  of  the  1,363rd  regular  meeting  of  the  CoiTmiission  held 
June  6,  1962,  were  approved. 


Coimnissioner  Greenberg  was  preparing  to  leave  tovm  on  business  and 
requetiited  the  Commission  to  take  the  Manager  of  Utilities  Calendar 
Items  out  of  order.    It  was  so  ordered. 


Vote  s 


Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 
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Manager  of  Utilities  Oalendar  Itemsi 

Mr.  Kirkwood  reported  that  he  had  discussed  with  Public  Utilities 
Counsel  William  P.  Bourne  the  advisability  of  having  a  representa- 
tive of  the  City  Attorney's  Office  accompany  the  Public  Utilities 
Commission  representative  to  the  Sound  Abatement  Committee- 
meetings.    He  stated  this  would  be  done  on  a  trial  basis. 

Mr.  Kirkwood  submitted  a  report  dated  June  11,  1962,  relative  to 
the  time  schedule  for  the  proposed  parking  garage  at  the  San 
Prancisco  International  Airport.    The  report  indicated  the 
Kogistrar  of  Voters  would  certify  the  results  of  the  election  to 
the  Board  of  Supervisors  on  or  about  June  22,  1962.    Until  this 
certification  is  made  the  Controller  will  not  process  any  requests 
for  funds  which  are  needed  to  authorize  "the  consultants  to  proceed 
with  working  drawings.    The  proposed  schedule  indicated  the 
working  drawings  would  be  completed  by  December  1962,  construction 
would  begin  in  March  1963  and  be  completed  by  March  1965. 

Mr.  Kirkwood  explained  that  both  he  and  0.  L.  Moore,  General 
Manager  of  the  Hetoh  Hetchy  Proje-et  and  Utilities  Engineering 
Bureau,  hoped  that  the  schedule  would  be  flexible  and  that 
completion  would  be  accomplished  before  1965. 

Upon  question  from  Commissioner  Greenberg,  Public  Utilities  Counsel 
Bourne  stated  that  the  appeal  by  Pelton  Division  of  Baldwin-Iima- 
Hamilton  in  the  suit  involving  the  Canyon  Power  turbines  was 
referred  to  the  Appellate  Court  by  the  Supreme  Court.    Mr.  Bourne 
expected  notification  as  to  the  date  of  hearing  within  the  next 
week  or  so. 


The  regular  calendar  was  resumed  and  Item  No.  5,  the  proposed 
lease  to  Earl  M.  Wilms,  et  al,  was  discussed.     CoELmissioner  White 
moved,  seconded  by  Commissioner  Hansen,  adoption  of  the  proposed 
resolution.    Commissioner  Creonberg  felt  that  the  rental  was  low. 
Pollowing  further  discussion,  an  amendment  was  moved  by 
Conuaissioner  Creenberg,  seconded  by  Cormiissioner  Simon,  to  post- 
pone the  matter  for  two  weeks,  in  order  to  secure  an  appraisal 
of  the  property  by  Director  of  Property  Philip  Rezos.    The  amend- 
ment unanimously  carried. 


Commissioner  Greenberg  was  excused  at  this  point  and  the  conduct 
of  the  meeting  was  turned  over  to  Vice  President  Thomas  P.  White. 
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On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted: 

Votes  Ayes- Commissi oners  White,  Hansen,  Stack,  Simon 

Ahsent-Gomrnissioner  ^reenherg 


--RESOLUJION  NO.  22ai6—- 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railways 

Olaimant 

jr^^-liti^ated  taettlement  I)at Q_of_^_9G±&ent    .  Settlement 

SO  Anna  Arcand  I^ovember  25,  1961            $  9,500.00 

APPROPRIATION  NO.  i.735.804.000 


—RESOLUTION  NO.  22.117~~ 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  Contracts j 

San  Francisco  Water  Department  Contract  No.  1059 — Laying  of  16~Inch 
Cast  Iron  and  24-Inch  Steel  Mains  in  San  Jose  Avenue,  Valencia  and 
Duncan  Streets,  to  M  &  K  Corporation,  in  net  amount  of  $210,170.00, 
under  ^id  Schedule  No.  1; 

Hetch  Hetchy  Water  Supply  Contract  No.  348 — ^Air  Conditioners  for 
Cottage  No.  1  at  0 'Shaughnessy  Dam,  to  Hetch  Hetchy  Water  Supply, 
Power  and  Utilities  Engineering  Bureau,  in  amount  of  ^2,970.00 
(including  ^)1, 800.00  of  City-furnished  material); 

and,  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works  are 
hereby  rejected. 


— RESOLUl'lON  NO.  22.118— 

IffiSOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Debit  Modification  of  Contract  in 
amoimt  $380,99,  under  Airport  Department  Contract  No.  316-Pier  "C"- 
Interim  Pacilities  at  San  Francisco  International  Airport? 
contractor,  Pearce,  McAllister  &  Thorsell,  Inc.;  to  provide  for 
construction  of  asphaltic  concrete  curbs  as  shown  on  Supplemental 
drawing  DA -11114  (Sheet  #12). 


-"J^S0Lm0NJ^0.o_22^1^^ 

RESOLVED,  That  this  Commiss  ion  accepts  the  work  as  satisfacto- 
rily completed,  approves  Debit  Modification  of  Contract  in  the 
amount  of  Si, 577.85;  approves  Final  Payment  in  the  amount  of 
$2,917.70,  in  favor  of  Michael  Murphy,  Jr.,  under  Contract  W.D.  1025, 
Laying  of  6-Inch  Cast  Iron  Mains  in  Goettingen,  Silliman  and  Other 
Streets  (Replacement  of  Small  Mains);  allows  twenty-six  (26)  working 
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days  unavoidable  delay,  twenty-three  (23)  of  which  were  due  to 
adverse  weather  and  three  (3)  in  order  to  coordinate  contract  work 
with  other  work  of  the  Department,  and  charges  for  liquidated 
damages  in  the  amount  of  I9O.OO  for  nine  (9;  working  days  of  avoid- 
able delays  by  the  Contractor. 


—RESOLUTION  NO.  22,120— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO;    EARL  P.  lAWRENCE,  JR. 

Permit  to  occupy  for  landscaping  purposes  a  portion  of  the  30"  Cross 
Connecting  Pipeline  right  of  way  through  Lot  4  of  Block  18,  Millbrae 
Meadows  subdivision,  Millbrae.    Pee  waived  due  to  offsetting  bene- 
fits  to  the  Department  in  upkeep  of  premises. 


—RESOLUTION  N0._.^  22 , 121— 

RESOLVED,  That  this  Commission  hereby  cancels  that  certain 
Water  Department  Revocable  Permit  for  gardening  purposes  issued  to 
Joe  E.  Brown  by  Resolution  21,918  adopted  March  20,  1962. 


—RESOLUTION  1^0.  22.12.2— 

WHEREA.S,  the  following  employees  have  retired  from  the  service 
of  the  City  and  Ooimty  of  San  Prancisco,  having  served  in  the 
Market  Street  Railway  and/or  the  Municipal  Railway  for  a  period  of 
twenty-five  years  or  morei  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of  San 
Prancisco  while  employed  by  said  Market  Street  Railway  and/or  the 
Municipal  Railways     therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  behalf  of 
the  people  of  the  City  and  County  of  San  Prancisco,  in  recognition 
of  their  long  and  faithful  service,  by  this  resolution  expresses  to 
these  employees  its  best  wishes  for  a  long  and  happy  life  and  the 
assurance  of  its  appreciation  for  work  \vell  performed;    and,  be  it 
further 

REbOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
prepare  a  copy  of  resolution  for  presentation  to  each  of  the 
following  employees 2 

Service 

42  years 
42  years 
37  years 
36  yuars 
33  years 


Employ^ 

Thorvald  0.  larsen 
Eulalie  C.  Mu Vicar 
Clarence  H»  A'lamH 
James  J„  O.^nr.cliy 
Arthur  E.  Black 
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-■.RESQIiUTION  NO.  22.123-- 

RESOLVED,  That  this  Commission  approves  the  terms  and  condi- 
tions and  authorizes  the  issuance  of  the  following  Airport  Space 
or  Use  Permits 

Permittee;         Philippine  Air  Lines 

Space:  Room  4,  Ground  Floor,  Pier  E,  consisting  of  359 

square  feet 

Consideration;      S169.50  per  month 

Effective  Date:    June  10,  1962 

■) 


-■-lUiibOLU'lIQi^  m.  22>124— 

RESOLVED,  That  this  Commission  hereby  approves  ^^ravel  Expense 
Voucher  in  the  amount  of  1175.00,  covering  expenses  incurred  by 
P.V.Philpot,  Engineer,  Airport  Department,  in  connection  with 
attendance  at  the  American  Association  of  Airport  Executives  Con- 
ference, held  in  LqS  Angeles,  California,  May  19  through  25,1962. 


—RESOLUTION  N0>  22,125— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows; 

TO:      UinON  SANITARY  DISTRICT 

Permit  to  extend  and  maintain  a  48"  R.C.P.  sanitary  sewer  line 
across  a  portion  of  the  Newark-San  Lorenzo  right  of  way  southerly  of 
approximately  parallel  to  Horner  Road,  CoLinty  Road  No.  5967.  Pee 
waived  in  consideration  of  a  public  agency. 


— REaOLUTIQN  NO.  22,126— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
of  Hetch  Hetchy  Project  funds  in  the  amount  of  $10,872.00,  to 
provide  funds  for  the  deletion  of  one  position  of  P404c  Assistant 
Engineer  I  (5236  Assistant  Electrical  Engineer)  and  the  creation 
of  one  position  of  7125  Electrical  Operation  and  Maintenance  Super 
intendent,  Hetch  Hetchy  Project,  Appropriation  No.  2 .765  .HO.OOO- 
Permanent  Salaries. 


—RESOLUTION  NO.  22,127— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed;  approves  Credit  Modification  in  the  amount 
of  1201.00^  approves  Pinal  Payment  in  the  amount  of  $4,699.00,  in 
favor  of  Dames  and  Moore,  Consultants,  covering  services  in  connec- 
tion with  foujidation  investi^/ation,  proposed  Corporation  Yard, 
Rankin  Street  and  Newconib  A.venue . 
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RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 


lOs     OOUlMi'RY  CLUB  PARK  OMTiiiR 

A  COPARTNERSHIP  COLiSISTIl^G  OP 
BERTRAM  0.  SOLOMON 
EDW.4  B.  SOHLIES 
EDW.  E.  WEBIPIELD  . 


Permit  to  occupy  for  parking  purposes  a  portion  of  Crystal  Springs 
Pipeline  No.  5  right  of  way;  said  portion  being  twenty  (20)  feet  in 
width  extending  along  the  rear  line  of  Lot  1,  Block  B,  Country  Club 
Park,  South  San  Francisco.    Subject  to  a  consideration  of  $25.00 
per  month. 

Cancelling  Water  Department  Revocable  Permit  issued  to  Country 
Club  Park  Center  by  Resolution  No.  21806,  adopted  January  23,  1962. 


WHEREAS,  this  Coram.ission,  under  Resolution  No.  21789,  adopted 
January  16,  1962,  authorized  the  issuance  of  Water  Department 
Revocable  Permit  to  Kenneth  W.  Thomas  of  San  Carlos,  to  occupy  a 
portion  of  the  RavenBwood -Belmont  lOO-fdot  strip  of  land  at  $50.00 
per  month  plus  taxes,  for  an  auxiliary  use  to  permittee's  proposed 
wrecking  and  salvage  yard  along  said  strip?  and 

WHEREAS,  Mr.  Thomas  has  failed  to  execute  the  Permit;  now, 
therefore ,  be  it 

RESOLTED,  That  this  Commission  hereby  cancels  said  Revocable 
Permit  authorized  under  Resolution  No.  21789?  and  be  it  further 

REbOLVED,That  the  sum  of  $100.00  now  on  deposit  be  retained  by 
the  City  and  County  of  San  Francisco. 


RESOLVED,  That  this  Commission  approves  the  terms  and  condi- 
tions and  authorizes  the  issuance  of  the  following  Airport  Space  or 
Use  Permits 


"-HE.SOLUTlC;I'j^^  m,__  22 


— RES0LUTI0N_  NO.  22 .130— 


PerEdttee  s 


Motoramic,  Inc. 


Space  s 


Rooms  213B  and  213D  consisting  of  approximately 
231  square  feet.  Second  Floor,  Executive  Aircraft 
Terminal 


Mcnthly  consideration; 


$46.20 


Effective  Date: 


June  13,  1962 


Permit  Pee« 


$50.00 
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RESOLVED:    That  this  Oorrunission  hereby  amends  its  Resolution 
No.  21712  adopted  on  December  5>  1961,  wherein  it  consented  to  the 
assignD.ent  by  Bay  Aviation  Services  Company,  formerly  known  as 
Oakland  Airmotive  Company,  Inc.,  of  its  lease  v/ith  City  dated 
July  1,  1956,  to  Butler  Aviation-San  Francisco,  Inc.,  by  supple- 
menting   said  Resolution  No.  21712  as  follows,  and  with  the  written 
consent  of  Butler  Aviation-San  Francisco,  Inc.; 

The  effective  date  of  said  Assignment  is  January  1,  1962. 


—-RBbOLUTIOi^^  NO.  22.132— 

WHEREAS,  This  Commission  adopted  its  Resolution  No.  21713  on 
December  5,  1961,  modifying  that  certain  lease  dated  July  1,  1956, 
between  City  and  Bay  Aviation  Services  Company,  formerly  known  as 
Oakland  Airmotive  Company,  Inc.,  which  lease  was  assigned  by  Bay 
Aviation  Services  Company  to    Butler  Aviation-San  Francisco,  Inc,, 
(hereinafter  referred  to  as  "Butler")  by  consent  of  this  Commission 
on  December  5,1961,  by  its  Resolution  No.  21712?  and 

WHEREAS,  Said  modification  granted  to  Butler  the  exclusive 
right  for  the  handling  and  sale  of  all  retail  aviation  fuels  at  the 
Airport  save  and  except  where  City  has  executed  agreements 
permitting  others  to  perform  such  functions  and  reserving  to  City 
the  right  under  Section  5  of  Part  lY  of  Airport  Rates  &  Charges  to 
act  as  dealer  or  agent  for  the  delivery  of  fuels  at  the  Airport 5  and 

WHEREAS,  Said  modifications  provided  that  in  consideration  for 
City*s  granting  of  said  exclusive  right  to  Butler,  the  gallonage 
fees  on  all  aviation  fuel  sold  or  delivered  by  said  Company  should  be 
increased  as  shown  in  the  schedule  contained  in  Resolution  No.  21713? 
and 

WtlEREAS,  City  and  Butler  have  ^  reed  that  said  modification  of 
lease  approved  by  said  Resolution  No«  21713  should  be  further 
modified  in  respect  to  the  exceptions  to  the  aforesaid  exclusive 
grant  and  supplemented  as  to  the  effective  date  for  the  payment  of 
said  increases  to  said  fees; 

NOW,  THEREFORE,  BE  IT  RESOLVED;    That  this  Commission  hereby 
approves  that  certain  modification  of  lease  which  modification 
is  dated  May  21,  1962,  copies  of  which  modification  of  lease  are  on 
file  with  Commission's  Secretary,  and  which  modification  of  lease 
has  added  to  the  exceptions  to  said  exclusive  right  "and  excepting 
future  agreements  between  City  and  airline  operators  and  petroleum 
companies  permitting  them  to  perform  such  functions"?  and 

BE  IT  FURTHER  RESOJ VED:    That  the  effective  date  for  the 
payment  by  Butler  to  City  of  said  increases  to  said  gallonage  fees 
shall  be  January  1,  1962;  and 

BE  IT  FURTHER  RESOLVED 2    That  said  Resolution  No.  21713  is 
hereby  amended  and  supplemented  to  conform  to  the  aforesaid  modifi- 
cation of  lease  and  as  to  said  effective  date. 
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•^-RESOLUTION  NO.  22.133'-- 

BE  IT  RESOLVED;    That  this  Commission  hereby  supplements  its 
Resolution  No.  21714  of  December  5,  1961,  wherein  it  approved  the 
sublease  of  said  Airport  lands  by  Butler  Aviation-San  Prancisco, 
Inc.,  to  Slick  Airways,  Inc.,  by  substituting  Airport  Drawing  No, 
BA-lO^H  dated  March,  1962,  and  marked  exhibit  "A",  a  copy  of  which 
drawing  is  on  file  with  Commission's  Secretary  and  made  a  part 
hereof  by  reference,  for  a  drawing  prepared  and  furnished  by  Slick 
Airways,  Inc.,  and  used  by  City,  Butler  Aviation-San  Francisco,  Inc#, 
ajid  Slick  Airways,  Inc.,  during  preliminary  negotiations  regarding 
said  sublease. 

BE  IT  FURTHER  RESOLVED:    That  the  expiration  date  of  said 
sublease  as  indicated  in  said  Resolution  No.  21714  is  hereby  amended 
from  May  30,  1971,  to  June  30,  1971,  and  the  period  of  said  sublease 
term  is  amended  to  read  nine  and  one -half  (9i)  years  instead  of  nine 
and  5/12  years, 

BE  IT  FURTHER  RESOLVED?    That  the  description  of  the  aforesaid 
subleased  premises  entitled  "Description  of  Fixed  Base  Operator 
Sublease  Area  U.E.B.  Drawing  Noo  BA-10751"  dated  3-16-62,  a  copy  of 
which  description  is  on  file  with  Cocunission *s  Secretary,  is  made  a 
part  of  said  sublease  by  reference. 


—RESOLUTION  NO.  22.134— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Request  for  Funds  from  the  1956  Airport 
Bond  Fund  to  Appropriation  No.  859.050.200,  in  the  amount  of 
$6,000.00,  for  the  remodeling  of  fourth  floor  executive  offices, 
Terminal  Building,  to  provide  an  office  for  the  new  assistant 
general  manager,  Airport  Department. 


—RESOLUTION  NO.  22.i;35— 

RESOLVED,  That  this  Ooimnission  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  and  Ohief  Engineer  of  the 
Water  Department,  and  the  City  Attorney,  hereby  approves  the  write- 
off of  uncollectible  accounts  receivable  which  are  more  than  90 
days  past  due  and  the  adjustment  of  accounts  receivable,  for  the 
month  of  May,  1962,  in  the  amount  of  |1,107.50,  as  per  Water 
Department  list  of  M^y  31,  1962. 


—RESOLUTION  NO.  22.1^— 

WHEREAS,  the  regulations  for  administering  the  Federal  Airport 
Act,  (49  U.S.G.  1101)  require  that  the  offer  of  the  United  States 
Government  to  pay  a  portion,  in  the  amount  of  $1,270,833.00  of  the 
allowable  airport  project  costs  for  Federal  Airport  Project 
No.  9-04-034-C219  be  accepted  by  resolution  of  the  Sponsor's 
governing  body; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Board  of  Supervisors  of  the 
City  and  County  of  San  Francisco  is  respectfully  requested  to  adopt 
a  resolution  accepting  this  offer  of  the  United  States  Government 
which  acceptance  is  to  be  executed  by  the  Mayor  of  the  City  and 
County  of  San  Francisco,  and  the  Manager  of  Utilities  of  the  City 
and  County  of  San  Francisco. 
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On  motion  of  Commissioner  rfreenberg  prior  to  his  leaving  the  meeting, 
seconded  by  Commissioner  White,  the  following  resolution  was  adopted: 

Votes       Ayes-Commissioners  Greenherg,  White,  Hansen,  Stack,  Simon 
Absent -None 

—RESOLUTION  HQ.  22.137— 

WHBREAb,  the  Honorable  George  Christopher,  Mayor  of  the  City 
and  County  of  San  Francisco,  has  seen  fit  to  appoint  Don  Fazackerley 
as  a  member  of  the  Police  Commission,  thereby  terminating  his 
appointment  as  a  member  of  the  Public  Utilities  Commission 5  and 

WEtoHJiAS,  Mr. Fazackerley  served  as  a  Public  Utilities 
Commissioner  for  a  period  of  five  years  and  six  months,  serving 
three  years  as  President  of  the  Commission j  and 

WHERMS,  Mr.  Fazackerley,  an  outstanding  advertising  executive, 
and  a  former  member  of  the  Board  of  Supervisors,  occupies  a 
prominent  position  in  the  civic  life  of  the  City  and  County  of  San 
Francisco,  applying  his  marked  ability  and  energy  in  furthering 
every  progressive  movement  for  the  welfare  of  said  City  and  County; 
and 

WHEREAS,  during  his  term  of  office,  Mr.  Fazackerley  brought 
to  the  Public  Utilities  Commission  an  untiring  energy  and  devotion 
to  the  application  of  sound  principles  in  the  operation  of  all  the 
litilities  under  the  jurisdiction  of  the  Comission  and  discharged 
all  duties  in  connection  therewith  with  characteristic  ability  and 
faithfulness  J     therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  behalf  of 
the  people  of  the  City  and  County  of  San  Francisco,  in  recognition 
of  the  splendid  and  selfless  service  he  has  rendered  as  a  member 
of  the  Commission,  does,  by  this  resolution,  express  to  Don 
Fazackerley  its  appreciation  of  work  v/ell  done,  its  thanks  for  his 
unprecedented  services,  its  acknov\rledgment  of  his  splendid  achieve- 
ments and  its  most  profound  wish  for  health  and  happiness  and  for 
success  in  all  his  future  activities. 


Departmental  Report 

The  Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  monthly 
report  was  presented  by  0.  L.  Moore,  General  Manager  of  that 
department. 

Roll  Calls 

Commissioner  Stack  noted  that  Thomas  Murphy,  Assistant  to  the 
President  of  Western  Air  Lines,  xms  present.    Mr,  Murphy  expressed 
his  pleasure  at  being  at  the  Commission  meeting  and  announced  that 
the  CAoB.  had  granted  Western  the  right  to  fly  to  Hawaii  from  Los 
Angeles  and  San  Francisco.    HG  hoped  to  be  able  to  attend  more  of 
the  Commission  meetings  in  the  future. 
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HSTCH  IIETCIIY  1/ATER  SUPPLY,  POIiER 
AMD  UTILITIIiS  ENGBIEER^i^IG  BURE4U 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Goriiiaission  IJeeting 
June  12,  1962 


HETCH  HETCIIY  PROJECT 


Water  Conditions 


Due  to  cool  weather  on  the  upper  Tuoluiiine  River  x\ratershed,  snowaelt  runoff 
has  been  flowing  into  the  City's  mountain  reservoirs  at  a  relatively  low 
and  steady  rate.    This  is  beneficial  to  the  City,  since  it  raakes  flood  con- 
trol releases  unnecessary  and  permits  more  effective  management  of  the  avail- 
able water. 

For  comparison  purposes,  the  follox^ing  is  a  summary  of  storage  conditions 
as  of  June  6,  1962, 


Reservoir 

Hetch  Hetchy 
Lake  Lloyd 
Lake  Eleanor 


Capacity 
(Acre -Feet) 

360,400 

263,200 

27.100 


Storage  in  _A.cr e -Feet 
Juno  6,  1962  June  6,.  I96I 


Total  655,700 


302,5^8 
20^^,788 

26,728  (spilling) 
53^,064 


131,688 
77,9^0 
12,285 

271,913 


Power  Production 

During  the  laonth  of  I'lay,  xioccasin  and  Cherry  Powerhouses  were  operated  on 
a  generation  schedule  to  meet  approximately  municipal  and  customer  require- 
ments.   Generation  at  Iloccasin  was       735^000  kilox^ratt  hours,  and  generation 
at  Cherry  was  57,990,000  kilowatt  honors. 


1. 


3 
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Tuolumne  County  Tax  Case 

On  May  11,  1962,  the  Fifth  District  Court  of  Appeal  in  Fresno  issued  its 
opinion  in  the  tax  case  relative  to  the  assessment  by  Tuolumne  County  of 
the  City's  Xiiater  rights  for  1960-61,    The  appellate  court  upheld  the 
Superior  Court  decision  that  the  assessments  of  the  City's  water  rights 
at  four  of  five  points  of  diversion  were  not  taxable  and  allowed  the 
assessment  at  the  fifth  point  of  diversion.  Cherry  Valley  Dan,  to  stand. 
This  coincides  with  the  order  of  the  State  Board  of  Equalization  after 
the  hearing  in  Sacramento  in  August,  I960,    An  important  aspect  of  this 
decision  is  the  establishment  of  the  non-taxability  of  the  x^ater  approp- 
riations filed  in  the  City's  name.    Only  the  private  appropriations  pur- 
chased by  the  City  were  ruled  to  be  taxable.    Tuolumne  County  has  filed 
a  petition  for  rehearing  in  the  appellate  court,  as  has  the  City.  The 
City's  petition  contends  that  its  water  rights  at  the  fifth  point  of 
diversion  are  also  non -taxable. 

Central  Lubrication  _System,^  Cherry  Turbines 

Following  readvertisement ,  two  bids  were  received  on  ilay  2^,  1962,  for 
installation  of  a  central  automatic  lubrication  system  for  each  of  the 
two  Cherry  Powerhouse  turbines.    The  low  bid  was  $9 j 562. 99 »  with  the 
second  bid  at  $10,188.    The  contract  has  been  ax^arded  to  the  low  bidder, 
The  Alemite  Company  of  Northern  California. 

Air  Conditioning  for  O'Shaughnessy  Cottai^e  No.  1 

Two  bids  were  received  on  Iiay  31,  1962,  for  installation  of  air  conditioner 
equipment  previously  bought  under  a  separate  purchase  order  for  Cottage  No.  1 
at  O'Shaughnessy  Dam.    The  low  bid  \-^s.s  a  departmental  bid  submitted  by  the 
Hetch  Hetchy  Department  in  the  amount  of  $2,970.    The  second  bid  was  $3,122. 
The  contract  cost  includes  $1,300  of  City-furnished  material. 


2. 


0  0 

Relocation  of  Gagine:  Station  at  Laird  Sloup:h  on  San  Joac^uin  Rivsr 
Engineering  for  the  relocation  of  this  gaging  station  on  the  San  Joaquin 
River  due  to  rerouting  of  the  State  Highway  near  Grayson  was  reactivated 
as  a  result  of  the  availability  of  additional  funds  for  construction* 
The  project  is  scheduled  for  bids  the  first  part  of  July. 

CAmrON  PQVJER  PROJECT 
Canyon  Penstock  E::cavation 

The  contractor  is  continuing  blasting  and  excavating  in  the  tunnel  portal 
bench  area  above  Early  Intake » 

Canyon  Power  Tunnel 

Due  to  a  dispute  between  the  Laborer's  Union  and  the  Associated  General 
Contractors,  there  was  no  work  on  the  tunnel  during  the  past  raonth.  How- 
ever, the  electricians  were  able  to  set  poxijer  poles  at  the  Hetch  Iletchy 
Adit  for  construction  power, 

Can?/-on  Turbines 

The  Pelton  Division  of  Baldwin-Liiiia-Hamilton  Corporation  has  appealed  the 
April  27  ruling  of  Judge  Bj-^ron  Arnold  that  all  bids  for  the  Canyon  Turbines 
must  be  rejected.    The  State  Supreme  Court  has  been  asked  to  void  the 
lower  court's  ruling  and  allow  the  award  to  the  Pelton  Division  as  low 
bidder . 


3. 


§MLJ2hD^..  PIPELINE  NO. 


Engineering 

The  first  section  of  the  pipeD.ine  to  be  constructed  will  be  Section  D  between 
Tesla  Portal  and  the  San  Joaquin  River,  which  is  approximately  eleven  railes 
long.    This  section  will  be  divided  djito  two  contracts  with  bids  to  be  taken 
one  week  apart.    Section  D-1  under  Contract  HII-355  will  include  four  pipe 
alternates  up  to  if-OO  feet  in  pressure  head.    Section  D-2  under  Contract 
HH-356  will  have  three  pipe  alternates  for  pressure  heads  above  kOO  feet* 
Plans  and  specifications  for  both  contracts  are  scheduled  for  advertising 
in  early  July,  I962. 


South  Terminal  Building  and  Piers 

Due  to  the  dispute  betx\reen  the  Laborer  ^s  Union  and  the  Associated  General 
Contractors,  there  was  no  work  on  the  South  Terminal  Building  froiii  bay  2 
to  liaj  25  o    The  contractor  resumed  work  on  r'iay  25,  poiiring  upper  level  slab 
and  forming  columns.    Work  was  started  on  erection  of  structi.rra3.  steel  for 
Concourse  F,    Work  of  the  general  contractor  was  stopped  by  court  injunc- 
tion on  Hay  3I,  I962,  issued  on  behalf  of  the  Associated  General  Contractors. 

Elevated  Roads  AQ^-A^'X^s  ' 

The  first  contract  day  was  May  1^,  I962.    The  contractor  comraenced  grading 
for  ground  level  facilities  and  driving  piles  for  elevated  road. 

Additions  and  Alterations  to  Pier  C 

The  Bureau  is  reviewing  final  plans  and  specifications  submitted  by  the 
Leo  A.  Daly  Company  for  the  alterations  to  Pier  C.  ' 


AIRPORT  ENGn^SmiNG  im  CONSTRUCTION 


Pier  C  Inter iifl  Facilities 

The  contractor  has  completed  the  teiiiporary  waliajay,  gateroom,  and  offices 
in  Pier  C  for  United  Air  Lines. 

Central  Terminal  Building  -  Bap:g:age  Claiming;  Facilities 

Five  bids  were  received  on  May  17,  19^2,  for  installation  of  two  additional 
rotary-tsnpe  baggage  clairaing  facilities  at  the  Central  Terminal  Building, 
Bids  ranged  from  a  low  of  $72 j ^55  to  a  high  of  $82,281,    The  contract  has 
been  awarded  to  the  low  bidder,  Les  Kelley  Company  of  Belmont,  California 

Pavement^  for  Taxiwa:/  R  at  Plot  10 

Six  bids  were  received  on  llay  10,  19^2,  for  the  paving  of  Taxiway  R  at 
Plot  10,  where  the  tenant  is  now  in  process  of  completing  his  new  hangar 
and  additional  facilities.    Bids  ranged  from  a  low  of  $21, 51^4-. 25  to  a  high 
of  $24, 328.30.    A^^7ard  has  been  made  to  the  low  bidder,  Lowrie  Paving  Com- 
pany, Lie,  of  South  San  Francisco. 

Industrial  Waste  Survey 

The  work  of  interviewing  all  the  tenants  at  the  Airport  relative  to  their 
maintenance  operations  that  contribute  or  generate  chemical  and  other  in- 
dustrial wastes  to  the  drainage  and  sewer  systems  of  the  Airport  has  been 
completed,    A  report  summarizing  the  findings  is  now  in  preparation  and 
will  be  submitted  to  the  Regional  Water  Pollution  Board  shortly  for  coimnent. 

Pavement  and  Servicing  Facilities  for  South  Terminal  Aircraft  Apron 

Five  bids  for  this  Federal  Aviation  Agency  project  were  received  on 

June  7>  19^2,    The  work  consists  of  constructing  nex'j  concrete  and  bituminous 

pavements  and  servicing  facilities  for  Piers  F  and  G  of  the  new  South  Terminal 

Apron.    Bids  ranged  from  a  low  of  $1,598,044  by  L,  C,  Smith  Company  to  a  high 

of  $1,754,805, 


) 


Directional  Sigjis  for  Central  Terminal  -  Pier  E 

Five  informal  bids  were  received  on  June  ?»  1962,  for  the  painting  of  a 
directional  sign  for  the  Central  Terminal  Building.    The  low  bid  was  $3855 
submitted  by  Cascade  Products, 

STREET  LIGHTII^G 

The  Board  of  Supervisors  on  December  12,  I96I,  requested  a  report  on  the 
status  of  street  lighting  in  San  Francisco.    Since  responsibility  for 
street  lighting  is  divided  between  the  Public  Utilities  Commission  and 
the  Department  of  Public  V/orks,  a  report  was  prepared  jointly  by  the  staffs 
of  both  departments.    Included  in  the  report  was  a  recommendation  that  all 
street  lighting  planning,  construction  and  operations  should  be  consolidated 
in  the  Department  of  Public  lAforks  and  that  maintenance  of  the  City-owned 
street  lighting  system  should  be  transferred  to  the  Department  of  Elec- 
tricity.   The  report  was  approved  by  the  Public  Utilities  Cornmission  and 
the  Chief  Administrative  Officer,  and  was  submitted  to  the  Board  of  Super- 
visors. 


0.  L.  MOORE 
General  Manager 
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UTILITIES  EI^IMEERING  BUREAU 


STATUS  OF  COKSTRUCTIOI'I  CQMIRACTS 
June  12,  1962 


Contract 

No. 

HETCH  HETCHY 
HH-3^1 

HH-3^9 
HH-3^8 

HH-353R 


TiiTie 


Title 


Alterations  Warnerville 
Substation  &  Trans .Line 


Contract  Auth, Payments     ^  p 
A^raount       to  Date       CoiiT^lete  Elapsed 


2^,999.00 


Canyon  Penstock  Excavation  213,875.00  92,39^1.00  59 
Canyon  Power  Tunnel  11, 169,895^00     381,301.57  ^ 

2,970*00 


30 

129 
16 


Air  Cooling  System 
O'Shaughnessy  Cottage  #1 


Furn.  &  Iiistall  CentraJ.  9,562.99 
Lubrication  System,  Cherry  FH 


Awaiting 
Certification 

Awaiting 
Certification 


AIRPORT 
A-259 

A-260 
A-297 
A-299 
A-307 
A-316 
A-317 
A- 318 
A-.32I 


South  Terminal  Apron 
and  Heliport 

Construction  of  South 
Terminal  &  Piers 

Construction  Elevated 
Roads  and  Raups 

Additions  Comraunication 
System 


l,^98,OiiU.OO 

8,500,8^5.63  1,87^,086.52  32 

5^0,851.00  1,800.00  1 

1,553.55  0 


Central  Terminal  Building  72,^55.00 
Baggage  Claiming  Facilities 

Pier  "C"  -  Interim  70,500.00 
Facilities 

Extension  of  Outside  Air  897.00 
Intake  Pier  "B"  (Informal) 

Taxivjay  "R"  Extension  21,51^.25 


Directional  Signs  for  385.00 
Central  Terminal  Pier  "E" 
(Informal) 


Awaiting 
Certification 


57 
12 

2 


Awaiting 
Certification 


52,9^9.^0  84 
897.00  100 


100 


Ax\raiting 
Certification 

Awaiting 
Certification 
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M  IN  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 

II  I  ii  I II    1 1 II        II  1    I  ■  I  1 11  III,  II  II I  II 


1,365th  REGUIAR  METING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  JUNE  19, 
1962,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Gall  to  Order, 

Present:         Oommissi oners  Stuart  N.  Greenberg,  George  P.  Hansen, 
Thos.  P.  Stack,  Bert  Simon. 

Absent:  Oommissi oner  Thomas  P,  White. 

President  Stuart  N.  Greenberg  presided. 

Hedge  of  Allegiance  was  led  by  Commissioner  Stack. 

Commissioner  Greenberg  presented  Commissioner  Simon  with  a  bronze  name 
plate;. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  1,364th  regular  meeting  of  the  Commission  held 
June  12,  1962,  were  approved. 

Votes  Aye s-Commis doners  Greenberg,  Hansen,  Stack,  Simon 

Abeent -Commissi oner  White 

On  motion  of  Commissioner  *^tack,  seconded  by  Commissioner  Simon,  the 
following  resolutions  were  adopted: 

Votes  Ayes-Commissioners  Greenberg,  Hansen,  Stack,  Simon 

Absent-Commissioner  White 

— HESOLUTIQN  NO.  22.138— 

EESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

San  Francisco  International  Airport  Contract  No.  259,  Pavement  and 
Servicing  Facilities  for  South  Terminal  Aircraft  Apron,  to  L.  C. 
Smith  Company,  in  amount  $1,600,024.50; 

San  Francisco  Water  Department  Contract  No.  988,  Laying  4-Inch, 
6-Inch  and  8-Inch  Cast  Iron  Mains  in  Mendosa  Avenue  and  Other 
Streets  (Forest  Hill  Heights),  to  Associated  Pipeline,  inc.,  in  net  ;> 
amount  of  $6,390.00;  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works  are 
hereby  rejected,  .y;;  v  ..    .;.-;;/r •■  ,  , :  r 


-13,077- 


1. 


--.RESOLUTION  NO,  22a39-- 

RESOLVED,  That  this  Coimnission  approves  plans  and  specifications, 
and  hereby  authorizes  Bid  Call; 

V/D  Contract  No,  1070 — Reloca-bion  of  Portions  of  Crystal  Springs  and 
San  Andreas  44-Inch  Pipelines  in  El  Gamino  Real,  Millbrae 

W  Contract  No»  1074 — Overhauling  Heating  System  in  the  Water 
Department  Building,  425  Mason  Street 

WD  Contract  No.  1066 — Construction  of  Convenience  Station  at 
Pilarcitos  (In  San  Mateo  County) 


--RESOLUTION  NO.  22.140— 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and 
conditions  and  authorizes  execution  with  the  Sound  Abatement  Center 
of  Agreement  for  Professional  Services  at  San  Francisco  International 
Airport  and  communities  surrounding  the  same  for  the  fiscal  year 
beginning  July  1,  1962  and  ending  Juiie  30,  19  63?  City  shall  pay  to 
Sound  Abatement  Center  the  sum  of  $3 » 000*00  as  compensation  for  all 
services  rendered  pursuant  to  said  Agreement;  said  sums  or  fees  shall 
be  paid  in  the  following  manners     (a)  $250.00  per  month,  the  first 
monthly  payment  to  be  for  the  month  of  July,  1962. 


—RESOLUTION  NO.  22.141— 

RESOLVED,  That  this  Commission  hereby  approves  Travel  Expense 
Vouchers  as  follows: 

$110.26,  Dexouty  City  Attorney  R.  J.  Reynold.    Trip  to  Los  Angeles, 
California,  May  ^4-26,  1962,  for  the  purpose  of  investiga 
tion  and  deposition  of  plaintiff,  Goldstein  v.  City  and 
County  of  San  Francisco,  Superior  Court  No.  501427; 

$229.65,  Harold  3.  Messersmith,  Assistant  Airport  General  Manager. 

Attendance  at  American  Association  of  Airport  Executives 
Convention,  Los  Angeles,  California,  May  19-25,  1962. 


—RESOLUTION  NO.  22.142— 

WHEREAS,  by  the  terms  of  the  San  Francisco  Airport  Department 
Contract  No.  251-R,  24-Inch  Water  Main  Extension  at  San  Francisco 
International  Airport,  the  Contractor,  Waterworks  Constmction  Company, 
was  to  have  completed  all  contract  work  on  or  before  April  18,  1962; 

and 

WHEREAS,  the  Contractor  experienced  delays  totalling  16  calendar 
days  due  to  inclement  weather;  and 

WHEREAS,         .adverse  weather  conditions",  is  an  imavoidable 
delay  as  defined  in  File  No.  13456,  Ordinance  No.  9484,  Section  6.3 
m:AVOIDA.BlE  DELAYS,  adopted  by  the  Board  of  Supervisors,  January  16, 

19565 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  hereby 
grants  an  extension  of  4  calendar  days  to  April  23,  1962  for  which 
liquidated  damages  are  hereby  waived; 


-13,078- 


BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the  work 
as  satisfactorily  completed  in  accordance  with  the  contract  docu- 
ments, approves  Modification  of  Contract  in  an  amount  credited  to 
the  City  of  $2,673.26;  and  approves  Certificate  of  Acceptance  and 

Authorization  for  Final  Payment  in  amount  of  126,692.38. 

— RESOLUIION  NO.  22,143— 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager 
of  the  Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  to 
negotiate  a  contract  with  the  firm  of  Sverdnip  &  Parcel  and 
Associates,  Inc.  for  the  making  of  studies,  the  preparation  of 
plans,  specifications,  and  estimates,  and  the  checking  of  shop 
drawings  for  a  power  plant  at  O'Shaughnessy  Dam,  including  trans- 
formers and  electrical  eq.uipment  necessary  to  tie  into  the  existing 
transmission  facilities  of  the  City  and  County  of  San  Franc isco> 
and  including  necessary  modifications  to  the  drawings  covering  the 
Canyon  Tunnel  nov/  under  construction,  subject  to  final  approval  of 
the  contract  terms  by  this  Commission. 

-■RESOLUTIOH  IIP.  22.144— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
being  satisfactorily  completed-,  and  approves  payment  ih  the  amount 
of  TWO  THOUSAND  T^Q  HUNDRED  DOLLA.RS  ($2,200.00),  in  favor  of 
R.  W.  Towill,  Inc.,  Photogrammetrist ,  for  professional  photographie 
services  in  connection  with  preparation  of  plans  and  specifications 
for  the  proposed  Bay  Division  Pipeline  No.  4>  Section  B. 

—RESOLUTION  NO.  22.145— 

RESOLVED s    That  this  Commission  hereby  approves  that  certain 
form  of  supplemental  agreement,  copies  of  which  are  on  file  with 
Commission's  Secretary,  which  agreement  supplements  that  certain 
lease  of  Airport  lands  dated  December  1,  1947  between  City  and  United 
Air  Lines,  Inc.  (hereinafter  designated  as  ♦'United")  and  provides 
that  United  will  pay  to  City  for  a  period  of  five  (5)  years  certain 
sums  of  money  which  shall  be  computed  as  the  difference  between; 

A.  The  total  fees  payable  by  United  to  City  in  any 
event  under  Paragraph  6,  Paragraph  8,  and 
Paragraph  9  of  the  said  Indenture  of  Lease  dated 
December  1,  1947,  as  heretofore  or  hereafter 
supplemented,  for  the  said  five  (5)  year  periods 

and 

B.  A  rate  of  tv/enty-three  cents  (230)  per  thousand 
pounds  of  approved  maximum  landing  weight  of  United 's 
revenue  flights  landing  at  the  Airport,  subject  to 
the  following  volume  discounts  applicable  to  the 
total  monthly  approved  maximum  landing  weight  of 

all  United 's  revenue  flights  landing  at  the 
Airport  during  said  months 

Percent          Rate  per  Thousand 
Landing  Weight  Pounds  Discount  Pounds  

Pirat  40,000,000  pounds  0  .23 

Next  40,000,000  pounds  25^  .1725 

Next  40,000,000  pounds  .1495 

In  excess  of  120,000,000  pounds  45^  .1265 
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plus 

On  a  monthly  basis,  for  test,  training,  familiarization, 
or  other  nonrevenue  producing  landings,  a  rate  of  $.0?  per 
thousand  poLinds  (S. 00007  per  pound)  of  maximum  gross  landing 
weight,  in  excess  of  25$^  of  the  gross  landing  weight  of  its 
total  monthly  revenue  landings. 


and  in  consideration  therefore  City,  subject  to  the  provisions  of 
its  Charter,  will  commence  immediately  after  United  has  executed  the 
aforesaid  agreement,  the  construction,  improvement  and  prompt  comple- 
tion thereafter  of  major  Airport  improvements  to  the  passenger- 
related  facilities  and  baggage  conveying  and  dispensing  systems  of 
the  Central  Terminal  Building  at  the  Airport  which  will  make  the 
space  in  such  building  comparable  in  attractiveness  and  value  to  that 
in  the  South  Terminal  at  the  Airport. 

BE  IT  FURTHER  RESOLVED s    That  this  Commission  hereby  authorizes 
and  directs  its  Secretary  to  submit  this  matter  to  the  Board  of 
Supervisors  for  its  consideration  and  action  when  directed  by  the 
Manager  of  Utilities. 


— RESOLUTI OH  NO .  , 22^1/[§-- 

RESOLVEDs    That  this  Commission  hereby  approves  that  certain 
form  of  agreement,  copies  of  which  are  on  file  with  Commission's 
Secretary,  between  City  and  Western  Air  Lines,  Inc.  which  agreement 
extends  for  a  period  of  five  (5)  years  commencing  on  July  1,  1962 
the  term  of  that  agreement  dated  December  29,  1959  between  City  and 
Western  Airlines,  Inc.  (hereinafter  designated  as  "Western")  wherein 
Western  agreed  to  pay  to  City  for  a  five  (5)  year  period  commencing 
on  July  1,  1957  and  terminating  on  June  30,  1962  the  rates  and 
charges  for  common  use  facilities  at  the  Airport  as  are  specified  in 
Part  III  of  the  Schedule  of  Hates  and  Charges  for  Common  Use 
Facilities  at"  San  Francisco  International  Airport,  which  Schedule 
was  adopted  by  this  Commission's  Resolution  No.  17479  on  August  9> 
1957  and  approved  on  August  19,  1957  by  the  Board  of  Supervisors 
Resolution  No.  18147. 

BE  IT  FURTHER  RiiiSOLVi^a):    That  in  consideration  of  the  aforesaid 
payments  to  be  made  by  Western  to  City  for  said  five-year  period, 
and  subject  to  City's  Charter  provisions,  City  agrees  to  commence  as 
soon  as  is  practical  and  reasonable,  the  construction,  improvement 
and  completion    during  said  five-year  period  commencing  July  1,  1962, 
of  certain  major  Airport  projects  including  but  not  limited  tos  the 
passenger-related  facilities  and  baggage  conveying  and  dispensing 
systems  of  the  Centra,l  Terminal  Building  which  will  make  the  space  in 
said  building  comparable  in  attractiveness  and  value  to  that  in  the 
South  Terminal;  completion  of  Pier  "FP"  of  the  South  Terminal  and 
oonstruction  of  a  hexagon  thereon  so  as  to  provide  additional  gate 
positions^  improvements  to  Pier  "D";  improvements  and  betterments  to 
the  runway  and  taxiway  systems;  other  capital  improvement  projeiSts? 
to  expend  the  balance  of  the  1956  Bond  Fund,  and  to  carry  out  such 
program  as  expeditiously  as  possible. 
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--RESOLUTION  NO.  22.147— 

HESOLVED:    That  this  Commission  hereby  approves  that  certain 
form  of  agreement,  copies  of  which  are  on  file  with  Gomission's 
Secretary,  between  City  and  Trans  World  Airlines,  Inc.  (hereinafter 
designated  as  "TWA"),  which  agreement  extend^  for  a  period  of  five 
(5)  years  coiimiencing  on  July  1,  1962  the  term  of  that  agreement 
dated  August  10,  1959  between  City  and  TWA  wherein  TWA  agreed  to 
pay  to  City  for  a  five  (5)  year  period  coLimencing.  on  July  1,  1957 
and  terminating  on  June  30,  1962  the  rates  and  charges  for  common 
use  facilities  at  the  Airport  as  are  specified  in  Part  III  of  the 
Schedule  of  Rates  and  Charges  for  Common  Use  Facilities  at  San 
Francisco  International  Airport,  which  Schedule  was  adopted  by  this 
Commission's  Resolution  No*  17479  on  August  9>  1957  and  approved  on 
August  19,  1957  by  the  Board  of  Supervisors  Resolution  No.  18147 • 

BE  IT  FURTHER  RESOLVED,    That  in  consideration  of  the  aforesaid 
payments  to  be  made  by  TWA  to  City  for  said  five-year  period,  and 
subject  to  City's  Charter  provisions,  City  agrees  to  commence  as  soon 
as  is  practical  and  reasonable,  the  construction,  improvement  and 
completion  during  said  five-year  period  commencing  July  1,  1962,  of 
certain  major  Airport  projects  including  but  not  limited  to:  the 
passenger-related  facilities  and  baggage  conveying  and  disj)ensing 
systems  of  the  Central  Terminal  Building  which  will  make  the  space 
in  said  building  comparable  in  attractiveness  and  value  to  that  in 
the  South  Terminal;  completion  of  Pier  "FP"  of  the  South  Terminal 
and  construction  of  a  hexagon  thereon  so  as  to  provide  additional 
gate  positions;  improvements  to  Pier  "D" ;  improvements  and  better- 
ments to  the  runv;ay  and  taxiway  s  ys terns ;  other  capital  improvement 
projects;  to  expend  the  balance  of  the  1956  Bond  Fund,  and  to  carry 
out  such  program  as  expeditiously  as  possible. 


— RESOLUTIOI^  NO.  22.14Q— 

RESOLVED s    Thoit  this  Commission  hereby  approves  that  certain 
form  of  agreement,  copies  of  which  are  on  file  with  Commission's 
Secretary,  between  City  and  all  of  the  hereinafter  named  scheduled 
airline  carriers  operating  at  the  San  Franciseo  International  Airport, 
the  terms  of  vhich  agreement  v/ill  extend  for  a  period  of  five  (5) 
ears  commencing  on  July  1,  1962  that  agreement  dated  September  15 ♦ 
957  between  City  and 

1*    American  Airlines,  Inc, 

2.  British  Overseas  Airways  Corporation 

3.  Flying  Tiger  Line,  Inc. 

4.  Japan  Air  Linos  Company,  Ltd, 

5.  Pacific  Southwest  Airlines,  Inc. 

6.  Pan  American  World  Airways,  Inc. 

7.  Qantas  Empire  Airways,  Inc. 

8.  Slick  Airways,  Inc. 

9.  Pacific  Air  Lines,  Inc.  formerly  known  as  Southwest 

Airways  Company 

wherein  the  aforesaid  airline  carriers  agreed  to  pay  to  City  for  a 
five  (5)  year  period  commencing  on  July  1,  1957  and  terminating  on 
June  30,  1962  the  rates  and  charges  for  common  use  facilities  at  the 
Airport  as  are  specified  in  Part  III  of  the  Schedule  of  Rates  and 
Charges  for  Common  Use  Facilities  at  San  FranciGCo  International 
Airport,  which  Schedule  was  adopted  by  this  C omission's  Resolution 
No.  17479  on  August  9,  1957  and  approved  on  August  X9,  1957  by  the 
Board  of  Supervisors  Resolution  No.  18147. 
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EE  IT  FURTHER  RESOLVED:     That  in  consideration  of  the  aforesaid 
payments  to  be  made  by  the  aforesaid  airline  carriers  to  City  for 
said  five-year  period,  and  subject  to  City's  Charter  provisions, 
City  agrees  to  commence  as  soon  as  is  practical  and  reasonable,  the 
construction,  improvement  and  completion  during  said  five-year  period 
commencring  July  1,  1962,  of  certain  major  Airport  projects  including 
but  not  limited  to:    the  passenger-related  facilities  and  baggage 
conveying  and  dispensing  systems  of  the  Central  Terminal  Building 
which*^  will  malce  the  space  in  said  building  comparable  in  attractive- 
ness and  value  to  that  in  the  £>outh  Terminal;  completion  of  Pier  "PP" 
of  the  South  Terminal  and  construction  of  a  hexagon  thereon  so  as  to 
provide  additional  gate  positions;  improvements  to  Pier  "D";  improve- 
ments Jlsnd  betterments  to  the  runway  and  taxiway  systems;  other 
capital  improvement  projects;  to  expend  the  balance  of  the  1956  Bond 
PuJ^d,  and  to  carry  out  such  program  as  expeditiously  as  possible. 


—RESOLUTION  NO.  22.149— 

RESOLVED,  That  this  Commission  in  accordance  with  Section  151  of 
the  Charter  of  the  City  &  County  of  San  Francisco  hereby  approves  the 
following  salary  rates  for  employees  engaged  in  construction  outside 
of  the  City  and  County  of  San  Francisco  as  fixed  by  the  Department 
Head  in  charge  thereof  s 


JMffl^^^^  BUREAU 

1962-1963 

Name  Present  Classification         Salary  Recommended 


FIELDS,  Gerald  R.  r  53lO  Surveyor's  Field  Asst  -  ^^493 

BEA.SOW,        L.           ,  5310  Surveyor's  Field  Asst      ■  ,  .  493 

TROXAN,  Jerrold  J.  5310  SurT(^or*ft  Field  Asst    '  493 

GETTS,  Robert  C.  5310  Surveyor's  Field  Asst  493 

BROGAN,  Daniel  A.  53I0  Surveyor's  Field  Asst  493 

JONES,  William  R,  5202  Junior  Civil  Engineer  556 


—RESOLUTION  NO.  22.150— 

RESOIVED,  That  this  Commission  approves  and  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  in  amounts  as  follows,  to  reflect  reclassification  of 
positions  by  the  Civil  Service  Commission; 

Municipal  Railway  ,.,  , 

$      4,980«00    From  such  funds  as  are  legally  available,  to 

the  credit  of  Appropriation  No.  2. 735,110*000 

To  provide  for  compensation  of  one  I9O6  Toolroom 
Attendant,  and  deleting  one  7514  General  Laborer 

^    14,798.00    From  such  funds  as  are  legally  available,  to 

the  credit  of  Appropriation  No.  2.735.130,002 

To  provide  for  compensation  for  two  positions 
7328  Operating  Engineer  Universal,  and  deleting 
two  positions  U108  Compressor  Operator 

'  /a  t e.r  De  t) ar  tm  e nt 

$    27,346,00    From  Account  2990,  Unappropriated  Balance  of 

Funds,  San  Francisco  Water  Department,  to  the 
credit  of  Appropriation  No.  2.745.110.000 
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To  provide  for  compensation  for  one  1220  Payroll 
and  Personnel  Clerk,  one  051  Parmer  Sub  Foreman, 
and  two  positions  7470  Watershed  Keeper;  and 
deleting  one  B512  General  Olcrk  Typist,  one 
5404  Jail  Farm  Supervisor,  and  two  positions  7446 
Reservoir  Keeper 

$    9,096,00      From  Appropriation  No,  2 .745.199 •OOO,  to  the 

credit  of  Appropriation  Wo.  2.745.110.000 

To  provide  for  compensation  for  one  7317  Senior 
District  Water  Serviceman,  and  two  positions 
5304  Soils  Testing  Aid;  and  deleting  one  U124 
Special  Service  Inspector,  and  two  positions  Soil 
ir        Laboratory  Assistant 


—RESOLUTION  NO.  22,151-- 

RESOLVED,  That  this  GomLiission  hereby  requests  the  Controller's 
approval  of  Airport  Department  Request  for  Funds,  in  amount  $200.00 
under  Appropriation  No.  1.725.111.000,  to  provide  for  estimated 
emergency  overtime  for  salaried  employees  for  the  balance  of  the 
fiscal  year. 


--^RESOLUTION  NO.  22.152—- 

RESOLVED,  That  this  Gommission  hereby  npg)rovis  OislldctlDn^-^ 
montii  of  J4^yt  1962,  for  damages  which  the  Water  Department  has  against 
miscellaneous  debtors,  in  amount  $1,189.96,  per  Water  Department 
list  dated  May  31,  1962. 


In  reference  to  Resolutions  No.  22,145,  22,146,  22,147  and  22,148, 
Airport  Manager  Belford  Brown  gave  a  full  explanation  of  the 
contractual  relationships  between  Airport  and  United  Air  Lines 
relative  to  rates  and  charges.    He  then  explained  the  necessity  for 
entering  into  agreements  with  many  of  the  other  airlines  serving 
the  airport  because  of  agreements  with  them  worked  out  at  various 
times  as  a  result  of  the  United  situation.     He  also  gave  an  outline 
of  the  developmoni-  cf  the  ratey  and  chdirges  for  common  use  facilities 
at  the  San  Franoisco  International  AirpG:-"t  since  1947. 


Manager  of  Utilities  Oalendar  Items; 

Mr*  Kirkwood  stated  that  because  of  the  revision  of  the  taxicab 
rate  stmicture  in  San  Francisco  he  had  mentioned  to  the  Commission 
the  possibility  of  eliminating  the  $1.00  dismissal  charge  by 
Barrett  Transportation,  Inc.  assessed  on  taxicab  trips  from  the  San 
Francisco  International  Airport  to  San  Francisco. 

He  stated  that  Barrett  had  come  forward  with  a  proposal  involving 
the  relinquishment  of  the  parking  lot  lease  in  exchange  for  certain 
concessions  in  the  ground  transportation  contract. 
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Mr»  Kirkwood  said  he  would  like  the  matter  of  the  Barrett  fare 
reduction  put  over  for  a  week  in  order  to  analyze  Barrett's 
proposal.    He  stated  that  Dr.  Edmund  Barrett  was  present  and  perhaps 
would  like  to  explain  his  proposal  to  the  Public  Utilities 
Commission. 

Dr.  Barrett  then  presented  his  proposal  which  would  in  effect 
provide  for  the  immediate  cancellation  of  the  parking  lot  lease  and 
the  substitution  therefor  of  a  revocable  permit,  at  the  same  rates, 
which  v^oiiLd  expire  in  August,  19^4,  the  same  expiration  date  as  the 
present  parking  lot  lease.    This  would  allow  the  Public  Utilities 
Commission  to  relocate  the  airport  parking  lats  in  accordance  with 
construction  plans  for  the  airport  parking  garage. 

In  consideration  therefor  City  would  extend  the  bus  operation  under 
the  ground  transportation  lease  for  a  period  of  ten  years  under 
the  same  terms  and  conditions,  Dr.  Barrett  stating  it  was  the  inten- 
tion of  the  Barrett  Coriioration  to  buy  ten  new  45-passenger  buses 
and  the  ten  years  would  be  necessary  to  amortize  the  investment. 

He  asked  also  as  consideration  that  the  16.25^  payment  to  City  be 
eliminated  from  the  taxicab  segment  of  the  ground  transportation 
lease  and  that  Barrett  be  allowed  to  negotiate  with  other  cab 
companies  to  augment  taxicab  service  from  the  San  Francisco  Inter- 
national Airport  during  peak  periods.    Barrett,  himself,  would  add 
ten  new  cabs  to  his  fleet.    Barrett  proposed  to  act  as  taxicab 
dispatcher  at  the  airport,  charging  500  per  trip  for  each  and  every 
trip  leaving  the  airport,  until  August,  19^4,  at  which  time  the 
taxicab  operation  could  be  put  out  to  bid.      Barrett,  in  turn, 
would  pay  the  entire  500  to  the  City, 

Commissioner  Hansen  stated  that  when  the  ground  transportation 
lease  was  put  out  to  bid  in  1954  the  taxicab  and  bus  operation 
were  combined.     If  Barrett  were  allowed  to  pay  500  per  trip,  this 
would  reduce  the  revenue  to  the  City  and  County  of  San  Francisco 
from  the  taxicab  operation  to  sometliing  in  the  neighborhood  of  Sfo, 
In  view  of  the  fact  that  in  1954  there  was  a  lovrer  bid  of  10^, 
Commissioner  Hansen  asked  if  this  arrangement  would  be  legal. 

Airport  Manager  Bpown  answered  the  question,  stating  that  staff 
had  been  advised  ths.t  this  \ms  a  proper  subject  for  negotiation 
and  would  be  legal. 

Public  Utilities  Counsel  William  F.  Bourne  advised  that  such 
arrangement  was  legal.    He  also  pointed  out  that  legally  Barrett's 
relinquishment  of  the  parking  lot  lease  and  acceptance  of  a  permit 
would  be  consideration  for  the  granting  of  Barrett's  requests 
regarding  the  ground  transportation  lease*    As  to  v/hether  it  was  a 
good  deal  or  not  was  a  business  question,  subject  to  the  discretion 
of  the  Public  Utilities  Commission. 

Commissioner  Greenberg  brought  up  the  matter  of  the  present  valet 
service  and  informed  Dr.  Barrett  that  we  had  received  numerous 
complaints . 

Mr.  Kirkwood  informed  the  Commission  that  for  several  years  the 
question  of  the  location  of  a  TV  antenna  atop  San  Bruno  Mountain 
has  been  before  the  Federal  Aviation  Agency.    Mr.  Kirkwood  stated 
it  had  been  the  attitude  of  the  Commission  that  safety  in  the  air 
was  a  PjU.  problem.    The  FM  has  scheduled  a  hearing  in  San  Francisco 
on  July  10,  19  62,  on  the  proposed  antenna  on  San  Bruno  Mountain. 
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It  is  not  the  intention  of  the  Airport  to  participate  because  they 
feel  this  is  a  matter  within  the  PAA's  jurisdiction  and  they  have 
more  and  better  information  on  this  subject  than  the  Airport. 

Mr.  Kirkwood  called  the  Commission's  attention  to  the  recent 
articles  in  San  Francisco  newspapers  relative  to  recreation  in  the 
San  Mateo  Watershed,    As  a  result,  President  of  the  Board  of  Super- 
visors, Peter  Tamaras,  has  asked  the  Rccroation  and  Park  Commission 
to  give  consideration  to  a  study  as  to  the  best  means  of  utili3Jing 
the  area  for  recreation.    This  is  a  matter  that  has  been  under  con- 
sideration by  the  Water  Department  for  some  time  and  there  are 
several  serious  problems  involved.    The  question  of  recreation 
will  be  considered  by  the  San  Prancisco-San  Mateo  Mutual  Problems 
Committee  at  its  meeting  at  the  end  of  July.    I^Ir.  J.  H.  Turner, 
General  Manager  and  Chief  Engineer  of  the  San  Prancisco  ''ater 
Department,  has  agreed  that  before  that  time  he  will  recomm.end  a 
consultant  to  study  recreational  uses  and  the  cost  of  permitting 
them  which  would  be  compatible  with  the  primary  use  of  the  property. 
He  will  also  suggest  a  figure  for  the  cost  of  such  a  study. 

Mr.  Kirkwood  then  informed  the  Commission  that  the  Hetch  Hetchy 
Department  was  preparing  to  hire  R.  B.  Hansen,  a  former  employee, 
to  provide  consulting  engineering  services  and  expert  testimony 
relative  to  compilation  of  documentary  evidence  of  all  water  rights 
on  the  Tuolumne  River  Watershed  to  be  utilized  as  evidence  in 
litigation  involving  the  City  and  County  of  San  Prancisco's  water 
rights  on  the  Tuolumne  River.    Compensation  for  services  would  be 
at  the  rate  of  |100  per  day  plus  expenses,  and  the  total  compensa- 
tion would  not  exceed  $2500.    Mr.  Kirk^vood  informed  the  Commission 
an  Order  for  Service  or  Work  was  being  issued  for  Mr.  Hansen ♦s 
employment.    The  Commission  unanimously  oonourred  in  the  proposal 
to  employ  Mr.  Hansen, 

Mr.  Bourne,  in  answer  to  a  question  from  the  Commission,  stated  that 
the  District  Court  of  Appeals  had  taken  over  the  jurisdiction  in 
the  Cgjayon  Power  turbine  case  (Allis -Chalmers  v.  Baker-Lima- 
Hamilton)  and  he  expected  the  matter  to  be  heard  some  time  in 
August . 

Mr.  Kirk\\rood  called  attention  to  a  letter  dated  June  4,  1962, 
addressed  to  the  President  of  the  Commission,  a  copy  of  which  had 
been  sent  to  all  Commissioners .     The  letter  from  E.  Eo  Jackson, 
Division  Vice  President  of  the  American  Pipe  and  Construction 
Company,  invited  the  Conmiission  to  visit  their  plant  in  order  to 
familiarize  themselves  v/ith  prestressed  concrete  pressure  pipe,  one 
of  the  alternate  materials  for  the  Hetch  Hetchy  Aqueduct  project. 
The  Commission  felt  that  under  the  circumstances,  although  they 
appreciated  Mr.  Jackson's  invitation,  they  would  have  to  decline. 
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Mr.  Kirkwood  reported  that  an  apparently  satisfactory  agreement 
had  been  worked  out  at  this  moment  between  the  Modesto  and  Turlock 
Irrigation  Districts,  the  City  and  County  of    -San  Francisco,  and 
the  State  Pish  and  Game  Department  relative  to  the  new  Don  Pedro 
Dam  fish  releases.    However,  there  is  a  hearing  scheduled  before 
the  Pish  and  G-ame  Commission  on  June  29 »  1962,  at  which  time 
opposition  is  expected  from  sport  fishermen  and  commercial  fisher- 
men. 


DcDartmental  Report; 


Municipal  Railway  monthly  report  was  presented  by  V.  W.  Anderson, 
General  Manager  of  the  Muni c i pal  Railway • 


Roll  Calls 

Commissioner  Greenberg  reported  on  the  jet  take-off  and  landings 
at  the  New  York  International  Airport  vrhich  he  observed  on  his 
recent  visit  there ,  and  stated  that  because  of  the  noise  situation 
New  York  at  certain  times  was  operating  the  jets  off  only  one 
runway . 


TKEREUPON  THE  JffiETING  ADJOINED. 
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REPORT  TO 
PUBLIC  UTILITIES  COMMISSION 

By 


V.  W«  Anderson,  General  Manager 
SAN  FRANCISCO  MUNICIPAL  RAILWAY 
June  19,  1962 


-1  1 

PASSENGER  REVEmJE : 

March        196I  .ia,  708, 96I4. 

1962  1,683,707 


April        1961  fpl,606,lll 
1962  l,685,5i|-6 


May  1961  $1,669,198 

1962  (T)  1,682,714-8 


Fiscal  Year 

—  to  5/31/61  ,  .  $17,933,550 

—  to  5/3l/62(T)  l8,Oi|.8,877 


Change 

-$25,257  —  or  -1. 

+$79,1+35  —  or  +Ii-97^ 

+$13^550  --or  +0.81^ 


.    +$115,327  —or  +0.614.^ 
Over  Budget  Estimate  +$]|76,882  --or  +2.71^ 


(T)  Tentative 

REVENUE  PASSENGERS; 

March        I96I  12,314.8,871 

1962  12,283,612 


April        1961  11,611.2,732 
1962  12,2[|.Q,727 


May  1961      ...  12,079,139 

1962  12,114.2,14.97 


-65,259         or  -0.5^ 


+597,995  —  or  +5,114-^ 


+  63,358  —  or  +0.52^ 


The  following  comparative  information  is  taken  from  the  most 
recent  available  statistics  from  the  American  Transit  Association 

March  1962;     Average  --Cities  over  500,000  population  -7.53^ 

Average  — All  City  Transit  Systems  -6.56^ 


) 
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V,  \J,  ANDERSON  REPORT  TO  PUG  -  2  June  Hi-,  1962 

SUMISR  SCIIIilDU:^:ES; 

signups  have  been  conducted  at  streetcar,  trolley  coach, 
and  motor  coach  divisions  for  suxnmer  schedules,  effective 
Sunday,  June  17<. 

The  service  is  adjusted  for  customary  changes  in  travel 
related  to  vacations  generally,  and  to  the  closing  of  most 
schools  for  the  summer.    Special  provision  is  made  for  summer 
school  sessions  at  Lincoln  and  Mission  High  Schools. 

Line  No«  3o'  ' " ' 

Checks  taken  since  the  opening  of  the  new  Geary 
ExpressT^jay  indicate  that  it  has  resulted  in  an  improvement 
in  running  time.     This  permits  the  looping  of  "Short-Line" 
#38  coaches  via  Geary,  12th,  Clement  and  i^unston,  to  a  new 
terminal  near  Geary  —  instead  of  turning  off  Geary  at  10th 
and  terminating  at  the  Library  stop.     The  revised  short -line 
operation  applies  to  weekday  daytime  schedules, 

Saturday  schedules  provide  for  operation  of  all  daytime 
trips  to  the  Beach  terminal  at  Flayland  instead  of  routing 
alternate  trips  to  10th  Avenue. 

Also  incorporated  in  the  current  change  is  the  operation 
of  #3S  Owl  trips  uniformly  to  East  Bay  Terminal,  instead  of 
certain  trips  only  being  run  to  the  Perry  Terminal.  Close 
connections  are,  however,  made  with  N-Owl  buses  which  run  to 
the  Perry  Terminal, 
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V,  V/.  ANDERSON  REPORT  TO  PUG  -  3  June  ll;,  1962 

#38  Geary  Oxjls  will  operate  on  30-minute  headways  ylth 
alternate  brips  being  run  via  California,  between  2nd  Avenue 
and  32nd  Avenue ^     Connections  are  scheduled  for  the  Owl 
period  between  inbound  #38  and  southbound  "#25-I|-7-30"  Owls 
which  run  via  Van  Ness  Avenue,  as  well  as  between  north- 
bound "#25-ll-7-30"  and  outbound  #38  Owls. 

Line  No.  21; 

Saturday  schedules  for  Line  No.  21  provide  for  all 
trips  bein^  routed  inbound  on  Market  to  L[.th  —  and  thence 
looping  via  kth,  xlission  a.nd  5th  to  terminal  near  Market  — 
instead  of  operating  to  the  Ferry  Terminal  during  daytime 
hours.     Travel  east  of  the  Central  Retail  Area  is  very 
light  on  Saturdays  with  business  places  in  the  Financial 
District  and  vicinity  being  closed.     However,  trolley  coach 
Lines  #6?  #7  and  #8  will  continue  to  provide  adequate 

Saturday  service  on  lower  Market  Street  to  the  Perry 
Terminal,  as  \-jell  as  streetcar  lines  operating  to  East  Bay 
Terminal • 

SPECIAL  SCHEDULES  ~-  EJuSCTION  DAY; 

220  Platform  men  (or  37/^  of  those  eligible)  viere  given 
time  off  to  vote  on  Election  Day,  June  5.     This  required  a 
major  adjustment  in  schedules  for  that  day.     In  accordance 
with  past  practice,  the  time  off  was  arranged  during  the 
midday  period  through  opening  of  headways,  and  when  there 
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V.  W«  ANDERSON  f'.EPORT  TO  PUC  - 


June  111.,  1962 


would  be  no  major  adverse  effect  on  transit  patrons.  Pull 
peak  period  service  vias  maintained, 

RULE  BOOK; 

The  new  Rule  Book  in  draft  form,  complete  except  for 
sections  on  railroad  crossings  and  cable  cars,  has  been 
submitted  to  the  Manager  of  Utilities  and  to  the  City 
Attorney's  office  for  initial  consideration  and  review. 

The  State  Public  Utilities  Commission  has  been  requested 
to  survey  railroad  crossings  intersected  by  Municipal 
Railway  transit  lines  for  the  purpose  of  exempting  certain 
crossings,  such  as  industrial  sidings,  from  stop  require- 
ments in  accordance  ^^rith  existing  legislation. 

PLATFORM  MAMPOlJER  i 

The  most  recent  manpower  report  shows  a  shortage  of 
17  operators  at  Kirkland  Division  with  5  n^en  currently  in 
training  there.     Other  divisions  are  at  or  near  par. 


sj 


w 


MINUTES 


PUBLIO  UTILITIES  GOMMISSION 

1,366th  REGUIAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  tIALL,  JUNE  26, 
1962,  OOMvlENCING  AT  2;00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOO 
Call  to  Order. 

Present:         Commissioners  Stuart  N.  Greenberg,  Thomas  p.  White, 
George  P.  Hansen,  Thos.  P.  Stack,  Bert  Simon 

Absent  s  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Simon. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  1,365th  regular  meeting  of  the  Commission  held 
Oune  19,  1962,  were  approved. 

Votes  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  follov;ing  resolution  was  adopteds 

Vote;  Ayes-Comniis  si  oners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 

— BESOLUTION  NO.  22a53— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railways 

Claimant 

ITo' j. it fga t ed  Settlements  Late  of  Accident  Settlement 


MC  Eelle  Cohn  December  4,  1961  $  1,200.00 

MO  Rcaa  V:llalobos  February  19,  1962  1,250.00 

TO  nose  Blumenthal  June  23,  1961  2,500.00 

APPROPRIATION  NO.  1.735.804.000  $  4,950.00 
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On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Hansen, 
the  following  resolution  was  adopted  as  amended? 

Vote:  Ayes-Commissioners  White,  Hansen,  Stack 

Noes-Commissioners  Greenberg,  Simon 

Absent -None 

—RESOLUTION  NO,  22.154— 

RESOLVED,  That  this  Commission  hereby  directs  the  termination 
of  that  certain  lease  executed  the  1st  day  of  September,  I960, 
under  authority  of  Resolution  No.  19984,  with  E/IRL  M.  WILMS, 
MARTIN  WILMS  and  WC£  E.  DOT-IARS,  d.b,a.  EL  RANGHO  MOTEL,  and  which 
said  lease  is  for  property  located  in  San  Mateo  County,  State  of 
California,  and  more  particularly  described  in  the  aforesaid  lease j 
and 

BE  IT  FIJRTHER  RESOLVED,  That  title  to  all  structures  on  said 
property  shall  vest  in  the  City  and  County  of  San  Francisco  on  said 
termination;  and 

BE  IT  FURTHER  l^i^OJNW^  That  upon  teimination  of  said  lease 
this  Commission  authorizes  execution  of  a  new  lease  covering  said 
property  to  Earl  M.  Wilms,  Martin  Wilms  and  May  E.  Doraars,  d.b.a. 
El  Rancho  Motel,  said  lease  to  be  for  purposes  of  general  parking 
area,  food  kitchen  and  auto  parts  warehouse  for  a  term  of  20  years; 
and  as  rental  for  the  demised  premises,  effective  on  date  of 
execution  of  said  new  lease,  Lessee  shall  pay  the  sum  of  $307*00 
per  month  and  all  taxes  and  assessments,  and  upon  obtaining  the 
first  permit  of  whatever  nature  or  one  himdred  and  eighty  (180) 
days  from  the  date  of  execution  of  said  new  lease,  Lessee  shall 
pay  as  rental  for  the  demised  premises,  the  sum  of  $500,00  per 
month  and  all  taxes  and  assessments;  and  in  addition  thereto  Lessee 
shall  construct,  within  a  reasonable  length  of  time,  upon  the 
demised  premises  a  building,  the  value  of  which  shall  be  not  less 
than  forty  thousand  ($40,000.00)  dollars. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted; 

Votes  Ayes- Commissi  oners  G-reenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 

--RESOLUTION  NO.  22.155— 

RESOLVED,  That  this  Commission  approves  plans  and  specifications, 
and  hereby  authorizes  Bid  Calls 

WD  Contract  No-  1068  -  Laying  of  6-Inch,  8-Inch,  l2-Inch  and  18 -Inch 
Oast  Iron  and  Steel  Mains  in  Niagara  Avenue  and  Others  ( Southern 
Freeway); 

WD  Contract  No.  1071  -  Laying  of  16-Inch  Oast  lorn  Mains  in 
McLaren  Park  Road  West  of  University  Street* 


-13,088 


.9 


■--RESOLUTION  NO,  22a56--> 

WHEREAS,  The  State  of  California  has  brought  action  in  Tuolumne 
County,  Superior  Court  NiAmber  S977,  against  the  CITY  ANI>  COJNTY  OP 
SAN  FRANCIiiCO  to  acquire  an  0,23  acre  parcel  and  an  0,52  acre  parcel 
for  freeway  purposes;  and 

WHEREAS,  The  Director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  at  $166,00  5  and 

WHEREAS,  No  reservations  or  conditions  are  required  in  the  final 
order  and  judgment;  therefore,  he  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered,  the  fair  market  value 
being  $166,00. 


— -RESOLaTION  NO.  22.157— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16527,  adopted  July  16,  1956,  payment  of  claims 
in  amount  $795.23,  made  by  the  San  Francisco  Water  Department, 
month  of  May,  1962,  per  Revolving  Fund  Voucher  No.  2533. 


--RESOLUTION  NO.  22,158— 

WHEREAS,  the  General  Manager  of  the  Hetch  Hetchy  Water  Supply, 
Power  and  Utilities  Engineering  Bureau  of  this  Commission  has 
recommended  the  granting  of  a  certain  revocable  permit  for  use  and 
occupancy  of  land  and  property  under  control  of  that  department,  as 
hereinafter  set  forth; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  does  hereby  approve  the 
terms  and  conditions  of  the  said  revocable  permit  and  authorizes  the 
execution  of  the  same  as  follows? 

TO  CLAUDE  L.  FULLER 

PERMIT  TO 

Use  a  two-wire  circuit  (non-operative)  on  the  pole  line 
known  as  "Mountain  Line"  communication  system  between  Moccasin  Power- 
house and  Priest  Reservoir  to  provide  commercial  telephone  service 
to  Permittee's  residence, 

JLnnual  rental  $51«20  at  rate  of  sixty  cents  per  pole  for 
the  two-wire  circuit. 


—RESOLUTION  NO.  22.159— 

RESOLVED,  That  upon  the  recommendation  of  the  Manager  of 
Utilities,  the  City  Attorney  and  the  Manager  of  the  Airport,  this 
Commission  hereby  authorizes  the  acceptance  of  Royal-Globe  Insurance 
Companies  draft  No.  ZD-7079  in  the  sum  of  $660.57  in  full  compromise, 
settlement  and  discharge  of  a  claim  in  the  aforesaid  siun  against 
Royal  Indemnity  Company  and/or  Travis  Transportation  Company  dba 
Golden  Gate  Airways;  said  claim  arises  out  of  a  breach  of  covenants, 
terms  and  conditions  of  a  Space  or  Use  Permit  issued  to  said  Travis 
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Transportation  Company  dba  Grolden  Gate  Airways  pursuant  to  Qoinmission 
Resolution  No.  21,354;  and  be  it 

FURTHER  RSSOLVED,  That  the  Manager  of  Utilities  be,  and  he  is  {■ 
hereby  authorized  to  execute  all  documents  necessary  to  carry  out  ' 
said  compromise,  settlement  and  discharge,  I 


■.-RESOLUTION  NO,  22.160  — 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Voucher  in  amount  ^147.18,  covering  expenses  incurred  by 
Stanley  P.Davis,  Utilities  Engineering  Bureau  Architect,  in  con- 
nection with  trip  to  Denver,  Colorado,  February  14  and  15,  1962, 
for  the  purpose  of  studying  airport  baggage  handling  equipment. 


^-.RESOLUTION  NO.  22a61>- 

WHEREAS,  the  CITY  AND  COUNTY  OP  SAN  PRA.NCISCO  has  a  claim 
against  LO/miE  PAVING  COI^iPAl^  in  the  sum  of  $1,66L.42  for  a  tap 
leak  in  the  Diamond  Heights  area  on  Quartz  Street  near  Amber  Street 
which  occurred  on  or  about  September  8,  I96I;  and 

WHiREAS,  The  Water  Department  has  investigated  this  occurrence 
and  has  determined  that  a  reasonable  settlement  of  this  claim 
would  be  the  payment  of  $244.41  by  LOWRIE  PAVIl^G  COMtANY  to  the 
CITY  AI\ID  COUN'TY  OF  tiAN  FKANCIbCO,  now  therefore,  be  it 

RESOLVED,  That  the  above  claim  is  hereby  fully  compromised  and 
settled  in  the  sum  of  $244.41  and  the  City  Attorney  is  authorized 
to  execute  any  and  all  documents  necessary  to  effect  said  settle- 
ment. 


—RESOLUTION  NO,  22.162  — 

WHEREAS,  Warrant  No.  65-3-21-76,  Municipal  Railway  Operating 
Fund,  $25.60,  Februa.ry  15,  1959,  issued  by  the  Controller  of  the 
City  and  County  of  San  Francisco,  payable  to  Leonard  S.  Clark,  for 
services  as  an  Sill  Inspector  for  payroll  period  ending  February  15, 
1959,  was  not  presented  for  payment  within  the  period  prescribed  by 
law;  now  therefor,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of 
Supervisors  to  adopt  a  resolution  waiving  any  statute  of  limitation 
which  may  have  run  against  the  payment  of  the  sums  hereinbefore  set 
forth,  a?nd  providing  funds  are  available,  dues  hereby  authorize  and 
direct  the  Controller  of  the  City  and  County  of  San  Francisco  to 
cancel  the  warrant  hereinbefore  detailed,  and  to  issue  in  its  place 
and  stead,  a  warrant  to  the  order  of  Leonard  S.  Clark, 


—RESOLUTION  NO.  22.165  — 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  Utilities,  to  execute  for  and  on  behalf  of  this  Commission,  that 
certain  agreement  for  school  bus  transportation,  between  the  City 
and  County  of  San  Francisco,  acting  through  this  Conmiission  and 
the  San  Francisco  Unified  School  District,  providing  for  school  bus 
transportation  to  be  afforded  by  the  Municipal  Railway,  for  the 
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fiscal  year  1962-1963,  subject  to  payment  to  the  Municipal  Railway 
at  the  rate  of  $10.00  an  hour  per  vehicle  and  provided  further 
that  the  minimum  charge  he  one  hour  for  any  school  charter  trip. 


—-RESOLUTION  NO.  22.164— 

REtiOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts; 

Bureau  of  Light,  Heat  and  Power  Contract  No.  167 — Maintenance  and 
Repair  of  City-Owned  Street  Lighting  System,  Piscal  Year  1962-63, 
to  EMSCO  Electric  Corporation,  at  the  lump  sum  price  of  $72,283.65; 

Bureau  of  Light,  Heat  and  Power  Contract  No.  168 — Furnishing  Street 
Lighting  Service,  Piscal  Year  1962-63,  to  Pacific  Gas  and  Electric 
Company,  at  the  schedule  prices  submitted;  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works 
are  hereby  rejected. 

—RESOLUTION  NO.  22.165— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Pemit  covering  use  and  occupancy  of 
property  as  follows: 

TOi  CHURCH  OF  THE  VISITACION 

Permit  to  occupy  a  portion  of  the  Crystal  Springs  Pipeline  No.  2 
right  of  way  for  landscaping  purposes  as  said  right  of  way  extends 
southerly  from  Sunnydale  Avenue  through  the  permittee's  lands,  San 
Prancisco.    Pee  waived  due  to  offsetting  benefits  to  the  Department 
in  upkeep  of  premises. 


—RESOLUTION  NO.  22.166— 

RESOLVED,  That  this  Commission  hereby  approves  the  plans  and 
specifications  submitted  by  United  Air  Lines,  under  which  United 
Air  Lines  at  its  own  and  sole  cost  will  construct  an  addition  and 
alterations  to  Building  No.  14  at  United  Air  Lines'  Maintenance 
Base  at  the  San  Prancisco  International  Airport,  the  work  to  consist 
of  extending  the  existing  Hangar  No.  14  to  accommodate  jet  aircraft 
for  overhauling;     said  plans  and  specifications  having  been  approved 
by  the  Utilities  Engineering  Bureau. 


—RESOLUTION  NO.  22.167— 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  May,  1962,  for  damages  which  the  department  has  against 
miscellaneous  debtors; 

Bureau  of  Light,  Heat  and  Power  $  2,332.41 

"    "    thru  Bureau  of  Delinquent  Revenue  702.23 

$  3,034.64? 

and  hereby  approves  transfer  during  month  of  May,  1962,  amount 
$3,179.25,  by  the  Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of 
Delinquent  Revenue  for  collection,  and  approves  abandonment  during 
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May,  1962,  under  Bureau  of  ^Delinquent  Revenue  Authorizations,  Ho. 
15,415  and  15,423,  claims  in  amount  $259.35. 


--RESOLUTION  NO.  22>168-"- 

RESOLVED 5  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Additional  Funds  to  provide 
for  estimated  deficiencies  in  appropriations  as  follows? 

Municipal  Railway,  amount  $13,500.00,  Appropriation  No. 

1.735.135.000,  Sick  Leave- 
Per  Diem 

Water  Department,  Amoimt  $3,500.00,  Appropriation  No.  1.745.216.000 

Assessments  and  Contributions 

Hetch  Hetchy  Project,  amount  $100.00,  Appropriation  No* 

1.695.231.000,  Light,  Heat 
and  Pov^er 


•^-RESOLUTION  NO.  22,169— 

RESOLVKD,  That  this  Commission  hereby  approves  the  plans  sub- 
mitted by  Interstate  Hosts,  Inc.,  under  which  said  Company  at  its 
own  and  sole  cost  proposes  to  install  an  air  conditioning  system 
for  the  International  Room,  Cocktail  Lounge,  and  Pancake  Palace  in 
the  Central  Terminal  Building  at  the  San  Francisco  International 
Airporti  said  plans  having  been  approved  by  the  Utilities  Engineer- 
ing Bureau  subject  to  the  notations  marked  in  red  thereon  and  to 
the  submittal  of  additional  detailing. 


—RESOLUTION  NO.  22.170— 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
authorize  the  Hertz  Corporation  to  occupy,  under  a  Space  or  Use 
Permit,  Rooms  10 D  and  Closet  Room  8,  consisting  of  approximately 
300  square  feet  of  space  on  the  ground  floor  of  the  central 
terminal  building  at  a  monthly  consideration  of  $75.00,  said  space 
to  be  used  in  conjunction  with  its  U-Drive  activities,  provided, 
however,  that  should  the  occupancy  be  continued  beyond  thirty-two 
(32)  months,  the  consideration  for  permit  shall  be  subject  to 
increase  by  Commission; 

Be  it  further  resolved,  that  the  effective  date  of  this  permit 
shall  be  July  16,  1962,  and  said  permit  shall  be  subject  to  revoca- 
tion at  any  time  in  the  absolute  discretion  of  the  Commission. 


—RESOLUTION  NO.  22^171— 

RESOLVED,  That  this  Commission  hereby  approves  the  following 
rate  schedule  as  provided  by  the  Barrett  National  Oar  Rental  System 
in  connection  with  its  car  rental  service  at  San  Francisco  Inter- 
national Airport,  effective  date  of  which  is  to  be  deteimined  by 
Airport  Management  s 
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Make  and  Type  Hourly  Rate  Daily  Weekly 

falcon,  Pairlane,  Corvair  $1.25  plus  $9.00  plus  $45.00  plus 
and  Chevrolet  II  90  per  mi.         90  per  mi.        90  per  mi. 

Pord  and  Chevrolet  two  (2)  $1.50  plus  $10.00  plus  $50.00  plus 

end  four  (4)  door  hardtop  100  per  mi.  100  per  mi.  100  per  mi. 

&  sedans 

Pord  &  Chevrolet  Station  $1.75  plus  $11.00  plus  $55.00  plus 

'Wagcns  110  per  mi.  110  per  mi.  110  per  mi. 

:^ord  and  Chevrolet  $1.75  plus         $11.00  plus      $55.00  plus 

Convertibles  110  per  mi.        110  per  ni.      Il0  per  mi. 

Oldsmohile  &  Buick  two  (2)    $2.00  plus  $12.00  plus      $60.00  plus 

and  four  (4)  door  hardtops      120  per  mi.        120  per  mi.      120  per  mi. 

Oldamohile  &  Buick  $2.50  plus         $13.00  plus      $65.00  plus 

Convertibles  ^  150  per  mi.       130  per  mi.      130  per  mi. 

Thunderbird  Hardtop  $2.50  plus         $13.00  plus      $65.00  plus 

130  per  mi.        130  per  mi.      150  per  mi. 

Thunderbird  Convertible         $2,75  plus         $14.00  plus      $70.00  plus 

140  per  mi.        140  per  mi.      140  per  mi. 

Cadillac  Sedans  $3.00  plus         $15.00  plus      $75.00  plus 

150  per  mi.       150  per  mi.      150  per  mi. 

Cadillac  Convertibles  $4.00  plus         $17.00  plus      $85.00  plus 

170  per  mi.       170  per  mi.      170  per  mi. 

The  monthly  rates  will  be  four  times  the  weekly  rate  less  10^. 

Collision  protection  available  ^  $1.00  per  day,  $5.00  per  week, 
$15.00  per  mo. 

$7.00  minimum  plus  tax  -  no  discount  applied  for  all  rentals  of 
compacts  and  light  sedans  that  originate  and  terminate  Airport 
Station. 

$10.00  minimum  plus  tax,  discountable,  on  all  rentals  of  compacts 
and  light  sedans  originating  Airport  and  terminating  at  other 
stations  within  a  fifty  (50)  mile  radius. 

Intercity  fee  of  $15.00  will  be  charged  on  all  rentals  originating 
at  the  Airport  Station  and  terminating  at  any  station  beyond  a  fifty 
(50)  mile  radius  EXCEPT  there  will  be  no  intercity  fee  for  rentals 
terminating  at  Travis  Air  jPorce  Base,  Livermore,  Sacramento  and/ or 
Monterey  Peninsula. 

*A  weekend  special  rate"  will  apply  from  4  PM,  Friday,  through  9  AM 
Monday,  for  Corvair,  Falcon,  Chevy  II,  Pairlane,  Ford  and  Chevrolet 
sedan  vehicles  that  originate  and  terminate  at  the  Airport  Station. 
Rate  as  follows; 

Compacts  $13.00  plus  90  per  mile 

Ford  and  Chev. Sedans    $15.00  plus  100  per  mile 
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XOfo  discount  to  travel  agencies  and  airline  personnel. 
10  to  20^0  discount  to  National  fleet  volume  users. 
2Qfo  discount  to  clergymen. 

25^  discount  to  National  Car  Rental  employees  and/or  affiliates. 

AOfo  discount  to  members  of  Airport  Operators  Council  and  Airport 
Administration  Executives  when  approved  by  manager. 


In  reference  to  Resolution  No.  22,154,  before  adoption  Mr.  Kirkwood 
stated  that  there  was  apparently  a  misundGrstanding  with  regard  to 
the  appraisal  figure  of  S02,000  mentioned  in  connection  with  this 
Water  Department  property  on  Millbrae    Avenue  in  Millbrae, 
California.    The  appraisal  was  not  made  by  Mr.  John  Brucato,  of  the 
Agricultural  Division  of  the  Water  Department,  nor  by  the  City's 
Director  of  Property,  but  at  the  request  of  Mr.  Prazier,  a  possible 
sub-lessee  under  Mr.  Wilm^'  proposal.    The  property  appraised  was 
located  near  by  but  opened  on  El  Oamino  Real.    Mr.  Kirkwood 
expressed  the  opinion  that  this  appraisal  would  be  high  if  applied 
to  the  Water  Department  property  in  question.    No  appraisal  has 
been  requested  of  Director  of  Property  Philip  Rezos  because  it  was 
felt  that  in  the  short  time  allowed  he  would  be  forced  to  make  a 
"horseback"  appraisal  which  would  not  be  helpful. 

Mr.  Kirkwood  then  stated  he  understood  that  Mr.  Wilms  had  discussed 
his  proposal  with  members  of  the  Commission. 

Commissioner  Grrcenberg  stated  that  he  felt  the  Commission  had  the 
right  to  know  who  the  lessee's  tenants  were  and  the  amount  of 
revenue  expected  to  be  earned  by  sub-letting.    Mr.  Kirkwood  pointed 
out  that  under  the  proposal  sub-lessees  would  come  back  to  the  Com- 
mission for  approval,  and  at  that  time  the  Commission  would  have 
the  opportunity  to  revievj  the  tenants  and  terms. 

Commissioner  (xreenberg  stated  that  the  Commission  had  information 
from  Mr.  Wilms  that  he  expected  to  obtain  a  return  totaling 
$1300  a  month — consisting  of  $700  for  a  building,  $300  for  a  parking 
lot,  and  $300  for  a  food  kitchen.    Commissioner  Greenberg  indicated 
that  in  his  opinion  the  proposed  rental  to  tlie  City  of  $500  per 
month  was  insufficient. 

Commissioner  Simon  then  made  an  alaysis  of  the  figures  submitted 
by  Mr.  Wilms.     Taking  into  consideration  the  fact  that  at  the 
present  time  Wilms  was  paying  $307  per  month  for  the  property  merely 
for  the  use  of  a  sign  site  for  his  El  Rancho  Motel,  in  Commissioner 
Simon's  opinion  the  fair  return  to  the  City  under  the  circumstances 
would  be  $650  per  month  for  the  twenty  year  term. 

Mr.  £bjp1  Wilms,  who  was  present,  then  pointed  out  to  the  Commission 
that  he  and  his  people  were  gambling  at  this  point,  and  that  they 
were  not  free  to  quote  names  or  firm  figures  on  proposed  sub-leases 
because  he  was  unable  to  commit  himself  without  approval  of  the 
present  proposal.    Mr.  Wilms  pointed  out  further  that  the  Commission 
had  the  right  under  the  terms  of  the  proposed  lease  to  approve  or 
disapprove  the  tenant  and  terms  under  any  sub-lease  and  that  the 
building  proposed  to  be  constructed  would  have  to  meet  with  the 
approval  of  the  San  Mateo  Planning  Commission,  as  well  as  the  City, 
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Mr.  Wilms  stated  that  if  he  went  to  Commissioner  Simon's  figure  of 
$650  it  was  the  difference  between  his  loss  and  a  profit. 

Commissioner  Hansen  then  stated  the  Commission  was  concerned  at 

this  point  with  only  two  things s     one,  whether  they  wished  to 

extend  the  lease  to  a  20-year  lease;  and  two,  what  they  considered  , 

to  be  a  fair  rental.    He  did  not  thinic  it  was  in  the  Commission's  I 

province  to  question  the  lessee  as  to  how  much  he  was  going  to  t 

receive  from  each  sub-lessee.     In  his  opinion  when  it  comes  to  the 

amount  of  money  the  lessee  is  going  to  collect  in  the  way  of  rent  ^ 

as  an  offset  to  the  rental  charged  by  the  Commission,  this  does 

not  enter  into  the  picture;  and  that  the  Commission  should  not 

base  its  judgment  on  amounts  quoted  on  only  prospects,  which  Mr. 

Wilms  may  not  close. 

Commissioner  Stack  suggested  that  as  a  further  consideration  lessee 
should  expend  within  a  rcasonnblc  time  not  less  than  $40,000  on 
improvements  to  the  property,  which  provision  should  be  set  forth 
in  the  lease.    Mr,  Wilms  indicated  that  this  would  be  acceptable 
to  him. 

On  the  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Hansen, 
the  resolution  was  amended  to  provide  for  the  erection,  within  a 
reasonable  length  of  time  after  execution  of  the  lease,  of  improve- 
ments having  a  value  of  not  less  than  $40,000.    This  amendment  was 
carried  unanimously. 

Then  Commissioner  Simon  moved,  seconded  by  Commissioner  Greenberg, 
that  the  resolution  be  amended  to  provide  that  the  amount  of  the 
rent  for  the  twenty-year  period  be  changed  from  $500  per  month  to 
$650  per  month.    Commissioner  White  objected.    The  amendment  failed 
to  carry,  Commissioners  Greenberg  and  Simon  voting  "aye"; 
Commissioners  White,  Hansen  and  Stack  voting  "no". 

Commissioner  White  moved  the  question,  and  the  resolution  was 
carried  by  a  vote  of  three  to  two. 

*■)«•■)«••)(■* 

In  reference  to  Resolution  No.  22,163,  approving  terms  and  condi- 
tions and  execution  of  agreement  with  the  Unified  School  District 
for  school  bus  transportation  for  the  fiscal  year  1962-63? 
Commissioner  White  asked  if  the  contract  provided  for  reimbursement 
for  damage  to  vehicles  and  physical  damage  to  operators  and 
operators'  clothing.    Mr.  V.  W.  Anderson,  General  Manager  of  the 
Municipal  Railway,  pointed  out  that  a  recent  ordinance  of  the  Board 
of  Supervisors  provided  for  reimbursement  to  the  operators  for 
damages  to  clothing,  eyeglasses,  etc.  while  on  duty.    Mr.  Anderson 
assured  the  Commission  damage  to  equipment  was  covered  under  the  : 
contract. 

Commissioner  White  pointed  out  it  was  his  belief  the  School  District 
should  be  responsible  rather  than  the  City  and  County  of  San 
Prancisco  for  all  damages. 

Mr.  Kirkwood  indicated  that  this  responsibility,  although  not 

definitely  set  forth  in  this  year's  contract,  could  certainly  be 

included  in  next  year's  contract.    He  advised  against  going  back  I 

to  the  Unified  School  District  at  this  time  inasmuch  as  their  ' 

board  had  already  approved  the  contract. 
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In  reference  to  Resolution  No.  22,164,  awarding  BiJreau  of  Light, 
Heat  and  Power  contract  for  the  Maintenance  and  Repair  of  City- 
O^ed  Street  Lighting  System,  Fiscal  Year  1962-63,  to  EMSGO 
Electric  Corporation,  and  rejecting  the  low  bid  of  William  A.  Pratt 
as  being  irregular,  Mr.  B.  W.  Grethel,     Senior  Electrical  Engineer, 
explained  the  reasons  for  the  irregularity  as  set  forth  in  his 
letter  of  June  21,  1962. 

Mr.  Pratt  was  present  and  requested  that  in  the  future  on  any  bids 
of  this  type,  price  per  unit,  the  Coimnission  should  ask  for 
material  and  labor  and  the  difference  between  the  bids  for  labor 
and  material  should  either  be  considered  as  a  whole  or  drop  it  out- 
not  certain  items  to  be  checked  out. 


Manager  ol  Utilities  Calendar  Items i 

Mr.  Kirkwood  reported  that  the  cancellation  of  the  one  dollar 
dismissal  charge  imposed  by  Barrett  taxicabs  on  trips  to  San 
Francisco  from  the  International  Airport  should  be  given  considera- 
tion in  view  of  the  inc revise  in  taxicab  rates  authorized  by  the 
Board  of  Supervisors.    Mr.  Kirkwood  stated  that  during  the  week 
further  discussions  were  had  with  Dr.  Barrett  relative  to  his 
proposal  regarding  the  parking  lot  and  ground  transportation  coi- 
tracts  and  he  found  it  would  require  further  discussions  with  Dr, 
Barrett  and  the  City  Attorney  before  anything  definite  can  be 
agreed  upon.    Barrett  Transportation,  Inc.,  was  aware  that  it  would 
be  Mr.  Kirkwood 's  recommendation  at  today *s  meeting  that  the  one 
dollar  dismissal  charge  be  cancelled  effective  July  2,  1962,  at 
12:01  a.m. 

Mr.  Kirkwood  then  reported  he  had  received  a  letter  from  the 
Failer's  Limousine  Company,  signed  by  the  President,  Gene  E.  Holmes, 
who  was  present.     The  letter  states  that  Pailer*s  wishes  to  bid  on 
the  ground  transportation  contract  at  the  San  Francisco  International 
Airport  upon  the  expiration  of  the  existing  Barrett  agreement. 

Commissioner  Grsenberg  then  requested  a  motion  for  cancellation  of 
the  one  dollar  dismissal  charge.    Upon  motion  of  Commissioner  Stack, 
seconded  by  Commissioner  White,  the  following  resolution  was 
adopted : 

Votes         Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack,  Simon 
Absent-None 

— RiiJSQLUTIQN  NO.  22.172— 

WHEREAS,  Commission  amended  that  certain  Ground  Transportation 
Agreement  dated  May  18,  1954,  as  amended,  between  City  and  Barrett 
Transportation,  Inc.,   (formerly  Barrett  Garages,  Inc.,)  by  adopting 
its  Resolution  No.  21478  on  September  5,  1961,  which  provided  in 
part  that  Barrett  Transportation,  Inc.,  (hereinafter  called 
"Barrett,")  having  supported  its  request  for  an  increase  in  taxicab 
rates,  fares  and  charges  bj  a  financial  report  indicating 
substantial  losses  resulting  from  the  then  existing  taxicab  rate 
structure,  was  authorized  to  charge  a  dismissal  charge  of  One 
Dollar  ($1.00)  in  addition  to  the  then  applicable  taxicab  rates  and 
charges  except  for  trips  from  San  Francisco  to  the  Airport  or  on 
the  Airport;  and 

WHEREAS,  City's  Board  of  Supervisors  passed  Ordinance  No. 
130-62,  which  becomes  effective  on  July  2,  1962,  whereby  the  rates 
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for  taxicabs  and  sedans  operating  within  the  City  and  County  of  San 
Francisco  (and  which  rates  are  applicable  to  Barrett's  taxicab 
operation  to,  on,  or  from  the  Airport)  were  increased  to  an 
aggregate  amount  which  is  in  excess  of  the  total  of  the  previous 
existing  taxicab  rates  and  the  aforesaid  dismissal  charge  which 
Barrett  has  been  receiving  from  its  taxicab  operation?  and 

WIIEREAS,  Commission  finds  and  determines  that  it  is  for  the 
best  interest  and  benefit  of  the  public  using  the  Barrett  taxicab 
service  that  the  aforesaid  dismissal  charge  be  terminated  and  that 
Barrett  conduots  its  taxicab  service  on  the  aforesaid  new  rate 
basis  established  by  the  Board  of  Supervisors  and  applicable  to  all 
taxicab  services  in  San  Francisco;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  terminates  as  of 
July  2.  l')6r?,  at  12s01  o'clock  a  cm.  the  dismissal  charge  of  One 
Dollar         GO)  heretofore  authoriz.ed  by  Commission  in  its 
Resolution  No.  214-78  adopted  on  September  5,  19^1;  and  be  it 
further 

RESOLVED,  That  this  Commission  hereb^r  approves  and  c  onsents  to 
the  following  amendment  to  said  agi-eement,  as  amended  s 

Section  1  of  "Agreem.ent  in  Modification  of  Ground 
Transpoi tation  ^iervice  Agreement"  dated  February  7> 
1953,  as  amended  on  September  5,  1961  by  this 
Coimnission' s  Resolution  No.  21478,  shall  be  amended 
by  deleting  the  sentence  contained  therein  which 
reads : 

"In  addition  to  said  rates  and  fares, 
Company  shall  charge  a  dismissal 
charge  of  One  Dollar  ($1.00)  except 
for  trips  from  San  Francisco  to  the 
Airport,  or  on  the  Airport. "5 

and,  be  it  further 

RESOLVED,  That  Conmiission '  s  Secretary  is  hereby  authorized  and 
directed  to  request  Barrett's  v/ritten  consent  to  the  within 
contained  amendment?  and  be  it  further 

RESOLVED,  That  except  as  said  "Agreement  in  Modification  of 
Ground  Transportation  Service  Agreement"  and  said  "CroiJind  Transpor- 
tation Agreement    have  been  amended  and  modified  heretofore  and 
herein,  said  agreements  and  the  term^s  of  each  shall  remain  in  full 
force  and  effect. 

■J(-)(-*-X--X--X--)f- 


Commissioner  G-reenberg  then  referred  the  Barrett  matter  back  to 
staff  for  further  negotiation^ 

Mr>  0-ene  Holmes,  ?reside}jt,  Failer's  Limousine  Company,  stated  that 
he  v^p.s  present  merely  to  req_u.est  a  postponemont  of  the  matter  so 
that  his  company  would  be  given  an  opportunity  to  study  the  problems 
involved.     In  res-^^cnse  to  Oomissioner  Whitens  question,  Mr.  Holmes 
informed  the  Commission  he  was  interested  only  in  the  bus  portion 
of  the  ground  transportation  contract. 

Mr.  Lloyd  S,  Ackerman,  Attorney  at  Law,  representing  the  Yellow 

Cab  Company,  stated  that  his  company  and  the  entire  taxicab  industiy 


-13,097- 


of  San  Francisco  were  interested  in  the  subject  matter,  and 
requested  that  they  he  notified  before  the  next  hearing  is  held. 

The  following  also  requested  notification  and  left  their  names 
with  the  Seoretarys 

Gene  E.  Holmes,  President,  Pailer's  limousine  Company 
Ronald  Pengilly,  Attorney  at  Law 

Lloyd  3o  Ackerman,  Attorney  at  Law,  representing  Yellow 

Gab  Company 
Al  Morris,  Veterans  Cab  Company 
V/illiam  Lazar,  Luxor  Cab  Company 
Sargis  Simon,  General  Manager,  DeSoto  Cab  Company 
Angelo  Rolando,  member  of  the  Grand  Jury 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner  Simon, 
a  public  hearing  was  set  for  July  10,  1962,  at  2:00  p.m.,  relative 
to  the  proposed  rerouting  of  the  #15-Third,  #42-Evans  and  #51-Silver 
bus  lines  in  the  vicinity  of  Hunters  Point  and  Bayview  Districts. 

Mr.  Kirkwood  announced  that  Saturday,  July  7,  1962,  has  been 
designated  as  "San  Francisco  Day"  at  the  Alameda  County  Fair  in 
Pleas anton. 

Mr.  Kirkwood  stated  that  the  week  of  October  14,  1962,  has  been 
announced  for  the  celebration  of  the  Municipal  Railway's  Fiftieth 
Anniversary.     The  Mayor  has  appointed  Mrs.  Hans  Klussmann  as 
Chairlady  for  the  event,  but  the  committee  which  will  consist  of 
approximately  thirty  people  has  not  been  fully  named  as  yet# 


X>ep^rtmental  Reports 

Water  Department  monthly  report  was  presented  by  J.  H.  Turner, 
General  Manager  and  Chief  Engineer,  San  Francisco  Water  Department. 


Roll  Call; 

Commissioner  Greenberg  announced  he  was  present  at  the  spill  of 
Hetch  Hetchy  water  over  the  O'Shaughnessy  Dam  at  lis 00  a.m.  last 
Friday  morning,  Jime  22.    This  is  the  first  overflow  in  recent  years 
and  was  a  beautiful  sight. 

At  Conmiissioner  Stack's  request,  Airi^ort  Manager  Belford  Brown 
briefed  the  Commission  on  the  status  of  the  U-drive  contracts  at  the 
Airport.     He  stated  a  series  of  negotiating  ro.eetings  have  been 
held,  the  most  recent  of  which  was  last  Friday  morning,  at  which 
time  the  Avis  people  asked  for  a  suspension  of  negotiations  for  a 
30  day  period.    He  stated  that  Hertz,  who  account  for  the  major 
volume  of  U-drive  business,  have  agreed  to  the  Airport  Department's 
request  of  15'fo  over  the  next  three  years,  or  a  minimum  guarantee  of 
$1-, 250, 000,  and  17.1.0  per  deplaned  passenger,  whichever  he  decides 
to  recommend.     Barrett  National  has  agreed  to  15^  over  three  years. 
However,  Avis  is  asking  for  a  reduction.    Mr.  Brown  stated  that 
whatever  figures  are  agreed  upon  will  be  retroactive  to  June  1,  1962. 
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Commissioner  Greenberg  turned  over  to  the  Secretary  a  letter 
received  by  him  from  Mrs.  Ruth  Gupta  with  reference  to  bus  trans- 
portation to  the  New  Hall  of  Justice. 


THEREUPON  TliE  lyTEETING  ADJOURNED. 
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SAN  FRANCISCO  WATER  DEPARTiVjENT 
6lst  PERIODICAL  REPORT 
TO  THE 

PUBLIC  UTILITIES  COMMISSION 
June  26,  1962 


WATER  QUALITY 

After  several  additional  contacts  with  the  owner  of  land 
located  in  and  adjacent  to  the  area  that  will  be  flooded  by  San 
Antonio  Reservoir  it  has  become  necessary  to  grant  additional 
acreage  in  exchange  for  the  379.69  acres  required  by  the  city. 
The  granting  of  this  additional  acreage  was  justified  by  the  fact 
that  the  property  offered  for  exchange  is  subject  to  existing  ease- 
ments that  divide  the  property  and  reduces  its  value.    It  appears 
that  a  satisfactory  offer  has  been  reached. 

The  Professional  Services  Agreement  with  Kennedy  Engineers 
for  the  preparation  of  plans  and  specifications  and  providing  for 
consulting  services  during  construction ^  for  Roofing  and  Rehabili- 
tation of  Lombard  Reservoir  has  been  certified  by  the  Controller 
and  Kennedy  Engineers  is  proceeding  with  the  preparation  of  pre- 
liminary plans.    The  Roofing  of  Lombard  Reservoir  will  complete  a 
long  program  directed  toward  protecting  the  water  stored  in  city 
distribution  reservoirs  from  contamination,  pollution  and  the 
growth  of  objectionable  algae  and  weeds. 

The  Water  Department  has  participated  in  a  series  of  con- 
ferences held  by  Dr.  Sox,  Director  of  Public  Health ,  concerning 
connections  within  the  Recreation  and  Park  Department's  property 
between  the  San  Francisco  Water  Department's  system  and  other 
sources  of  water  which  are  contaminated.    Further  conferences  will 
be  held  to  develop  means  of  eliminating  the  possibility  of  danger- 
ous cross-connections  in  the  future. 

The  replies  received  in  response  to  our  invitation  to  var- 
ious Consultants  to  submit  information  which  would  demonstrate 
their  qualifications  to  perform  the  work  of  making  a  feasibility 
study  of  possible  additional  recreational  uses  of  the  Water  De- 
partment's watershed  properties  in  San  Mateo  County  are  being 
reviewed.    Conferences  with  these  parties  will  be  held  in  the  near 
future  as  a  means  to  determine  the  selection  of  the  parties  best 
able  to  carry  out  the  desired  studies. 
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WATER  CONDITIONS 


During  the  month  of  May  1962  the  average  consumption  of 
water  throughout  the  system  was  at  the  rate  of  199.3^^  million 
gallons  per  day.    This  Is  an  Increase  of  11.3  percent  over  the  same 
month  last  year.    The  maximum  consumption  in  one  day  during  the 
month  of  May  was  229.40  million  gallons  on  May  22.     Although  Hetch 
Hetchy  Reservoir  is  full  and  spilling ^  only  about  l60  million  gal- 
lons per  day  can  be  transported  to  our  service  area  through  the 
existing  pipelines  across  the  San  Joaquin  Valley.    May  15  marked 
the  beginning  of  the  draft  of  50  million  gallons  per  day  from 
Calaveras  Reservoir  in  Alameda  County  to  supplement  the  water  com- 
ing from  Hetch  Hetchy.    During  June  to  date^  the  average  consump- 
tion of  water  has  exceeded  the  210  million  gallons  per  day  combined 
input  from  Hetch  Hetchy  and  Calaveras.    The  consumption  in  excess 
of  the  input  is  supplied  from  storage  in  the  Peninsula  Reservoirs. 
The  total  storage  in  Calaveras  and  Peninsula  reservoirs  at  the  end 
of  May  was  49.143  million  gallons  which  is  23.39  percent  greater 
than  one  year  ago  and  is  80.12  percent  of  the  rated  capacity  of 
these  reservoirs. 

The  San  Francisco  Water  Department  started  releasing  ap- 
proximately 5  million  gallons  daily  of  water  into  Alameda  Creek 
down  Niles  Canyon  on  April  26  to  provide  water  for  fish  planting 
until  water  from  the  South  Bay  Aqueduct  would  be  available  which 
was  scheduled  to  be  by  May  10.    About  280  million  gallons  has 
been  released  to  date.    Release  of  water  from  the  State's  new 
South  Bay  Aqueduct  was  started  on  June  6,  1962.    Flow  down  Niles 
Canyon  is  not  yet  sufficiently  stable  to  permit  shutdown  of  this 
Department's  releases. 

APPLICATIONS  FOR  WATER  SUPPLY  FOR  RESALE  PURPOSES 

The  application  from  the  City  of  Mountain  View  for  supply 
of  all  of  their  supplemental  water  from  San  Francisco  has  been 
accepted  by  the  Department^  as  was  the  application  from  Alameda 
County  Water  District  for  supply  to  a  larger  district  in  the 
vicinity  of  Warm  Springs.    With  these  two  applications  the  De- 
partment has  contracts  with  all  of  its  major  customers  outside 
of  San  Francisco. 

FINANCES 

Collections  from  the  sale  of  water  for  the  fiscal  year 
1961-62  through  May  totaled  $14,810,228.01,  which  is  $557,481.40 
more  than  collected  during  the  same  period  of  the  prior  fiscal  year. 

Revenues  for  the  first  eleven  months  of  fiscal  year  196I-62 
are  $14,741,259,  which  is  $429,732  above  the  estimated  revenue 
for  that  period. 


CIVILIAN  DEFENSE 

The  Annual  Civil  Defence  Survey  of  the  Viater  Department's 
facilities  by  the  Sixth  Army  was  made  on  June  ^- ^  6,  and  8.  The 
officers  making  the  survey  were  complimentary  as  to  the  protec- 
tive measures  taken  by  the  Departm-ent,    They  did  recommend  com- 
pletion of  the  fencing  of  Lake  Merced  Pumping  Station.     Funds  will 
be  available  in  the  I962-63  budget  for  this  purpose^  and  it  is 
intended  to  initiate  this  work  as  soon  after  July  1,  1962  as  poss- 
ible. 

CORPORATION  YARD 

All  necessary  approvals  have  been  secured  on  the  prelimin- 
ary plans  and  specifications  for  the  Corporation  Yard  for  the  City 
Distribution  Division,     The  Controller  has  certified  the  addi- 
tional funds  for  preparation  of  the  working  plans  and  specifica- 
tions so  that  the  contractor  may  proceed, 

LAKE  MERCED  PUMP  STATION 

The  cost  of  pumping^  per  unit  of  water  pumped^  at  this 
station  has  been  reduced  more  than  20  percent  below  the  cost  for 
previous  years.     This  reduction^  saving  about  $2^000  per  months 
results  from  the  joint  effort  of  the  Shops  Division^  Engineering 
Division  and  City  Distribution  Division  to  improve  the  equipment 
and  revise  the  operating  schedules  to  accomplish  more  efficient 
operation . 

1961  MUNICIPAL  WATER  SYSTEM  BOND  PROJECTS 

Criteria  for  the  design  of  the  several  alternate  types  of 
pipe  which  were  reduced  to  drawings  were  discussed  with  various 
manufacturers  and  the  staff  has  agreed  upon  the  types  to  be  used 
in  the  specifications  for  both  the  San  Joaquin  Pipeline  No.  3  and 
for  Section  B  of  Bay  Division  Pipeline  No.  4.     The  Hetch  Hetchy 
Department  is  proceeding  with  the  preparation  of  specifications 
for  San  Joaquin  Pipeline  No.  3  and  the  Viater  Department  is  pro- 
ceeding with  the  plans  and  specifications  for  Section  B  of  the 
Bay  Division  Pipeline  No,  4. 

Staff  members  met  with  the  staff  of  the  Air  Pollution  Con- 
trol District  to  discuss  the  problems  relative  to  disposal  of  trees 
and  brush  to  be  cleared  from  the  San  Antonio  Reservoir  site.  The 
Livermore  Valley  area  is  classed  as  "critical"  by  the  Air  Pollution 
Control  District  and  burning  would  not  normally  be  permitted.  How- 
ever^  the  Air  Pollution  staff  vjas  favorably  impressed  by  our  meet- 
ing with  them  to  explore  this  problem  d^iring  the  planning  stages^ 
and  they  outlined  the  procedures  and  requirements  it  would  be  nec- 
essary to  follow  in  presenting  an  application  for  a  Variance  before 
their  Hearing  Board,     Our  staff  will  investigate  possible  alternate 
methods  of  clearing  the  reservoir  site  and  disposing  of  the  debris, 
as  well  as  the  problems  involved  in  burning  in  this  area. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,567th  REGUIAR  MEETING  OP  THE  PUBLIC  UTILITIES 
C0MI4ISSI0N,   IN  ROOM  282  -  CITY  HAIL,  JULY  3, 
1962,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Present:  Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 

George  P.  Hansen,  Bert  Simon 

Absents  Commissioner  Thos*  P.  Stack 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Hansen. 

Commissioner  Thos.  P.  Stack  arrived  at  2:03  P.M. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  1,366th  regular  meeting  of  the  Commission  held 
June  26,  1962,  were  approved. 


Vote ; 


Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 


On  motion  of  Commissioner  White,  seconded  by  Commissioner  Simon,  the 
following  resolutions  were  adopted: 

Vote:  Ayes- Commissioners  Greenberg,  ^hite,  Hansen,  Stack, 

Simon 
Absent-None 

—RESOLUTION  NO.  22^73— 


RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  fimds  and  to  draw  warra^its 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railways 


Claimant 

Non-litigated  Settlements 

SO  Catherine  A.  Crowley 
SC  Carol  Coleman,  a  Minor 
SC  Charles  Kirchen,  Edward  P. 
Kirchen,  Lois  J.  Maher, 
Edward  A .  MoNab ,  Hugh  D , 
McNab,  Marilyn  V.  McCarthy, 
Janet  D.  Scopes! ,  and 
Mary  B.  Steil^  Heirs 
of  Matthew  Kirchen,  Dec'd 


Date  of  Accident 

August  20,  1961 
September  11,  1961 


Settlement 

t  679*00 
950.00 


September  11,  1961 


3.000.00 
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Olaimant 

Non-litigated  Settlements 

SO  Lorraine  Lurie 

SO  Morris  and  Ruth  Bobrow 

SO  Mitchell  J.  AMo  and 

Hartford  Insurance  Oompany 
CO  G-lenn  S.and  Leona  Jeanne  Shelter 
TO  Violet  Pons 
TO  lee  Dora  J.  Hall 
TO  Lorraine  M.  Lukaris 
TO  Dwight  L.  Pflugrad  and 

International  Underwriters  of 

America 
MO  Matilda  Anway 
MO  Jolinie  T.  Roach 
MO  Mrs.  M.  Olifford  Truitt 
MO  Mary  Rezos 
MO  Bernice  A.  Mo ran 
MO  Paul  R,  Banuet 
MO  Nick  Caput 0 

Litigated,,  Sett  lements 

MO  Lucy  K.  Andrade 

CO  Gleg  Angstrom 

MO  Olive  Bailey 

TO  Jacqueline  L.  Benson 

MO  Louise  and  Ohester  Black 

MO  Dora  Blumenfeld 

MO  Mary  Boyle 

00  Prances  Ohan 

MO  Hazel  M.  Ohester 

TO  Rotilaur  Olark 

MO  Leola  Oonley 

TO  Nicolina  De  Dominic 

MO  Sonia  Dudune 

MO  Walter  A.  Priese,  as  g.a.l.  of 
Bertha  Priese,  an  incompetent 
Walter  A.  Priese,  individually 

SO  Rudolph  A.  Orijalva 

MO  Prank  P.  Gutierrez 

SO  Jewel  Henry 

MO  Kay  Howard  a.k.a.  Kay  Van  Oosten 

TO  Ada  Johnson 

SO  Nola  Johnson 

00  Wilhelmina  Keil 

TO  Ruth  Koltun 

00  Toa  Kong 

SO  Rose  A.  Loughman 

TO  Rosemarie  Marchus 

MO  Beatrice  E.  Lapham 

MO  Rita  M.  Karris 

TO  Sarah  Gregg 

TO  Irvin  J.  Nissen 

TO  Roy  P.  Rati iff 

00  Eleanor  J.  Ewing 

TO  Vera  Mari 

TO  James  D.  Martin 

SO  Margaret  K.  McLemore 

MO  Juan  Medina 

TO  Sylvia  Melcer 


Date  of  Accident 

January  50,  1962 
March  14,  1962 

Janizary  21,  1961 
March  14,  1962 
August  3 ,  1961 
January  9,  1962 
January  30,  1962 

February  8,  1962 
July  21,  1961 
October  31,  1961 
November  10,  19 61 
November  28,  1961 
February  2,  1962 
February  9 ,  1962 
April  13,  1962 


November  15,  1959 
April  2,  1957 
October  1,  1959 
June  27,  1959 
October  21,  1959 
May  17,  I960 
September  6,  1961 
February  18,  1959 
April  8,  1959 
March  25,  1959 
February  11,  1959 
May  3,  I960 
October  28,  1959 

March  31,  i960 

January  21,  i960 
June  10,  19 61 
October  17,  I960 
November  22,  1959 
August  15,  i960 
September  22,  i960 
September  30,  1961 
October  8,  1958 
January  27,  1961 
October  30,  1959 
January  3,  I960 
March  2,  I96I 
March  11,  I96I 
October  27,  i960 
January  7,  1961 
May  5,  1961 
April  27,  1961 
January  13,  I960 
March  5,  1959 
January  20,  I960 
September  11,  I96I 
September  12,  i960 


Settlement 

$  750.00 

780*00 

704*02 
800.00 
975.00 
1,800.00 
900.00 


684.27 
7,500,00 

860.00 
1,367.18 

1,266.54 
1,200.00 
3,000.00 
850.34 


1,000.00 
3,400.00 
11,150.00 
1,000.00 
2,500.00 

750.00 
6,000.00 
1,600.00 
2,500.00 

650.00 
1,250.00 

600.00 
4,150.00 

6,750.00 
750.00 
1,800.00 
1,500.00 
800.00 
2,000.00 
1,575.00 
875.00 
1,750.00 
1,350.00 
750.00 
35,000.00 
975.00 
4,236.67 
1,756.66 
1,250.00 
900.00 
956.65 
1#.600.00 
1,800.00 
1,750.00 
40,000.00 
625.00 
750.00 
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Litigated  Settlements 

OG  Mary  C  O'Brien 
MO  John  Okawa 
TC  Nell  Pedersen 
MG  Dora  Poletti 
SG  Mahlia  Ann  Hiebeling 
MG  Leslie  ^helton  and  James  A.  ^mith 
MG  A.  Sime,  d.b.a,  (jeary-l4th 
Medical  Pharmacy 

TO  Dick  Smalley  and  Dorothy  E. 

Smalley,  husband  and  wife 
MO  Annie  Mae  Smith 
MO  Jackie  Starling 
SO  Laura  I.  Taylor,  laurine  E, 

Blevins,  Laura  I.  Taylor  and 

Lauryn  0.  Taylor,  a  minor,  by 

Laura  I.  Taylor,  his  g.a.l. 
TO  Tony  Gock  Sue  Lee 
TO  Anna  Marie  Travisano 
MG  Armando  Villalobos  and 

Betty  T.  Villalobos, 

husband  and  wife 
CO  Annie  B.  Wade  and  Raymond  0,  Wade 

husband  and  wife 
TO  Sylvia  Wasenius 

Judgments 

TO  Judith  Jost 

TO  Judith  G.  Jost 

TO  Samuel  Kline 


HO  Hazel  Long 

TO  Jean  J,  Moretti,  a  minor,  by 
her  g.ai^l.  Mario  Moretti 

TO  Ludmila  Yanushevsky 


Date  of  Accident 

November  2,  I960 
January  19,  I960 
June  15,  1959 
April  11,  I960 
February  3,  1961 
December  31,  1959 

December  21,  1959 

plus  costs 

June  22,  1958 
May  21,  1959 
December  13,  I960 


March  22,  1961 
JiHie  18,  1959 
October  30,  1959 
April  3,  I960 


,  March  18,  1959 
May  14,  1962 


February  15,  I960 

plus  costs 
February  15,  I960 

plus  costs 
April  28,  1961 

plus  costs 
plus  interest 
August  11,  1958 

plus  costs 
plus  interest 

May  5,  1959 

plus  costs 
February  15,  I960 

plus  interest 


Settlement 

Z  625.00 
22,500.00 
2,500.00 
4,000.00 
980.00 
700.00 

607.15 
19.00 

2,000.00 
2,000.00 
3,210.00 


1,500.00 
624.76 
10,500.00 
800.00 
1,700.00 

6,750.00 

750,00 


1,707.00 
316.30 

1,250,00 
100,00 

1,750.00 
96.30 

7,500.00 
437.72 


500,00 
80.97 
9,755.63 


APPROPRIATION  NO.  2.735.804.000 


$261,376.16 


--RESOLUTION  NO.  22.174- - 

RESOLVED,  That  this  Gommission  approves  plans  and  specifications 
and  hereby  authorizes  Bid  Gall; 

WD  Contract  No.  1028A  -  Conversion  of  Valves  for  Power  Operation- 
Installation  of  Operator  Units 

HlfWS  Contract  No.  556  -  San  Joaquin  Pipe  Line  No.  3  Section  D-2 
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On  motion  of  Gommissi oner  Hansen,  seconded  by  Commissioner  Stack, 
the  following  resolution  was  adopted: 

Vote;  Ayes-Commissioners  Greenberg,  Hansen,  Stack 

Noes-Commissioners  White,  Simon 
Absent-None 

—RESOLUTION  W.  22.175— 

RESOLViiD,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows; 

TO:  NEIL  TIPPER 

327  ALAMEDA 
REDWOOD  CITY 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division  Pipe- 
line right  of  way  being  portions  of  Lots  6,  7,  and  8,  Block  1, 
Boyd  and  Kent  Addition,  Redwood  City,  for  the  purpose  of  parking 
employees'  cars;  subject  to  a  consideration  of  $25  per  month. 

Cancelling  permit  authorized  by  Resolution  17973 i  adopted 
March  11,  1953 >  to  the  above  Permittee  due  to  a  revision  of  the 
parking  area  limits. 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Stack, 
the  following  resolution  was  adopted; 

Vote;  Ayes -Commissi oners  G-reenberg,  Hansen,  Stack,  Simon 

Noes-Commissioner  White 
Absent-None 

—RESOLUTION  NO.  22.176— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows s 

TO:  WILLIAM  J.  CRESTA,  SR. 

35  SENECA  AVENUE 
SAN  PRi^NOISOO 

Permit  to  occupy  for  grazing  purposes  a  portion  of  the  Baden 
Lots  consisting  of  eight  (8)  acres  adjoining  the  southwesterly  line 
of  Mission  Road,  South  San  Francisco.     Subject  to  a  monthly  consid- 
eration of  $100  plus  all  taxes  and  assessments. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  following  resolution  was  adopted; 

Vote;  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 

Absent -None  '     ■  ' 
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-.-RESOLUTIOH  NO.  22, 177— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  revocable  permit  covering  use  and  occupancy  of 
property  as  followss 

TO:  THE  PACIFIC  TELEPHONE  liKD  TELEGR.\PH  COMPANY 

Permit  for  overhead  wire  crossings  over  portions  of  the 
Peninsula  watershed  properties?  said  crossings  being  adjacent  to 
Skyline  Boulevard,  State  Highway  Route  IVSM  55G10;  subject  to  a  S50 
permit  fee. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted: 

Votes  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 

—RESOLUTION  NO.  22.178»- 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller 
to  set  up  a  reserve  in  the  amount  of  $4>000.00,  in  Appropriation 
No.  2.735.804.000,  Passenger  &  Damage  Claims,  for  the  purpose  of 
paying  interest  and  costs  on  Municipal  Railway  judgments  when  due 
and  payable. 


—RESOLUTION  NO.  22.179  — 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Voucher  in  amount  of  $294*25,  covering  expenses  incurred  by 
Victor  C.  Peterson,  Superintendent  of  Equipment,  Municipal  Railway, 
on  a  trip  to  St.  Louis,  Missouri,  June  10  through  13,  1962,  for 
the  purpose  of  inspection  of  PCC  cars. 


—RESOLUTION  NO.  22.180—  ( 

WHEREAS,  the  San  Erancisco  Bay  Area  Rapid  Transit  District, 
hereinafter  designated  "District,"  has  on  the  24th  day  of  May,  1962, 
determined  and  declared  by  Resolution  that  a  plan  for  proposed 
rapid  transit  facilities  in  the  Counties  of  San  Francisco.  Alameda, 
and  Contra  Costa  is  feasible  and  necessary  pursuant  to  its  review 
of  certain  reports  of  engineers,  economists,  fiscal  experts  and 
others;  and 

WHEREAS,  District  has  determined  that  $792^000,000  worth  of 
general  obligation  bonds  should  be  issued  in  order  to  construct 
the  said  rapid  transit  facilities  in  the  said  Counties  of  San 
Francisco,  Alameda  and  Contra  Costs i  and 

WHEREAS,  District  has  on  the  24th  day  of  May,  1962,  referred 
said  reports  <jf  engineers,  economists,  fiscal  experts  and  others  to 
the  Board  of  Supervisors  of  City  and  County  for  its  approval;  and 

WHEREAS,  Plans  thus  submitted  by  District  for  construction  of 
rapid  transit  facilities  in  the  three  counties  provide  for  the 
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construction  of  certain  rapid  transit  subways  within  the  City  and 
County  of  San  Francisco  as  described  therein;  and 

WHEREAS,  The  const  mat  ion  of  said  rapid  transit  subways  will 
req.uire  the  removal,  reconstruction  or  relocation  of  certain 
facilities  of  the  San  Prancisco  Municipal  Railway,  the  San  Francisco 
Water  Department  and  the  Bureau  of  Light,  Heat  and  Power  as  well  as 
other  departments  of  the  City  and  County;  and 

WHERE/iS,  There  has  arisen  need  for  the  definition  and  statement 
of  the  rights  and  obligations  of  District  and  of  City  and  County 
with  respect  to  the  construction  of  said  subways,  particularly  as 
concerns  said  question  of  the  removal,  reconstruction  or  relocation 
of  facilities  of  the  City  and  County  as  required  by  said  construc- 
tion and  further,  as  concerns  payment  of  additional  costs  which 
will  be  occasioned  by  providing  substituted  temporary  facilities 
including  Municipal  Railway  facilities,  facilities  of  the  San 
Prancisco  Wat  or  Deportment  and  BureJ.u  of  Light,  Heat  and  Power  and 
other  City  departments,  durlJig  those  periods  when  necessitated  by 
construction  operations;  and 

WHERE/^Sj  An  agreement  has  been  prepared  for  execution  by  said 
District  pursuant  to  resolution  of  said  District  and  promulgated  by 
its  Board  of  Directors  on  June  28,  1962,  and  which  will  require 
authorization  of  the  Board  of  Supervisors  of  the  City  and  County 
which  defines  and  states  rights  and  obligations  of  District  and  of 
City  and  County  with  respect  to  the  above  descxibed  matters  including 
among  its  terms  provision  for  consent  by  the  City  and  County  for 
certain  interference  with  and  exercise  of  control  over  certain 
Municipal  Railway  transit  facilities,  definition  of  City  and  County's 
relationship  with  District,  determination  of  the  allocation  of  the 
cost  of  removal,  reconstruction  cr  relocation  of  facilities,  and 
defining  facilities  and  cost  for  said  purposes,  and  further  defining 
said  obligations  in  reference  to  betterments,  payment  of  salvage 
value  of  facilities,  removal  of  unneeded  facilities  and  resurfacing 
the  street  areas,  responsibility  for  additional  costs  for  sub- 
stituted services  required  by  interruptions  in  the  course  of  con- 
struction including  substituted  transit  service,  and  defining  the 
contractual  nature  and  scope  of  the  agreement;  and 

WHEREAS,  This  Commission  has  determined  that  entering  into 
such  agreement  on  behalf  of  the  City  and  County  is  in  the  best 
interests  of  the  City  and  County  and  of  those  departments  affected 
which  are  under  the  jurisdiction  of  this  Commission;    Now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms  and 
conditions  thereof  and  recommends  to  the  Board  of  Supervisors  the 
execution  of  said  agreement;  and  be  it  further 

RESOLVED,  That  the  Manager  of  Utilities  is  hereby  authorized 
t'o  execute  on  behalf  of  this  Commission  any  and  all  documents  in 
connection  therewith. 


-- RESOLUTIOI^  NO.  22.181— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  and  Chief  Engineer  of  the  San  Prancisco  Water 
Department,  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  draw  warrajit  in  favor  of  the  San 
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Prancisco  Municipal  Railway,  in  sum  of  $2, 552 ♦09,  in  settlement  of 
claim  against  the  San  Prancisco  Water  Department  arising  from 
damage  to  underground  electric  feeder  cable  located  at  the  southwest 
corner  of  McOoppin  and  Market  Streets,  San  Prancisco,  April  24,  1962 • 


~~RESOLUTlC!Iyf  NO  >  22.182-> 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  and  Chief  Engineer  of  the  San  Prancisco  Water 
Department,  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  draw  warrant  in  favor  of  the 
Pacific  Telephone  and  Telegraph  Company,  in  sum  of  $577»46,  in 
settlement  of  claim  against  the  San  Prancisco  Water  Department 
arising  from  damage  to  underground  cable  installation  of  the  Pacific 
Telephone  &  Telegraph  Company  located  at  the  intersection  of 
Portola  Drive,  St.  Prancis,  West  Portal  and  Sloat  Boulevard,  San 
Prancisco,  on  May  1,  1962. 


--Ri^bOXJJTIQN  KQ.  22,185-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  the  following  Departmental  Requests  for  Punds: 

Water  Department 

$  12,04-3.16,  to  provide  for  deficiency  in  Appropriation  No. 
1.745.300»000,  Materials  and  Supplies 

AirDort  Derpartment 

$  37 » 780. 00,  additional  allotment  for  encumbrance  requests 
covering  periods  extending  beyond  1st  quarter 
Piscal  Year  1962-63,  Appropriation  Nq. 
2. 725. 200,000,  Contractual  Services 

Municipal  Railway 


$  50,566,00,  allotment  for  purchase  of  Equipnent,  Appropriation 
No.  2.735.400.000 

Allotment  for  encumbrances  chargeable  to  2nd,  3rd,  and  4th 
quarters  Piscal  Ye:ir  1962-63 s 

$  57,500.00,  Contractual  Services,  Appropriation  No. 

2. 735. 200,000 

225,000.00,  Tire  Rental,  Appropriation  No,  2.735.244.000 
12,000#00,  Claims  &  Litigation  Expense,  Appropriation  No. 

2.735.266.000 
60,000.00,  Materials  &  Supplies,  Appropriation  No. 

2-735.300.000 

116,000.00,  Puels  &  Lubricants,  Appropriation  No.  2.735.321.000. 


--RESOLUTION  NO.  22.184— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation, 
in  the  amount  of  $9,800,000,  from  the  Unappropriated  Balance  of 
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Funds,  1962  Airport  Bond  Fund,  to  provide  for  San  Francisco  Inter- 
national Airport  parking  garage  and  appvirtenances ,  as  follows  J 

Appropriation  No» 

863.000.000    Unallocated  $  100,000 

863. 050.000    Construct  Parking  G-arage  8,810,000 
and  Appurtenances 

863.054.000    Administrative  Expense  45,000 

863.055.000  Architectural  &  Engineering  240,000 
Costs 

865.056.000  Plans  and  Specifications  85,000 

863*057.000  Field  Engineering  200,000 

863.063.000  'Testing  and  Inspection  20,000 

863.066.000  Equipment  30,000 

863.067.000  Shuttle  Transportation  Service  270,000 

$9,800,000 


— REbQLUTIQi^  NO.  22,185— 

RiiibOLTED,  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,   the  General  Manager  of  the  itoicipal  Bailway, 
and  the  City  Attorney,  approves  the  write-off  of  uncollectible 
accounts  receivable  which  are  more  than  90  days  past  due  and  the 
adjustment  of  accounts  receivable,  amount  $3.00,  per  Municipal 
Railway  list  of  June  22,  19 62 5  and  be  it  further 

RESOLVED,  That  this  Commission  approves  compromise  settlement 
as  follows s 

Municipal  Railv/ay  Amount  Compromise 

■^'ebtor ;  Billed  Settlement 

Chester  M.  O'Bannion  $52.10  $39.50 

and  be  it  further 

RESOLVED,  That  this  Commission  approves  collections,  month  of 
May,  1962,  by  the  Municipal  Railway  for  damages  against  miscellaneous 
debtors,  amount  $3,513.52. 

--RESOLUTION  NO.  22.186— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of 
Utilities  to  execute  an  appropriate  agreement  with  Fair,  Isaac  and 
Co.  for  professional  services  covering  conversion  to  electronic  data 
processing  of  Water  Department  customer  services,  and  accounting  pro- 
cedures, for  an  amount  not  to  exceed  140, 000 j  and  the  Controller 
be  and  is  hereby  requested  to  allot  funds  for  this  purpose. 
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—RESOLUTION  NO.  22.187— 

RESOLVED,  That  this  Ooimnission  hereby  accepts  the  work  as 
satisfactorily  completed,  and  hereby  approves  final  payment  in 
amount  of  5^200.00,  in  favor  of  Sound  Abatement  Center,  imder  Airport 
Department  contract  for  professional  services,  for  the  fiscal  year 
1961-62. 


—RESOLUTION  ITO.  22.188— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend    to  the  Board  of  Supervisors,  supplemental  appropriation 
of  funds  in  the  amount  of  $5 > 293. 00,  to  provide  for  increased 
salaries  to  Eire  Department,  as  provided  by  Salary  Ordinance  and 
Appropriation  Ordinance. 


In  reference  to  Resolution  No.  22,173,  Oommissioner  Stack  announced 
that  he  had  met  with  Deputy  City  Attorneys  Edmond  P.  Bergerot  and 
Virl  Bennehoff  and  thorouglily  reviev/ed  all  of  the  claims  in  excess 
of  $5,000.    Commissioner  Stack  stated  it  was  his  opinion  that  the 
negotiated  settlements  were  conservative  and  the  City  Attorney's 
staff  should  be  complimented.     In  passing  he  noted  that  in  his 
opinion  some  of  the  operators  took  what  seemed  to  be  undue  risks. 

Commissioner  Greenberg,  when  informed  that  the  settlements  involved 
accidents  which  occurred  in  some  instances  as  early  as  1958,  asked 
if  it  were  possible  to  set  up  a  reserve  so  that  the  charges  for 
accidents  would  be  reflected  against  the  fiscal  year  in  which  they 
occurred.     Mr.  Kirk^/ood  and  Public  Utilities  Counsel  William  P. 
Bourne  pointed  out  the  fiscal  and  legal  disadvantages  involved  in 
such  a  procedure.    Commissioner  G-recnberg  then  stated  that  he 
desired  to  point  out  all  of  these  accidents  did  not  occur  in  one 
given  year. 

=0= 

Before  adoption  of  Resolution  No.  22,175,  autnorizing  issuance  of  a 
Water  Department  Revocable  Permit  to  Neil  Tipper  of  Redwood  City 
for  the  purpose  of  parking  employees'  cars,  Commissioner  White 
stated  that  the  Commission  had  been  criticized  and  that,  perhaps, 
to  be  consistent  all  real  estate  agreements  should  go  to  bid. 
Oommissioner  ^^reenberg  stated  he  agreed  with  Commissioner  White. 

Mr.  Kirkwood  pointed  out  that  this  permit  was  merely  for  the 
occupation  of  a  section  of  pipeline  right  of  way  useful  only  to  the 
adjacent  property  owner,  and  that  the  agreement  was  revocable  and 
could  be  cancelled  upon  thirty  days'  notice.    Mr.  Kirkwood  stated 
the  department  was  merely  following  a  well-established  procedure 
which  was  in  use  at  the  Airport,  Hetch  Hetchy,  and  the  Railway, 
as  well  as  the  Water  Department,  in  the  handling  of  possession  and 
use  of  sm^all  areas  or  parcels  of  property  where  there  was 
insufficient  interest  for  public  bid  and  where  the  calling  for  bids 
v/as  impractical  in  the  light  of  the  revocable  nature  of  the  permit. 

Mr.  Kirkwood  then  suggested  the  Commission  approve  the  matter  under 
discussion  in  order  to  keep  the  revenue  coming  in,  and  that  he  would 
request  the  staff  to  prepare  a  report  on  all  revocable  permits 
issued,  including  the  revenue,  and  the  reasons  why  revocable  permits 
are  issued  in  some  instances  and  leases  in  others. 
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In  casing  the  vote  in  this  matter,  Commissioners  Greenberg,  Hansen 
and  Stack  voted  "aye;"  Commissioners  White  and  Simon  voted  "no." 
Commissioner  Greenberg  then  moved  for  reconsideration,  seconded  by 
Commissioner  Simon.    The  motion  for  reconsideration  was  defeated  by 
a  three-to-two  vote, 

=0= 

In  reference  to  Resolution  No*  22,180,  recommending  that  the  Board 
of  Supervisors  execute  a  form  of  agreement  between  City  and  the  Bay 
Area  Rapid  Transit  District,  Thomas  W.  McGrrath,  President,  Carmen's 
Union  Local  13o0,  requested  a  copy  of  the  agreement.     It  was 
explained  to  Mr.  McGrath  the  agreement  was  merely  to  govern  the 
cost  of  relocation  of  Municipal  Railway  and  other  City  and  County 
facilities  related  to  the  construction  of  rapid  transit  facilities 
in  San  Francisco,  and  was  in  no  way  an  approval  of  the  project. 

=  0= 

Calendar  Item  #13.    Edward  B.Page  and  Henry  Degenkolb  of  Page, 
Gould  &  Degenkolb,  Engineers^  Inc.,  presented  the  preliminary  draw- 
ings, outline  specifications,  and  preliminary  cost  estimate  for  the 
construction  of  automobile  parking  structures  at  the  San  Francisco 
Internatioiial  Airport, 

Mr.  Degenkolb  made  the  presentation,  showing  drawings  and  a  model  of 
a  segment  of  the  exterior  o±  the  proposed  garage.     In  his  presenta- 
tion, Mr.  Degenkolb  indicated  that  the  first  unit  of  the  structure 
would  house  2850  cGkrs  and  would  consist  of  four  levels,  with  the  first 
level  underground,  the  second  level  approximately  three  feet  under 
ground,  and  levels  three  and  four  bringing  the  structure  to 
approximately  twenty-two  feet  above  the  ground  level.    The  v^a Iking 
distance  would  be  approximately  300  to  375  feet  from  the  parking 
area  to  the  lobby  of  either  the  central  or  the  new  south  terminal. 
The  garage  was  designed  for  three  classes  of  service:  1)  short-term 
parking  on^ the  first  floor;  2)  attendant  parking  on  the  second 
floor;  3)  long-term  parking  on  the  third  and  fourth  floors. 

Mr.  Degenkolb  pointed  out  that  the  cars  would  drive  in  on  the  same 
level  on  which  they  would  be  parked;  and  that  tunnels  have  been 
designed  betv;een  the  terminal  building  and  the  garage  building  so 
that  baggage  handling  facilities  can  be  installed.    However,  they 
have  not  as  yet  made  plans  for  baggage  handling  machinery  because 
improvements  are  made  in  this  type  of  equipment  from  month  to  month. 

Mr.  Degenkolb  answered  questions  put  to  him  by  the  Commissioners. 
Mr.  0.  L.  Moore,  General  Manager  of  the  Hetch  Hetchy  Project  and 
Utilities  Engineering  Bureau,  stated  that  he  was  pleased  with  the 
progress  and  design, 

Mr.  Kirkwood  recommended  that  the  matter  be  put  over  two  weeks  so 
that  the  public  might  view  the  plans  and  specifications.  Commis- 
sioner Greenberg  stated  he  would  be  out  of  town  two  weeks  hence, 
but  said  he  would  like  the  record  to  show  that  he  approved  the 
garage  plans  and  specifications  as  presented.    Thereupon  the  matter 
was  put  over  for  two  weeks. 

In  reference  to  Resolution  No.  22,174,  Mr.  Kirkwood  opened  the  dis- 
cussion regarding  the  Hetch  Hetchy  Water  Supply  pipeline  contract 
bid  call  by  stating  that  all  of  the  parties  who  had  shown  interest 
were  notified  and  requested  to  be  present  if  they  had  any  comments 
to  make  relative  to  the  plans  and  specifications.    He  stated 
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representatives  of  the  United  Concrete  Pipe  Corp.    were  present,  and 
perhaps  others  were  present  in  the  audience.     He  then  called  upon 
Mr.  Moore  to  explain  the  specifications. 

Mr.  Moore  explained  that  the  recommendation  was  based  on  the  joint 
experience  of  the  Hetch  Hetchy  Project  and  the  San  irancisco  Water 
Department.    There  were  five  classes  of  pipe  which  they  considered 
appropriate  for  tnis  size  of  line;  two  were  steel,  two  concrete, 
and  one  what  might  be  referred  to  as  a  steel  composite. 

1.  Steel  pipe,  coal  tar  enamel  lined  and  coated. 

2.  Steel  pipe,  cement  mortar  lined  and  coated. 

3.  Steel  pipe,  rod  reinforced,  cement  mortar  lined  and 

coated • 

4»    Standard  reinforced  concrete  pipe. 
5.    Pre-stressed  concrete  pipe. 

Mr.  Moore  explained  that  prc-stresscd  concrete  pipe  was  not  accept- 
able where  there  were  heads  in  excess  of  400  feet.    Any  of  four 
alternate  types  of  pipe  may  be  used  for  Section  D-2,  but  the  use  of 
pre-stressed  concrete  pipe  is  precluded  because  the  head  exceeds 
400  feet.    For  Section  D-1  of  the  pipeline,  plans  and  specifications 
of  which  will  be  be! ore  the  Commission  next  week,  there  will  be 
five  alternates  considered,  including  pre-stressed  concrete  pipe 
because  there  is  no  head  in  excess  of  400  feet. 

In  reply  to  a  question  by  the  Commission,  Mr.  Moore  assured  them 
that  the  lowest  bid  submitted  would  be  accepted.    The  Commission 
was  also  assured  by  Mr.  Moore  and  I4r.  Bourne  that  there  would  be  no 
repetition  of  the  problem  encountered  in  the  Canyon  Power  turbine 
bid  which  resulted  in  litigation. 

Mr.  J.  H.  Turner,  G-eneral  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,  in  response  to  a  question  by  the 
Commission,  stated  that  he  vras  in  complete  agreement  with  Mr.  Moore, 
and  that  the  engineering  staff  of  the  Water  Department  had  worked 
closely  and  cooperatively  with  the  Utilities  Engineering  Bureau 
in  the  preparation  of  these  plans  and  specifications. 

Mp.  Moore  also  complimented  the  pipe  manufacturers  for  the  coopera- 
tion and  assistance  given  to  the  engineering  staffs  of  both  Hetchy 
Hetchy  Project  and  the  Water  Department. 

In  reference  to  Resolution  No.  22,183,  regarding  the  allotment  of 
funds  for  the  Municipal  Railway,  fiscal  year  1962-63,  Thomas  W. 
McGrath,  of  the  Carmen's  Union,  asked  what  had  happened  to  the 
appropriation  for  heaters  for  the  Municipal  Railway  buses  and 
trolley  coaches.    Mr.  Kirkwood  and  V.  W.  Anderson,  General  Manager 
of  the  Municipal  Railway,  explained  to  Mr,  McGrath  that  funds  were 
laeed  in  the  budget,  approved  by  the  Mayor,  and  deleted  by  the 
card  of  Supervisors,  and  that  there  was  no  money  available  at  this 
time  to  provide  heaters  for  the  rolling  equipment  of  the  Municipal 
Railway.    Mp.  McGrath  asked  when  he  might  expect  such  an  appropria- 
tion.   George  P.  Negri,  Director,  Bureau  of  Accounts,  explained  that 
no  request  for  additional  funds  could  be  made  vintil  after 
September. 
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Mr.  Kirkwood  reminded  the  Coiranission  of  the  letter  received  from  the 
Mayor  disapproving  the  policy  of  letting  leases  without  public  bid» 
and  recommended  that  in  light  thereof  the  Comission  rescind  its 
action  of  last  week  approving  the  cancellation  of  an  existing  lease 
between  the  City  and  Earl  M.  Wilms,  et  al,  involving  Water  Depart- 
ment property  on  Mill brae  Avenue  in  Millbrae,  California,  and 
authorizing  the  execution  of  a  new  20-year  lease  covering  the  same 
property  for  the  purpose  of  constructing  a  general  parking  area, 
food  kitchen  and  auto  parts  warehouse. 

Upon  motion  of  Coirimissioner  G-reenberg,  seconded  by  Commissioner 
Simon,  the  following  resolution  was  unanimously  adopted: 

— RESQLUTIOI^  NO.  22.189— 

WHii;ia!iA.S ,  This  Commission  on  June  26,  1962,  adopted  Resolution 
No*  22,154,  whereby  termination  was  directed  of  that  certain  lease 
executed  the  first  day  of  September,  I960,  under  authority  of 
Resolution  No.  19,984,  with  Earl  M.  Wilms,  Martin  Wilms,  and  May  E. 
Domars,  d.b.a.  El  Rancho  Motel,  and  which  said  lease  was  for  the 
property  located  on  Millbrae  Avenue  in  Millbrae,  Oalifomia,  and 
shown  on  Water  Department  Drawing  B-2048A,  and  more  particularly 
described  in  the  aforesaid  lease;  and 

WHEREAS,  Said  Resolution  No.  22,154  also  authorized  execution 
of  a  new  lease  covering  said  property,  for  a  term  of  20  years,  to 
the  aforementioned  lessee,  for  the  purpose  of  constructing  a 
general  parking  area,  food  kitchen  and  auto  parts  warehouse,  and 
providing  that  lessee  should  expend  within  a  reasonable  time  not 
less  than  $40,000  on  improvements  to  the  property  and  pay  rental 
as  set  forth  in  said  resolution;  and 

WtlEREAS,  i'his  Commission  nw  deems  it  in  the  best  interest 
of  the  City  and  County  of  San  Prancicco  that  the  action  under 
Resolution  No.  22,154  be  rescinded  and  that  the  offer  made  there- 
under be  revoked;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  does  hereby  rescind  Resolution 
No.  22,154,  adopted  June  26,  1962,  and  does  hereby  revoke  the 
offer  contained  theiein. 

At  this  point  Commissioner  Stack  was  excused, 

Mr.  Kirkwood  then  reported  to  the  Commission  the  results  of  the 
hearing  by  the  State  Eish  and  Game  Commission  last  Eriday,  June  29, 
1962. 

Upon  the  recommendation  of  Mr.  Kirkwood,    and  on  motion  of  ' 
Commissioner  Hansen,  seconded  by  Commissioner  Simon,  the  following 
resolution  was  unanimously  adopted.    Commissioner  Stack  indicated 
before  he  left  that  the  resolution  had  his  approval. 


-13,111- 


3 


1 


—REbOLU-CIQN  m.  22,190—- 

WEEREAS,  The  early  construction  of  the  new  Don  Pedro  Dam  on  the 
Tuolumne  River  is  of  vital  importance  to  the  San  Francisco  Water 
Department  and  to  the  1,500,000  who  use  water  supplied  by  it;  and 

WIIEREAS,  This  Commission  is  responsible  for  the  proper  and 
economical  operation  of  the  San  Francisco  Viator  Department;  and 

WHEREAS,  This  Commission  is  informed  that  further  delay  in 
the  commencement  of  construction  of  the  new  Don  Pedro  Dam  will 
result  in  substantial  increases  in  the  cost  of  the  project;  and 

WHEREAS,  The  Fish  and  Game  Commission  of  the  State  of  California 
at  its  meeting  on  June  29  ,  1962,  took  under  advisement  the  ratifica- 
tion of  an  agreement  between  the  State  Department  of  Fish  and  Game, 
the  Modesto  Irrigation  District,  the  Turlock  Irrigation  District 
and  the  City  of  San  Francisco  concerning  the  protection  of  the 
fishery  on  the  Tuolumne  River;  and 

WHEREAS,  Said  Fish  and  Gam-e  Commission  indicated  that  action 
would  not  be  taken  on  said  agreement  until  its  meeting  of  August  24, 
1962;  now,  therefore, 

BE  IT  RESOLVED,  That  in  order  to  expedite  the  construction 
of  the  new  Don  Pedro  Dam,  that  the  Fish  and  Gam.e  Commission  be 
urged  to  place  this  matter  on  its  calendar  of  July  20,  1962,  for 
further  hearing  and  decision;  and, 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  is  hereby 
directed  to  trejismit  a  copy  of  this  resolution  to  the  Fish  and  Game 
Commission, 

Mr.  Kirkwood  explained  to  the  Commission  that  if  the  study  now  in 
progress  relative  to  the  feasibility  of  a  merger  of  the  Hetch  Hetchy 
Project  and  San  Francisco  V/ater  Department  showed  that  such  a 
merger  would  be  desirable,  the  Charter  would  have  to  be  amended  in 
order  to  allow  such  merger.    He  said  he  thought  it  would  be 
advisable  to  introduce  such  a  Charter  amendment  at  the  election  in 
November,  1962.     In  order  to  be  placed  on  the  ballot  such  Charter 
amendment  must  be  introduced  in  the  Board  of  Supervisors  before 
the  23rd  of  July,  which  means  it  would  have  to  be  approved  by  this 
Commission  not  later  than  July  1?.    Mr.  Kirkwood  pointed  out  that 
Mr.  Turner  and  George  Burr,  Assistant  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department,  were  retiring  at 
the  end  of  1963  and  if  such  a  Charter  amendment  were  passed  it  would 
be  ratified  in  January,  1963  and  would  enable  the  Commission  to 
make  such  a  merger  without  involving  the  Raker  Act.     If  no  action 
were  taken  at  the  1962  election  ratification  by  the  legislature 
would  not  take  place  until  February,  I964. 

The  Commission  agreed  with  Mr.  Kirkv/ood's  recomjnendation  on  this 
matter  and  directed  Public  Utilities  Counsel  William  F.  Bourne  to 
draft  an  amendment  to  Section  122  of  the  Charter  for  early  sub- 
mission to  this  Commission, 
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Mr.  Kirkwood  reminded  the  Commission  that  some  time  back  before 
Mr.  Bourne  assumed  the  duties  of  Public  Utilities  Counsel  tl^ere  was 
some  discussion  as  to  certain  changes  in  the  Public  Utilities  Code, 
which  is  mostly  concerned  with  operation  of  the  Municipal  Railway. 
The  City  Attorney's  Office  has  now  made  an  analysis  of  the  code 
provisions  and  has  reconmiended  that  the  Public  Utilities  Code  be 
repealed  in  its  entirety,  with  the  few  remaining  applicable  sections 
being  transferred  to  the  Administrative,  Police  and  Traffic  Codes. 
After  further  study  the  City  Attorney's  Office  will  present  to  the 
Commission  a  final  draft  of  the  legislation  desired. 


Mr.  Kirkwood  informed  the  Conmiission  there  would  be  a  telecast  on 
Station  KTVU,  Channel  2,  at  1:00  p.m.  on  Sunday,  July  8,  1962, 
concerning  the  San  Prancioco  International  Airport  which  would 
feature  members  of  the  staff,  Mr.  Kirkwood  and  Harold  S.  Messersmith, 
Assistant  Airport  G-eneral  Manager.    He  requested  that  those  who 
were  able  to  view  said  program,  take  the  opportunity  to  do  so. 


Mr*  Bourne  announced  the  filing  of  59  additional  claims  against 
the  City,  totaling  12,950,000,  filed  on  behalf  of  Bayside  Manor 
residents  aand  seeking  damages  from  alleged  jet  operations  at  the 
Airport, 


Departmental  Re-port; 


Airport  Department  monthly  report  was  presented  by  Harold  S. 
Messersmith,  Assistant  Airport  General  Manager.    He  also  reported 
that  the  contractor  was  back  to  work  on  the  South  Terminal c 


Roll  Call; 

Conmiissioner  White  requested  that  he  be  supplied  with  a  list  of  the 
names  of  all  construction  employees  who  are  exempt  from  Civil 
Service,  with  their  titles  and  salaries. 


THEKBUPOli  THE  MESEIl^G  ADJOURNED. 
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SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Report  of  the  General  Manager,  Airport  Department  July  3,  1962 

to  the  Public  Utilities  Commission 

HIGHLIGHTS  OF  JUNE  ACTIVITIES 
Traffic  Summary  (May) ; 

The  passenger  volume  for  May  was  303,030,  an  increase  of  25.7  per  cent 
over  the  corresponding  period  of  the  previous  year  and  the  second  highest  monthly 
total  in  the  history  of  San  Francisco  International  Airport.    The  record  total  of 
540,022  was  set  in  August  of  last  year* 

The  May  figure  brought  the  total  for  the  first  five  months  of  1962  to 
2,284,566,  an  increase  of  20.4  per  cent  over  the  same  months  last  year« 

And  once  again,  the  passenger  gain  registered  at  SFIA  was  substantially 
higher,  percentage-wise,  than  the  national  increase.    Domestic  trunklines  reported 
an  11.77.  gain  in  revenue  passenger  miles  flown  during  the  month  as  compared  with 
May  1961. 

Satisfying  increases  also  were  registered  in  other  categories  of  air 
traffic.    Total  mail  by  air  was  5,825,957  pounds  $  up  10.6  per  cent;  953,842  pounds 
of  express  was  an  increase  of  18.1  per  cent,  and  the  air  freight  total  of 
12,613,415  pounds  represented  a  gain  of  27.8  per  cent. 

Aircraft  movements --landings  and  take-of fs-^by  scheduled  carriers 
totaled  13,383,  up  21.3  per  cent  over  May  of  1961,    Of  these,  79.8  per  cent  were 
by  Jet-powered  aircraft.    Total  aircraft  movements  were  19,862.    This  figure 
included  1,151  by  military  and  5,328  by  private  or  corporate-owned  planes  in 
addition  to  the  scheduled  carrier  total. 
Philippine  Air  Lines 

A  new  service  to  the  Orient  was  started  in  June  with  the  inaugural 
flight  of  Philippine  Air  Lines  from  Manila  via  Honolulu.    Present  plans  call  for 
one  flight  per  week.    PAL  brings  to  17  the  number  of  scheduled  carriers  using  SFIA. 
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Passenger  Loading; 

Two  additional  aircraft  loading  positions,  useable  under  certain  defined 
conditions,  have  been  placed  into  service  on  a  temporary  basis.    IRiey  were  created 
by  closing  a  portion  of  Taxiway  A,  adjacent  to  Pier  D,  to  help  expedite  the  handling 
of  passengers  during  the  summer  peak  traffic  months. 
U» Privet 

Negotiations  on  rates  and  charges  with  the  three  car  rental  firms 
operating  at  the  airport  are  in  progress* 
Safety  Measure; 

Controlled  burning  of  grass  areas  on  the  outer  portion  of  the  runway 
areas  has  been  initiated  by  the  Fire  Department  under  direction  of  Capt.  Jesse 
Parks  to  eliminate  possible  fire  hazards. 
Work  Projects; 

With  the  end  of  the  construction  strike,  work  has  resumed  on  the  South 
Terminal,  the  roadways  connecting  the  terminals,  and  the  reconstruction  of  Pier  C. 
Installation  of  rotary  baggage  dispensers  in  the  south  half  of  the  Central  Terminal'^ 
ground  floor  is  scheduled  to  start  July  16.    The  contractor  is  awaiting  delivery  of 
the  manufactured  dispensers  before  beginning  work  in  the  baggage -claiming  area  so 
as  to  keep  interference  with  baggage  delivery  to  arriving  passengers  at  a  minimum. 
Garage ; 

Airport  staff  and  Utilities  Engineering  Bureau  members  met  with  Henry 
Degenkolb  and  Edward  Page,^  garage  designer  and  architect,  to  review  preliminary 
plans  for  the  first  segment  of  the  proposed  parking  garage.    General  approval  was 
given  to  to  the  plans. 
FAA  Airp»rt  Evaluation; 

Airport  staff  is  reviewing  material  received  from  the  Federal  Aviation 
Agency  pertaining  to  proposals  for  airport  evaluation  and  safety  criteria. 

*  *  * 
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M  I  N  U  T  E  S 


PUBLIC  UTILITIES  OOMMISSION 


1,365th  REGULAR  MEETIHG  OF  THE  PUBLIC  UTILITIES 
COMISSION,  BJ  ROOM  282  -  CITY  HALL,  JULY  10, 
1962,  COMMENCma  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  order. 

Presents         Commissioners  Thomas  P.  White,  George  P.  Hansen, 
Bert  Simon  . 

Absent:  Commissioners  Stuart  H.  Greenberg,    Thos ^  P.  Stack 

Vice  President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Coriimissioner  Simon. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  1,367th  regular  meeting  of  the  Commission  held 
July  3,  1962,  were  approved. 

Votes  Ayes-Commissioners  White,  Hansen,  Simon 

Ahsent-Commissioners  Greenberg,  Stack 


PUBLIC  HEARING 

Proposed  Rerouting  of  Segments  of 
Municipal  Railv/ay  Bus  Lines  Nos, 
15-Third,  42~Evans,  and  51-Silver 
in  the  Vicinity  of  the  Hunters 
Point  and  Bayview  Districts 


Mr.  V.  W.  Anderson,  General  Manager  of  the  Municipal  Railway, 
explained  the  effect  of  the  proposed  rerouting,  and  indicated  the 
contemplated  changes  had  been  made  at  the  request  of  a  committee 
consisting  of  Mr.  Thomas  E.  Harris,  Chairman  of  the  Hunters  Point- 
Bayview  District  Council,  and  Reverend  Alzia  Bowser,  Cha.irman  of 
the  Transportation  Committee  of  the  Council,  and  that  concurrence 
of  the  rerouting  had  been  expressed  by  Mr.  Myron  Moskowitz, 
Principal  of  Pelton  Junior  High  School.    Mr.  Anderson  .stated  that 
to  his  knowledge  sufficient  notice  outlining  the  proposed  rerouting 
had  been  given  to  people  in  the  area,  as  well  as  nol^ce  of  the 
hearing  sent  out  by  the  Public  Utilities  Commission  office,  and 
that  he  was  not  aware  of  any  adverse  comment  at  this  time. 

Commissioner  White  then  called  upon  proponents  to  express  them- 
selves, and  the  following  people  supported  the  rerouting  as 
proposed  by  Mr.  Anderson. 

Myron  Moskowitz,  Principal,  Pelton  Junior  High  School 
Thomas  W.  McGrath,  President,  Carmen's  Union  Local  1380  API 
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Edward  Moran,  Head  of  Employee  Service  Division,  Code  X90 

San  Prancisco  Naval  Shipyard 

Reverend  Alzia  Bowser,  pastor,  Ridgepoint  Methodist  Church 

(Chairman,  Transportation  Committee, 
Hioiiters  ioint-Bayview  District  Council) 

Thomas  E.  Harris p  Chairman,  Hunters  t o in t -Bay view  District 

Council 

Preddie  Brown,  representative  of  Bayview-Hunters  Point 

Citizenis  Committee 

A.ndrew  J.  Gallagher  appeared,  representing  the  Southern  Promotion 
Association,  and  having  been  assured  there  v^ould  be  no  diminution 
cf  service  on  the  #15  line  in  the  district  embracing  heavy  and 
light  industries,  'ae  stated  his  organization  was  neutral  and 
expressed  no  opposition  to  the  proposed  rerouting. 

Jerry  Douglas  Eberhart,  Municipal  Railway  Operator,  Cap  #1509,  of 
89  Hilltop  Road,  Building  29B,' pointed  out  the  difficulties  that 
\^ould  be  involved  for  some  of  the  residents  on  the  north  side  of 
the  hill  to  travel  to  Third  and  Evans  Streets. 

Commissioner  White  then  pointed  out  that  in  any  rerouting  some 
people  are  bound  to  be  inconvenienced  and  he  vfas  sure  that  the 
suggested  routing  changes  by  Mr.  Anderson,  made  on  the  recommenda- 
tion of  the  district  council,  would  be  beneficial  to  most  of  the 
residents  who  ride  the  facilities.    However,  if  difficulties  were 
encountered,  he  v/as  certain  Mr.  Anderson  would  take  steps  to 
alleviate  them. 

The  matter  was  then  taken  back  into  the  Commission's  hands. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  White,  Hansen,  Simon 

Absent-Commissioners  Greenberg,  Stack 

— RESOLUTIOI^!  NO.  22,192  — 

WHEREAS,  in  the  interest  of  more  adequate  public  service,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  abandonment  of 
service  on  those  portions  of  Municipal  Railway  Motor  Coach  Line 
No.  42,  from  Middlepoint  Road  (northbound  and  southbound)  between 
Innes  Avenue  and  Harbor  Road,  on  Southridge  Road  (northbound) 
between  Newcomb  Avenue  and  La  Salle  Avenue,  on  Evans  Avenue  (east- 
bound  and  westbound),  between  Jennings    Street  and  Hunters  Point 
Boulevard,  on  Hunters  point  Boulevard  (northbound  and  southbound), 
between  Evans  Avenue  and  Innes  Avenue;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  substitution  of 
service  by  routing  Municipal  Railway  Motor  Coach  Line  No.  51  on 
Mendell  Street  (northbound),  between  Palou  Avenue  and  La  Salle 
Avenue,  on  La  Sal].e  Avenue  (eastbound)  between  Mendell  Street  and 
Souohridge  Road,  on  Newcomb  Avenue  (westbound)  between  Southridge 
Road  and  Lane  Street,  on  Lane  Street  (southbound)  between  Newcomb 
Avenue  and  Palou  Avenue ;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  substitution 
of  service  by  routing  som.e  of  the  runs  on  Municipal  Railway  Motor 
Coach  Line  No*  15  on  Newhall  Street  ( southbouni )  between  Third 
Street  and  Palou  Avenue. 
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On  motion  of  Commissioner  Hansen,  seconded  "by  Commissioner  Simon, 
the  following  resolutions  were  adopted: 

Votes  Ayes-Commissioners  White,  Hansen,  Simon 

Absent -Commissi oners  Greenberg,  Stack 

—RESOLUTION  NO.  22.191— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway; 

Claimant 

Settlement 


I  992,50 
992.50 


850.00 
2,000.00 

$4,835.00 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  revocable  permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:  SANTA  CIARA  COUNTY  FLOOD  CONTROL  DISTRICT 

Permit  for  the  relocation  and  improvements  of  the  Penitencia 
Creek,  Guadalupe  River  and  the  San  Tomas  Aquino  Creek  as  said 
waterways  cross  the  Bay  Division  Pipeline  No.  5  right  of  way.  Fee 
waived  in  consideration  of  a  public  sgency. 


—RESOLUTION  NO.  22.194— 

RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
being  satisfactorily  completed;  approves  Credit  Modification  of 
Contract  in  the  amount  of  $812.50;  approves  Final  Payment  in  the 
amovmt  of  $0.00  under  Hetch  Hetchy  Water  Supply  Department  Contract 
with  THOMAS  F.  THOMPSON  for  Prof essior^al  Geological  Services  on  the 
Canyon  Power  Tunnel  and  its  appurtenant  facilities;  and  approves 
extension  of  time  in  which  to  complete  the  services  to  March  10, 
I960,  due  to  the  unavoidable  delay  in  proceeding  with  the  Canyon 
Power  Tunnel. 

—RESOLUTION  NO.  22.19^— 

RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Calls 

HHWS  Contract  No.  355  -  Construction  of  San  Joaquin  Pipeline  No.  3  - 
Section  Dl  in  the  San  Joaquin  Division  of  the  Hetch  Hetchy  Aqueduct 


Non-litigated  Settlements 


Date  of  Accident 


TC  Alice  L.  Malone 
TO  Eddie  Mae  Porter 

Litigated  Settlements 

SO  Georges  Miroluboff 
MC  Daria  Zaitoeff 


June  22,  1962 
June  22,  1962 


December  30,  I960 
July  12,  I960 


APPROPRIATION  NO.  2.735.804.000 


— PcESOLUTlON  NO.  22.193— 
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-.-RESOLUTION  NO «  22.196—- 


RESOLVEH,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No-  16,527,    adopted  July  16,  1956,  payment  of 
claims  in  amount  $24,123.12,  made  by  Municipal  Railway,  month  of 
June,  1962,  per  Payment  Request  Nos.  7613,  764Q,  7655,  7664,  7672, 
7675,  7682,  7684,  7688,  7690,  7696  and  7697. 

—RESOLUTIOH  NO.  22,197— 

WHEBMSi  under  the  terms  of  an  agreement,  dated  November  11, 
1944,  authorized  by  Resolution  No.  6326  of  this  Commission  on 
September  11,  1944,  with  the  United  States  of  America,  Department 
of  the  Navy  the  City  installed,  at  the  expense  of  the  United  States, 
obstruction  lights  and  appurtenances  on  fourteen  towers  of  the 
City's  Moccasin-Newark  transmission  line  northerly  of  the  Auxiliary 
Naval  Air  Station  at  Vemalis,  California  aind 

WHEREAS,  the  Department  of  the  Navy  has  determined  that  said 
obstruction  lights  are  no  longer  necessary  since  operation  of  said 
Auxiliary  Naval  Air  Station  has  been  terminated  and  has  requested 
that  they  be  removed  by  City  forces,  at  the  expense  of  the  United 
States,  under  the  terms  of  the  aforementioned  agreement,  and 

WHEREAS,  the  Department  of  the  Navy  has  furnished  the  City  a 
check  in  the  amount  of  $4,632.55  which  amount  is  the  City's 
estimate  of  the  cost  of  the  removal  of  the  obstruction  lights  and 
appurtenances  and 

WHEREAS,  to  insure  a  maximum  reliability  of  service  to  the 
City's  power  customers,  and  to  avoid  any  possible  loss  of  revenue 
due  to  line  outages,  said  removal  must  be  done  with  the  trans- 
mission line  energized  and  utilizing  special  "hot  line"  tools  of 
which  the  City  has  sufficient  quantity  of  suitable  type,  and 

WHEREAS,  because  of  the  hazards  involved,  both  to  equipment 
and  to  human  life,  it  is  deemed  inadvisable  to  allow  anyone  on  the 
towers  to  perform  said  work  other  than  City  employees  experienced 
in  "hot  line"  work  of  this  nature? 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
respectfully  requests  the  Board  of  Supervisors  to  adopt  a  resolu- 
tion in  accordance  with  Section  95  of  the  City  Charter  declaring 
the  existence  of  an  emergency  for  the  above-stated  reasons  and 
authorizing  the  removal  of  the  obstruction  lights  and  appurtenances 
in  the  most  expeditious  manner. 


—RESOLUTION  NO.  22.198— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  the  following  Departmental  Requests  for  Funds s 

Hetch  Hetchy  Project 

$    6,000.00,    allotment  of  funds  for  Foodstuff,  Appropriation  No. 

2. 755. 350*000,  first  part  of  fiscal  year  1962-63. 

1956  Airport  Bond  Fund 

1210, 000 .00,    to  provide  for  improvements  to  South  Terminal  Building- 
Piers  F  &  G,  Appropriation  No.  859.050.450:  Widen 
Timnel  between  South  Terminal  Building  and  Garage, 
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-..RESOLUTION  NO,  22.199--- 


RESOLVED,  That  this  Coiranission  hereby  approves  collections, 
month  of  June,  1962,  for  damages  which  the  San  Francisco  VJater 
Department  has  against  miscellaneous  debtors,  in  the  amount  of 
$726,41  and  two  payments  on  account,  $45.00,  per  list  dated  Jrnie  30, 
1962. 

.-RESOLUTION  ImO,  22>200~- 

RESOLVED,  That  this  Commission  hereby  approves  the  drawings, 
consisting  of  six  sheets,  submitted  by  Trans  World  Airlines,  under 
which  Trans  World  Airlines    at  its  own  and  sole  cost  will  construct 
office  and  storage  areas  in  its  hangar  at  Plot  3  at  San  Francisco 
International  Airport;  said  drawings  having  been  approved  by  the 
Utilities  Engineering  Bureau. 

—RESOLUTION  NO.  22,201.- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  hs  follows: 

TOs  Jkm^  P.  MURPHT 

43335  GALLEGOS  AVENUE 
FREMONT 

Permit  to  occupy  for  gardening  purposes  a  portion  of  Bay  Division 
Pipeline  No.  3  right  of  way  contiguous  to  Lot  6,  Block  1  of 
Tract  1408,  Mission  San  Jose  District,  Fremont.    Fee  waived  due  to 
offsetting  benefits  to  the  Department  in  upkeep  of  premises. 


—-RESOLUTION  BO.  22.202  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Director  of 
Property  to  prepare  necessary  legislation  for  submission  to  the 
Board  of  Supervisors  authorizing  sale  at  public  auction  of  surplus 

Hetch  Hetchy  Water  Supply  property,  in  area  0.11  of  an  acre,  being 
portions  of  Dimbarton  Tract,  San  Mateo  County,  per  Drawing  C-790, 
the  property  being  appraised  by  the  Director  of  Property,  at  a 
minimum  bid  price  of  $3f500.00  for  all  of  the  parcels  and  the 
right  to  construct  a  sanitary  sewer  line  across  the  City's 
adjoining  right  of  way. 


—RESOLUTION  NO.  22.20^— 

RESOLVED,  That  this  Commission  hereby  requests  the  Director 
of  Property  to  proceed  with  negotiations  with  the  Consumers  Ice 
Company  for  the  acquisition  of  the  San  Andreas  watershed  land  at 
the  offered  price  of  $390,000  and  to ^prepare  the  necessary  legisla- 
tion for  submission  to  the  Board  of  Supervisors  authorizing  the 
acquisition  of  this  property. 
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RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
in  the  amount  of  $330,000  from  Unappropriated  Balance  of  Funds, 
to  Appropriation  No.  2,745.610.000  Freeholds,  to  provide  funds  to 
acquire  fee  title  to  402.038  acres  of  San  Andreas  Watershed  land 
and  an  easement  over  16.72  acres,  and  as  a  part  of  said  fee  title 
deed,  a  "contract  creating  covenants  running  with  the  land," 
which  contract  burdens  the  remaining  San  Andreas  Watershed  land 
unowned  by  City  with  conditions  which  protect  the  water  supply  from 
possible  contpjnination  or  pollution  from  any  subdivision  uses  of 
said  land. 


In  reference  to  Resolution  No.  22,103,  Mr.  J,  H.  Turner,  Gener-il 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Department, 
and  Mr.  H.  C.  Medbery,  Senior  ^gineer,  San  Francisco  Water  Depart- 
ment, explained  the  necessity  for  acquiring  all  the  San  Andreas 
Watershed  lands  in  order  to  protect  the  water  supply  from  contamina- 
tion and  pollution,  and  that  the  only  alternative  would  be  the 
construction  of  a  filtration  plant  at  an  estimated  capital  cost  of 
$6,000,000  plus  substantial  continuing  operating  costs* 


Manager  of  Utilities  Calendar  Items; 

Mr.  Kirkwood  reported  on  the  tax  situation  in  Tuolumne  County  and 
stated  that  there  was  a  considerable  increase  in  valuation — last 
yearns  valuation  was  $9 > 819, 000,  whereas  this  year's  valuation  was 
$15,449,300.    The  reason  for  this  increase  is  twofold.    Last  year 
there  was  a  misallocation  of  certain  rights  between  Eleanor  ajid 
Cherry  Dam,  but  also  there  has  been  an  upward  adjustment  on  all 
property  in  the  county  from  19  per  cent  to  25  per  cent,  Mr. 
Kirkwood  indicated  that  the  Public  Utilities  Commission  will  pro- 
test and  will  go  to  the  Board  of  Equalization;  however,  this  year 
ooth  the  attorneys  for  the  City  and  Tuolumne  County  expect  a  short 
hearing  before  the  Board  of  Equalization  in  view  of  the  pending 
litigation  on  the  earlier  tax  case. 

Mr.  Kirkwood  stated  he  had  received  a  letter  from  the  State  Fish 
and  Game  Commission  complying  with  the  request  of  the  iublic 
Utilities  Commission  to  include  the  matter  of  fishery  agreement 
relating  to  the  New  Don  Pedro  Dam  Project  on  their  calendar  of 
July  20,  1962.    The  hearing  will  be  held  in  San  Diego. 


Mr,  Kirkwood  then  informed  the  Commission  he  h?.d  received  a  letter 
from  the  San  F3?^aisco  Airport  Improvement  Corporation  supplementing 
their  letter  of  intent  which  was  dated  March  27,  1962.  He 
explained  that  the  Board  of  Supervisors  had  some  concern  about  the 
effect  upon  the  credit  of  the  City  and  County  of  San  Francisco 
should  this  corporation  undertake  to  finance  additional  improvements 
in  a  similar  manner.    The  letter  received  today  provides  that  the 
corporation  will  not  undertake  the  issuance  of  any  additional 
stock  for  financing  of  additional  improvements  without  the  approval 
of  the  BoaiHi  of  Supervleors*    Hq  theii  presented  the  following 
resolution. 
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On  motion  of  Commissioner  Hanson,  seconded  by  Commissioner  Simon, 
the  following  resolution  was  unanimously  adopted; 


vniEREAS,  under  its  Resolution  No.  22,026,  adopted  May  1,  1962, 
the  Public  Utilities  Commission  approved  and  recommended  to  the 
Board  of  Supervisors  acceptance  of  the  proposal  of  the  San  Prancisco 
Airport  Improvement  Corporation,  as  contained  in  a  Letter  of  Intent 
of  the  San  Francisco  Airport  Improvement  Corporation  dated  March  27, 
1962,  and  on  file  with  the  Public  Utilities  Commission;  and 

WHEREAS,  the  Public  Utilities  Commission  is  now  in  receipt  of 
a  letter  dated  July  9,  1962,  of  the  San  Francisco  Airport  Improve- 
ment Corporation  which  letter  reads  as  follows; 

"With  further  reference  to  the  letter  of  intent  dated 
March  27,  1962,  addressed  to  you  by  San  Francisco 
Airport  Improvement  Corporation,  you  will  recall  that 
the  proposal  provided  that  all  of  the  stock  to  be  issued 
by  the  corporation  would  be  given  to  the  City  and  County 
of  San  Francisco.     It  is  contemplated  that  the  said  shares 
of  stock  would  be  delivered  to  a  bank,  to  be  held  in 
trust  for  the  benefit  of  the  City  and  County  of  San 
Francisco. 

"This  will  inform  you  that  the  said  declaration  of  trust 
relative  to  the  gift  of  the  said  shares  shall  contain 
the  following  provisions 


"♦San  Francisco  Airport  Improvement  Corporation 
will  undertake  no  new  enterprises  and  no  new 
financing  without  the  prior  cons  ;nt  of  its  sole 
stockholder,  i.e.,  the  City  and  County  of  San 
Francisco,  which  consent  shall  be  evidenced 
by  the  approval  of  the  said  Gity^s  Board  of 
Supervisors'"; 


therefore,  be  it  , 

RESOLVED,  That  this  Commission  hereby  acknowledges  receipt  of, 
accepts  and  approves  the  letter  of  July  9,  1962  from  the  i^an 
Francisco  Airport  Improvement  Corporation,  with  particular  reference 
to  the  language  to  be  included  in  the  Declaration  of  Trust  relative 
to  the  gift  of  stock  to  the  City  and  County  of  San  Francisco;  and 
be  it  further 

RESOLVED,  That  the  Secretary  be  and  is  hereby  directed  to 
transmit  a  certified  copy  of  this  resolution  to  the  Board  of  Super- 
visors of  the  City  and  County  of  San  Francisco. 


Departmental  Report; 

0.  L.  Moore,  General  Manager  of  Hetch  Hetchy  Project  and  Utilities 
Engineering  Bureau,  presented  the  monthly  report  for  that  depart- 
ment . 
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Roll  Call; 

All  Commissioners  passed, 

Thomas  W.  McGrath,  President,  Garments  Union  Local  1380  AFL,  was 
granted  the  privilege  of  the  floor  and  requested  that  the  Commission 
institute  steps  to  immediately  provide  heaters  for  buses  and  trolley 
coaches.    After  listening  to  Mr,  McGrath's  argument,  the  Commission 
pointed  out  that  the  matter  had  "been  included  in  the  1962-63  Budget, 
approved  by  the  Mayor,  and  deleted  by  the  Board  of  Supervisors. 
Upon  motion  by  Commissioner  White,  seconded  by  Commissioner  Simon, 
the  matter  was  referred  to  staff  for  recommendation. 

Commissioner  White,  with  the  consent  of  the  other  members  of  the 
Commission,  requested  Mr.  Anderson  to  have  the  yard  crews  when  the 
temperature  is  low  resume  warming  up  the  buses  to  be  used  on  the 
morning  runs,  as  they  had  in  the  past. 


THEREUPON  THE  MEETOG  ADJOjmiED. 
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HETCH  HETCHY  i-aTSR  SUPPLY,  POV.'ER 
AMD  UTILITIES  EEGIi®ERIMi  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Commission  Meeting 

July  10,  1962  


HETCH  HETCHY  PROJECT 


Water  Conditions 


Runoff  from  the  watersheds  of  the  City's  mountain  reservoirs  is  continuing  at  a 
decreasing  rate  and  storage  conditions  are  excellent*    Large  releases  through  the 
valves  in  the  dam  at  Hetch  Hetchy  Reservoir  have  been  roade  since  June  13 »  to  avoid 
excessive  spilling  over  the  spillway  gates,    LsJce  Eleanor  Reservoir  has  been  spil- 
ling since  June  5#    L?Jce  Lloyd  reservoir  has  filled  to  approximately  9^  of  capacity. 
The  excellent  runoff  this  year  will  permit  full  power  production  at  the  City's 
Moccasin  and  Cherry  Powerhouses  this  fall  and  winter. 

For  comparison  purposes,  the  follox-jing  is  a  summary  of  storage  conditions  as  of 
July  5,  1962. 

Reservoir  Capacity  Storage  in  Acre -Feet 

(Acre»Feet)  July  5',  1962  JuJ.y  5»  1961 

Hetch  Hetchy  360,400  359,178  187,008 

Lake  Uoyd  268,200  250, ^^58  6^-1-, 708 

Lake  Eleanor  27,100  26,i^36  11,211 

TOTAL  655,700  636,072  262,927 

Power  Production 

During  the  month  of  June,  Moccasin  and  Cherry  Powerhouses  continued  to  operate  on 
a  generation  schedule  to  meet  approximately  municipal  and  customer  requirements. 
Generation  at  Moccasin  was  ^3,780,000  kilox^jatt  hours,  and  generation  at  Cherry  was 
56,073,000  kilowatt  hours. 
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Tuolumne  County  Tax  Cases 

Both  the  City  and  Tuolumne  County  have  filed  a  request  for  a  rehearing  with  the 
Fifth  District  Court  of  Appeal  in  Fresno  relative  to  the  recent  decision  of  the 
Court  pertaining  to  the  I96O-.6I  talcing  of  the  City's  water  rights  by  Tuoluriine 
County.    The  rehearing  has  been  granted  and  is  set  for  July  17 j  1962  in  Fresno, 

The  City  has  filed  a  suit  against  Tuolumne  County  in  ilarin  County  Superior  Court 
asking  for  a  refund  of  all  taxes  paid  by  the  City  on  its  water  rights  in  Tuolumne 
County  for  1961-62  contending  that  none  of  the  City's  water  rights  is  taxable. 

Hetch  Hetchy  Property  Acquired  by  Division  of  Highways 

The  State  Division  of  Highways  acquired  by  condemnation  actions  two  parcels  of 
surplus  Hetch  Hetchy  property  for  highway  purposes.    A  5*^0  acre  parcel  vri.thin  the 
town  of  Groveland  was  acquired  for  a  highway  maintenance  station  and  a  7.02  acre 
parcel  in  the  vicinity  of  Buck  Meadows  was  acquired  for  the  improvement  of  State 
Highway  120.    The  5«-^0  acre  parcel  was  a  portion  of  the  old  Groveland  headquarters 
property  of  the  Hetch  Hetchy  Project  which  had  been  acquired  by  the  City  in  I9I8 
for  $93^  and  for  which  the  City  will  receive  $7,515.    The  7.02  parcel  which  had  been 
acquired  in  I916  for  the  former  Hetch  Hetchy  Railroad  at  a  cost  of  $351  vdll  net 
the  City  $^,380. 

CAMYOM  POVJER  PROJECT 
Canyon  Penstock  Excavation 

The  Contractor  has  completed  excavation  of  the  tunnel  portal  area.    Work  on  the 
penstock  trench  excavation  is  proceeding  on  a  two-shift  basis  vdth  approximately 
70^  of  the  work  completed. 

Canyon  Power  Tunnel 

With  settlement  of  the  general  construction  strike,  the  Contractor  has  resumed 
tunnel  driving  in  the  North  Mountain  Adit  and  will  be  working  three  shifts  start- 
ing July  9.  o 
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Canyon  Turbines 

The  State  Supreme  Court  was  asked  to  stop  the  Judge  of  the  Superior  Court  from 
ruling  that  the  bids  for  the  Canyon  turbines  be  rejected.    The  District  Coujrt  of 
Appeals  has  accepted  jurisdiction  in  the  matter  of  the  contested  bid  award  and  an 
initial  hearing  date  has  been  set  for  August  1^,  1962. 

SAN-JOAQUIN_PIPELII^  NO.  3 
Engineering 

Plans  and  specifications  were  completed  for  construction  of  Sections  D-1  and  D-2 
of  the  San  Joaquin  Pipeline  No.  3  betx^een  the  San  Joaquin  River  and  Tesla  Poi'tal  of 
the  Coast  Range  Tunnel. 

Section  D-2  under  Contract  HH-356  includes  four  pipe  alternates  for  pressure  heads 
above  '^-00  feet.    This  contract  was  approved  for  advertising  by  the  Public  Utilities 
Commission  on  July  3>  1962  with  the  recoiiiriiendation  that  bids  be  opened  on  August  2, 
1962. 

Section  D-1  under  Contract  HH-355  includes  five  pipe  alternates  up  to  ^00  feet  in 
pressure  head.    This  contract  \-n.ll  be  submitted  to  the  Public  Utilities  Comission 
on  July  10,  1962  with  the  recommendation  that  bids  be  opened  on  August  9>  1962. 

Estimated  cost  of  each  section  of  pipeline  is  approximately  $2,000,000. 

DON  PEDRO  PROJECT 
Fish  Releases 

At  its  meeting  of  June  29,  the  State  Fish  and  Game  Commission  indicated  its  un- 
willingness to  accept  the  agreement  negotiated  between  the  City,  Turlock  and 
Modesto  Irrigation  Districts,  and  the  Department  of  Fish  and  Gaine.    iir.  Shannon, 
Director  of  the  State  Department  of  Fish  and  Game,  was  directed  to  present  an 
acceptable  agreement  to  his  Commission  at  its  meeting  of  August  24.    The  Public 
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utilities  Commission  and  the  Boards  of  Directors  of  TTD  and  tUD  have  requested  that 
the  matter  be  put  on  the  Fish  and  Gaiae  CoiiEnission  agenda  for  July  20, 

AIFPQRT  ERGimMlIMG  AI^D  CQIvBTRUCTION 
South  Terminal  Building  and  Piers 

Due  to  the  dispute  betxiieen  the  Laborers'  Union  aiid  the  Associated  General  Contractors, 
there  was  little  work  done  during  the  past  month,  except  for  the  erection  of  struc- 
tural steel.    With  settlement  of  the  strike,  the  Contractor  has  returned  to  work. 

Elevated  Roads  and  Raraps 

Work  i<jB.s  shut  down  during  the  strike  period.    Grading  work  resumed  on  June  279  1962 
in  preparation  for  the  driving  of  foundation  piles. 

Additions  and  Alterations  to  Pier 

The  Bureau  is  awaiting  resubraittal  of  plains  and  specifications  from  the  Leo  A. 
Daly  Company, 

Pier  "C"  Interiia  Facilities 

The  Contractor  has  completed  all  interiiii  facilities  and  is  now  in  process  of 
demolishing  the  end  of  the  existing  pier. 

Central  Terminal  Building  -  Bagg:age  Cl_a.iri\ing  Facilities 

Preliminary  work  required  for  the  installation  of  the  conveyors  has  started. 

Pavement  for  Ta.xiway  R  at  Plot  10 
Grading  operations  have  commenced. 

Extension  of  Road  R~2 

Six  bids  were  received  on  June  28,  I962  for  the  extension  of  Road  R-2,  adjacent  to 
the  T\Ik  hangar,  to  the  main  entrance  road.    Bids  ranged  from  a  low  of  $50,239,50  to 
a  high  of  $595700,    Award  has  been  recommended  to  the  low  bidder,  Lowrie  Paving  Co, 


Parking  Garage 

Preliminary  plans  for  the  parking  garage  were  submitted  to  the  City  by  Page-Gould 
and  Degenkolb.    These  plans  have  been  approved  by  the  Bureau  and  Airport  Management 
and  have  been  submitted  to  the  Fablic  Utilities  Coiiirnission  and  the  Art  Commission 
for  their  approval. 

Industrial  Waste  Survey 

A  report  summarizing  the  findings  of  the  City  on  its  survey  of  all  tenants  at  the 
Airport  relative  to  their  generation  and  disposal  of  industrial  wastes  was  trans- 
mitted to  the  Bay  Area  Regional  Water  Pollution  Board,    It  was  pointed  out  that, 
as  a  result  of  the  deletion  from  the  I962-63  budget  of  requested  funds  for  sampling 
and  testing,  no  further  work  cajri  be  done  on  this  program  after  July  1,  1962, 

3TRPT  LIGHTING 
Annual  Contracts 

The  contract  for  furnishing  street  lighting  services  for  the  fiscal  year  I962-63, 
including  service  connections,  sx-jitching,  and  replacement  of  individual  burned  out 
lamps  and  glassware  for  City-ox-med  facilities,  has  been  avjarded  to  the  Pacific  Gas 
and  Electric  Company  for  unit  bid  prices  identical  to  those  of  the  past  fiscel  yeai'. 
The  contract  for  maintenance  and  repair  of  the  City-owned  street  lighting  system 
for  the  fiscal  year  I962-63  has  been  awarded  to  the  lowest  regular  bidder,  EIIBCO 
Electric  Corporation,    In  general,  the  average  of  the  unit  bid  prices  was  sub- 
stantiall3''  the  sapie  as  those  for  the  past  fiscal  year. 

0.  L.  HOORE 
General  Manager 
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UTILITIES  ENGIiESllING  BbllEAU 


STATUS  OF  CONSTRUCTION  CONTRACTS 


July  10,  1962 


Contract  No, 


Contract       Auth™  Pymts,       ^  io  Time 


rp.?  4.  T  o 


Aiiiount 


to  date  Elapsed 


Hatch  Eetchy 
HH-3^1 


HH-3^5 
HH-3''I'8 

HH-353R 

Airport 
A-259 

A-260 
A-297 

A-299 

A-307 

A-313 
A-3I6 
A-3I8 
A-32IR 


Alterations  to  Warnerville    $    2^, 999*00    10  ^ 

Substation  &  Trans,  Lines 

Canyon  Penstock  Excavation      213,875.00  $127,709.0^       60  1^1-5 

Air  Cooling  System,                     2,970.00  0  0 
0« Shaughnessy  Cottage  #1 

Canyon  Power  Tv,nnel             11,1695  895=00.  427»85^.39        ^  19 

Central  Lubrication                    9 j 5^2.99   0  30 

System,  Cherry  Powerhouse 

South  Terminal  Apron  Pave-    1,600,02^.50  Ax^raiting  Certi- 

ment  &  Teradnal  Facilities  fication 

South  Terminal  Bldg.5:  Piers  8,500,8^5.63  2,715,99^.05    3^  52 

Construction  of  Elevated          5^0,851,00  — 2  23 

Road  and  Ramps 

Additions  to  Communication  1,553*50   — —     100  100 

System 

Central  Terminal  Building  72,^55^00       ~   I7  .  1? 

Baggage  Claiming  Facilities 

Extension  of  Road  R-2                50,239,50  Ax^raiting  Certification 

Pier  "C"  Interim  Facilities       70,500.00  66,050.21    97  92 

Taxiway  "R"  Extension  21,514,25   — 50  kO 

Directional  Signs-Central               385. 00  — — — 65  67 
Terminal  -  Pier  "E" 
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PUBLIC  UTILITIES  COMMISSION 


1,369th  REGUIAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COmiSSION,  IN  ROOM  282  -  CITY  HALL,  JULY  17, 
1962,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order. 

Present:  Commissioners  Thomas  P.  White,  George  F.  Hansen, 

Thos.  P.  Stack,  Bert  Simon 

Absent:  Commissioner  Stuart  N.  Greenberg 

Vice  President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Simon, 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Hansen, 
the  minutes  of  the  1,368th  regular  meeting  of  the  Commission  held 
July  10,  1962,  were  adopted. 

Vote:  Ayes-Commissioners  White,  Hansen,  Stack,  Simon 

Absent-Commissioner  Greenberg 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted; 

Vote:  Ayes-Commissioners  White,  Hansen,  Stack,  Simon 

Absent-Commissioner  Greenberg 


—RESOLUTION  NO.  22.206— 


RESOLVED,  That  on  recommendation  of  the  Manager  Of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  wi3.1  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

CO  Jose  Lacunza  and  Angela  Teves 

a.k.a.  Angela  Lacunza 
MC  Lena  A,  Stradley 

Litigated  Settlementg^ 

MC  Sally  Moschella 
SO  Ardyth  W.Thein 
MC  Frances  Donoghue 
MC  Sally  R.  Hosier 


Date  of  Accident 
February  8,  1962 
March  12,  1962 


January  27,  1961 
June  22,  I96I 
September  20,  19 61 
October  8,  1958 


Settlement 
$  1,600,00 
1,500.00 


750*00 
1,500.00 
2,000.00 
2,500.00 
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Date  of  Accident 


Settlement 


OC  Nora  L.  Shanks 


October  25,  I960 

plus  costs 
and  interest 


$  5,000.00 
523-75 


APPHOPRIATIOK  NO,  2.735.804.000 


$15,373.75 


and  be  it  further 

RESOLVED,  That  Resolution  No.  22173,  adopted  July  3,  1962, 
with  reference  to  litigated  settlement  in  favor  of  Sylvia  Wasenium, 
is  hereby  amended  to  correct  the  date  of  accident  to  read 
January  22,  I960  instead  of  May  14,  1962. 


RESOLVED,  That  this  Commission  hereby  approves,  with  certain 
minor  exceptions  as  recommended  by  the  Utilities  Engineering 
Bureau  and  listed  in  Exhibit  "A"  dated  June  28,  1962,  a  copy  of 
said  exhibit  being  on  file  in  the  office  of  the  Secretary  of  this 
Commission  and  being  made  part  of  this  resolution  by  reference,  the 
Preliminary  Drawings,  Preliminary  Operational  Report,  Outline 
Specifications  and  Preliminary  Cost  Estimate  for  the  Construction 
of  Automobile  Parking  Structures  at  San  Francisco  International 
Airport,  as  prepared  by  Edward  B.Page  and  Gould  &  Degenkolb, 
Engineers,  Inc. 


RESOLVED,  That  this  Commission  hereby  awards  to  The  Lowrie 
Paving  Company,  Inc.,  Lowrie  Avenue,  South  San  Epancisco, 
California,  as  the  lowest  regular  and  responsible  bidder.  Airport 
Department  Contract  No.  313,  Road  R-2  Extension  at  San  Prancisco 
International  Airport,  in  amount  ^1^50,239.50;    and  all  other  bids 
for  the  above-described  work  are  hereby  rejected. 


RESOLTED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  1067  -  laying  of  6-Inch  and  16-Inch  Cast  Iron  and 
24-Inch  Steel  Mains  in  San  Jose  Avenue  and  Others  (Southern 
Pre e way) 

WD  C^ontract  No.  1073  -  Laying  of  4-Inch  and  6-.Inch  Cast  Iron  Mains 
in  Surrey,  Seville  and  Other  Streets  (Replacement  of  Small  Mains) 

MR  Contract  No^  477  -  Relocation  of  Feeders  Elkton  Shop  Area 
Southern  Freeway-Ocean  Avenue  and  Tara  Street 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 


—RESOLUTION  NO.  22.207— 


—RESOLUTION  NO.  22,208— 


-RESOLUTION  NO.  22.209— 


—RESOLUTION  NO.  22.210 
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no  I  BIQ  BEAR  LUMBER  COMPANY 

Permit  to  occupy  that  portion  of  the  San  Andreas-Baden  Merced 
pipelines*  right  of  way  through  Block  1,  City  Extension  Homestead, 
Daly  City,  for  the  purpose  of  customer  parking  and  a  signboard; 
subject  to  a  consideration  of  $135  per  month  plus  taxes  and  assess- 
ments . 

Cancelling  permit  issued  to  above  Permittee  by  Resolution 
19445,  adopted  August  4,  1959,  due  to  a  revision  of  the  considera- 
tion. 


'  —RESOLUTION  NO.  22,211— 

WHEREAS,  Warrant  Bo,  420,  1955  Hetch  Hetchy  Power  Bond  Eund, 
$250.00,  October  30,  1959,  issued  by  the  Controller  of  the  City  and 
County  of    San  Francisco,  payable  to  Roger  Rhoades,  for  services  as 
consulting  geologist-Canyon  Cherry  Power  Development,  was  not  pre- 
sented for  payment  within  the  period  prescribed  by  law;  now 
therefor,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of 
Supervisors  to  adopt  a  resolution  waiving  any  statute  of  limitation 
which  may  have  run  against  the  payment  of  the  sum  hereinbefore  set 
forth,  and  providing  funds  are  available,  does  hereby  authorize  and 
direct  the  Controller  of  the  City  and  County  of  San  Erancisco  to 
cancel  the  warrant  hereinbefore  detailed,  and  to  issue  in  its  place 
and  stead,  a  warrant  to  the  order  of  Roger  Rhoades. 


—RESOLUTION  NO.  22.212— 

RESOLVED,  That  on  the  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof  and  the  City  Attorney,  this  Comm.ission 
approves  payment  of  the  judgment  in  the  amount  of  $45,000  in  the 
case  of  Je^nnette  J,  G-oldstein  vs.  City  and  County  of  San  Francisco, 
a  municipal  corporation,  et  al.,  Action  No.  493694,  in  the  Superior 
Court,  San  Francisco,  accident  occurring  June  9>  1959;  approves 
payment  of  $13 > 700  of  this  judgment  by  Lloyds  of  London  as 
insurance  carriers  of  Municipal  Railway;  and  requests  the  Controller 
to  allot  funds  and  drav;  a  warrant  against  such  funds  as  are  or  will 
be  lef-,ally  available  in  the  amount  of  $31,300  in  payment  of  the 
remainder  of  said  judgment. 


— RESOLUTIQl'M,  NO.  22.213— 

RSSOLTED,  That  this  Commission  approves  and  hereby  requests 
the  Controller's  concurrence  in  amendment  of  the  Rules  and 
Regulations  of  the  public  Utilities  Comuiission  Revolving  Funds,  as 
follows? 

RULE  6  -  Subsection  E  (Municipal  Railway) 

Petty  cash  entrusted  Storekeeper,  Geary  Division, 
increase  from  $25.00  to  $50.00 

Petty  cash  entrusted  to  General  Storekeeper,  24th 
and  Utah  Garage,  increase  from  $125.00  to  $250.00 
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Petty  cash  entrusted  to  Storekeeper,  Potrero, 
increase  from  $15.00  to  $150,00 

Petty  cash  entrusted  to  Head  Clerk,  General  Office, 
901  Presidio  Avenue,  increase  from  150.00  to  $100.00 

Petty  cash  entrusted  to  Senior  Clerk  Typist,  Geneva, 
decrease  from  $25.00  to  -0- 

Petty  cash  entrusted  to  General  Clerk,  Ocean- 
General  Stores,  increase  from  $250.00  to  $350.00 

General  Manager,  Bank  of  America,  801  Clement 
Street,  decrease  from  $4,525.00  to  $3,975.00 

i  - 

RULE  7  -  Subsection  E-1,  San  Francisco  Municipal  Railway, 
General  Claims  Agent 


Delete ; 
Adds 


A.  P.  Pelder 
Cecile  Ferry 


--RESOLUTION  HQ.  22.214—' 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfac- 
torily completed i  approves  Debit  Modification  of  Contract  in  the 
amount  of  $1.40;  approves  Pinal  Payment  in  amount  of  $2 ♦734. 16,  in 
favor  of  H.  E.  Rahlmann  Company,  under  W.  D.  Contract  No.  96^ — 
Construction  of  Skyview  and  Aqua  Vista  Way  Pump  Station  and  allows 
five  (5)  working  days  unavoidable  delay  due  to  adverse  weather. 


-^-RESOLUTIOlM  NO.  22.215— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  Utilities  to  enter  into  agreement  with  the  United  States 
Geological  Survey  of  the  United  States  Department  of  Interior,  undejr 
which,  in  accordance  with  the  Raker  Act,  the  United  States 
Geological  Survey  will  provide  for  engineering  services  in  connection 
with  the  computation  and  preparation  of  stream  flow  records  of  the 
Tuolumne  River  and  its  tributaries,  for  the  fiscal  year  1962-63, 
in  the  estimated  sum  of  $5,960.00, 


— REoOLTJTION  NO.  22.216— 

RESOLVED,  That  this  Commission  authorizes  the  Manager  of 
Utilities  to  enter  into  a  Piofossional  Services  Agreement  with  Dames 
and  Moo:ce  under  the  general  provisions  of  which  Dames  and  Moore  will 
ccnd-.'.ct  a  soilG  survey  and  analvsis  of  the  Lombard  reservoir  site 
for      total  fee  not  to  exceed  PIVE  THOUSAND  PIVE  OTNDRED  DOLIARS 
(S5500.00),  all  In  accordance  with  the  terms  and  conditions  of  an 
appropriate  form  cf  agreement  to  be  executed  with  Dames  and  Moore 
and  the  Controller  is  hereby  requested  to  certify  funds  in  the 
amount  of  PIVE  THOUSAND  J^'IVE  HUNDRED  DOLIARS  ($5500.00)  for  payment 
of  said  services. 
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>.>RESOLUTION  NO.  22.217— > 

RESOLVED,  That  this  Cormnission  hereby  requests  the 
Controller's  certification  of  Debit  Modification  of  Contract  in 
amount  of  $172, 9^7  =.95,  under  Airport  Department  Contract  No.  260- 
Construct  South  Terminal  Building  and  Piers  "F"  and  "G"  at  San 
Francisco  International  Airport;  contractor,  M  &  K  Corporation-- 
Stolte,  Inc.;  to  revise  timnel  shown  on  Contract  Drawing  DA-10886 
(S~l6)  to  conform  with  tunnel  shown  on  Drawings  #19  and  #20  of 
drawings  entitled  "A  Parking  Facility  for  The  ^an  Francisco  Inter- 
national Airport,"  dated  June  25,  1962. 


—RESOLUTION  NO.  22,218— 

RESOLVED,  That  this  Conmiission  hereby  requests  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  to  submit  to 
the  qualified  electors  of  said  City  and  County  at  an  election  to 
be  held  therein  on  November  6,  1962,  a  proposal  to  amend  the 
Charter  of  said  City  and  County  by  amending  Section  122  thereof, 
so  that  the  same  shall  read  as  follows; 

NOTES    Additions  or  substitutions  are  indicated  by  bold- 
face type  I  deletions  are  indicated  by  ( (double 
parentheses ) ) . 

UTILITY  DEPARTDffiNTS  AND  BUREAUS 

SECTION  122.    The  San  Francisco  m.unicipal  railv/ay,  the  San 
Francisco  water  department,  the  Hctch  Hetchy  project  ((until  the 
completion  thereof  when  it  shall  be  merged  with  the  ^^ter  depart- 
ment , ) )  imtil  ,such  t  the,  cpnimission,  shall  declare  the  project 
merg,ed  with  the  water  de-partment,  the  airport,  and  any  other  public 
utility  hereafter  acquired,  shall  each  be  designated  as  a  depart- 
ment under  the  commission,  and,  in  addition,  the  commission  may 
create  a  bureau  of  engineering  and  such  other  bureaus  as  it  may 
deem  necessary  for  the  handling  of  matters  that  do  not  pertain 
exclusively  to  any  one  utility  or  department.    The  salaries  and 
general  expenses  of  the  commission  or  bureaus  thereof  not  charge- 
able to  a  specific  utility  shall  be  apportioned  fairly  among  the 
utilities  under  the  control  of  the  commission  in  such  manner  as  the 
conmiission  may  deem  appropriate  and  such  apportionment  shall  be 
shown  as  expenses  of  such  utilities. 


—RESOLUTION  NO.  22.219— 

RESOLVED.  That  this  Commission  hereby  consents  to  the  written 
request  of  American  Airlines,  Inc , ,  lessee  of  City  under  that 
certain  lease  dated  February  1,  1959  of  a  major  portion  of  Pier  "E" 
of  the  Terminal  Building  at  San  Francisco  International  Airport, 
that  said  lease  be  amended  and  supplemented  by  the  addition  of  that 
certain  right  given  to  all  airline  carrier  lessees  of  City  in  the 
South  Terminal,  which  right  is  quoted  as  follows: 

"Lessee  shall  have  the  use  and  enjoyment  of 
suitable  rights  of  way  over  the  apron  areas  adjacent 
to  the  demised  premises  for  the  purposn  of  enabling 
Lessee,  at  its  own  expense, to  install  and  maintain 
imder ground  conduits,  ducts,  pipes,  wires,  and 
incidental  pumps,  motors,  tanks,  pits,  filters  and 
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other  equipment  which  are  or  may  be  necessary  or 
convenient  in  connection  with  the  fueling  of  Lessee's 
aircraft.    City  agrees  that  title  to  such  installation 
and  equipment,  including  any  additions,  alterations  or 
improvements  made  thereto  and  all  equipment  necessary 
for  the  use  and  operation  thereof  shall  "be  and  remain 
in  Lessee  during  the  term  of  this  lease  or  any  exten- 
sion thereof,  and  upon  termination  of  this  lease  shall 
vest  in  City.    The  location  or  locations  of  said 
rights  of  way  shall  be  subject  to  the  prior  written 
approval  of  Commission,    The  grant  of  said  rights  of 
way  shall  not  be  subject  to  any  charge  whatsoever  by 
City  to  Lessee.     Said  rights  of  way  shall  include  but 
shall  not  be  limited  to  rights  of  way  extending  from 
the  adjacent  aprons  and/or  the  demised  premises  to  any 
other  premises  at  the  Airport  on  which  Lessee  or  its 
fuel  supplier  now  Fxaintains  or  hereafter  may  maintain 
bulk  storage  facilities  or  fuel  supply  linos,  and  shall 
be  subject  to  existing  similar  or  related  rights  of 
way  given  to  others  at  the  Airport." 


SE  IT  IJ'URTHER  iiE^OLVED;    T^at  the  effective  date  of  the 
aforesaid  right  and  amendment  shall  be  the  date  of  adoption  by  this 
Commission  of  the  within  resolution. 

--RESGLUTIOiM  HQ.  22.220— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
of  funds  in  amount  1556,962.00,  to  provide  funds  to  pay  nev/  rates 
of  pay  in  fiscal  year  1962-63  as  established  in  compliance  v/ith 
Charter  Section  151.3. 

Appropriation 
Number 

San  Fyanciscp  International  Airmcrt^ 

2.725.130.000        Permanent  Wages  $15,205 
2.725.860.000       Retirement  Allowance  948  $16,153 

I^uniciml  Railway 

2.735.110.000       Permanent  Salaries       ^  557 

2 • 735. 130 . 002       Wages-Miscellaneous  266 , 223 

Employees 

2.735.135.000       Sick  Leave-Per  Diem  10,235 

2.735.860.000       Pension  and  Retirement  15,555  292.570 

Allowance 

Safl  Fr an,c  i so o  Wqt e r  , Department 

2.745.130.000  Wages  178,580 
2.745.200.000  Contractual  Services  3,050 
2.745.860.000       Retirement  Allowance  10,535  192,165 

Hetch  Hetchy  Pro.iect 

2.755.130.000       Wages  53,000 
2.755.860.000       Retirement  Allowance  3,074  56,074 

$  556,962 
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— >RESOLUTIO]^  m.  22.221— 


WHEEEAS,  There  is  now  under  construction  at  San  Francisco 
International  Airport  a  new  passenger  terminal  building,  costing 
in  excess  of  twelve  million  dollars,  to  "be  in  service  in  1963?  to 
accommodate  some  domestic  and  all  international  air  carriers;  and 

WHEREAS,  Included  in  this  new  terminal  is  space  designed  to 
the  requirements  and  to  be  used  by  the  Immigration  Service, 
Customs  Service,  Agriculture  Service  and  Public  Health  Service; 
aiid 

WHEREAS,  These  Federal  Agencies  have  been  authorized  by  the 
Congress  of  the  United  States,  under  Public  Law  87-255,  to  pay  for 
space  they  require  at  airports;  and 

WHEREAS,  Advice  has  been  received  that  no  funds  have  been 
budgeted  by  these  Federal  Agencies  to  provide  rental  for  these  new 
facilities  at  San  Francisco  International  Airport;  and 

WHEREAS,  The  non-payment  of  rent  by  these  Federal  Agencies 
will  continue  a  financial  burden  on  the  international  air  carriers 
and  on  the  City  and  County  of  San  Francisco;  how,  therefore,  be  it 

RESOLVED,  That  this  Commission  urges  the  Secretary  of  the 
Treasury,  the  United  States  Attorney  General,  the  Secretary  of 
Agriculture,  and  the  Secretary  of  Health,  Education  and  Welfare 
to  provide  funds  in  the  Fiscal  lear  1962-63  Budgets,  and,  there- 
after, for  the  payment  of  rent  by  inspection  services  at  San 
Francisco  International  Airport;  and  be  it  further 

RESOLVED,  That  the  Secretary  be  directed  to  forward  a  copy 
of  this  resolution  to  the  Secretary  of  the  Treasury;  the  Attorney 
General  of  the  United  States;  the  Secretary  of  Agriculture;  the 
Secretary  of  Health,  Education  and  Welfare;  Senator  Mike  Monroney; 
Senators  Thomas  H.  Kuchel  and  Clair  Englo;  Congressmen  John  F, 
Shelley  and  William  S.  Mailliard;  the  Commissioner  of  Immigration; 
the  Commissioner  of  the  Customs  Bureau;  the  Director , Plant 
Quarantine  Division  of  the  Department  of  Agriculture;  and  the  Chief, 
Public  Health  Service. 


RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  June,  1962,  for  dojnages  which  the  department  has  against 
miscellaneous  debtors? 


and  hereby  approves  transfer  during  month  of  June,  1962,  amount 
$2,228.36,  by  the  Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of 
Delinquent  Revenue  for  collection,  and  approves  abandonment  during 
month  of  June,  1962,  under  Bureau  of  Delinquent  Revenue  Authoriza- 
tion No.  15,482,  claims  in  amount  of  $725.88, 


—RESOLUTION  NO..  12^.222— 


Bureau  of  Light,  Heat  and  lower 

"    "  thru  Bureau  of  Delinquent  Revenue 


$2,592.84 
223.50 

$2, 816*34; 
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—RESOLUTION  NO.  22,223— 


WHEREAS,  an  emergency  exists  in  the  Water  Department's 
distribution  system  in  San  Francisco  due  to  the  fact  that  the  tunnel 
operated  by  the  Western  Pacific  Railroad,  running  underground  from 
approximately  19th  Street  at  Arkansas  Street  to  Missouri  at  Sierra 
Street,  has  collapsed  at  several  points;  and 

WHEREAS,  Water  Department  piping  has  been  damaged  in  the 
subsided  area;  and 

WHEREAS,  emergency  repairs  to  the  above  facilities  are 
necessary  to  carry  out  the  operation  of  the  San  Erancisco  Water 
Department  without  interruption  and  to  prbtccf  thu  iliitc'rc£:;ts  of  the 
City  and  County  of  San  Erancisco  and  to  safeguard  the  health  and 
welfare  of  the  citizens  of  said  City  and  County;    now,  therefore, 
be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission,  in 
accordance  with  Section  6.30  of  the  Administrative  Code,  hereby 
declares  the  existence  of  an  emergency  and  directs  the  Manager  of 
Utilities  to  effect  such  emergency  repairs  in  the  most  expeditious 
manner;  and  be  it  further 

RESOLVED,  That  the  Controller  be  and  he  is  hereby  requested 
to  approve  a  transfer  of  funds  in  the  amount  of  $21,300.00  from  the 
unallocated  portion  of  Appropriation  No.  2.746.000.000  to 
Appropriation  No.  2.745.131.001  in  the  amount  of  $10,300.00  and  to 
Appropriation  No.  2.746.696.000  in  the  amount  of  $11,000.00,  in 
order  to  provide  funds  for  said  emergency  repairs. 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
of  funds  in  amount  $11,490.00,  to  provide  funds  to  pay  new  rates  of 
pay  for  Gardeners  in  fiscal  year  1962-63  in  compliance  with  Charter 
Section  151.3- 

APTpro-priat  ion 

San  Erancisco  International  Airport 

2.725.110.009  Permanent  Salaries-Gardeners  $1»207.00 

2. 725. 860.000  Retirement  Allowance                           75. QQ 


—RESOLUTION  NO.  22,224 


$1,282.00 


San  Francisco  Water  Department 


2.745.110.009    Permanent  Salaries-Gardeners 


8,502.00 


Hetch  Hetchy  Pro;iect 


2.755.110,009    Permanent  Salaries-Gardeners 


1,706.00 
$11,490.00 
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In  reference  to  Resolution  No.  22,207,  Mr.  Kirkwood  explained  that 
the  matter  had  been  put  over  for  two  weeks  to  give  the  public  and 
the  CommisaiDn  an  opportunity  to  review  the  material,  and  that  inso- 
far as  he  knew,  there  was  no  objection  on  the  part  of  the  public 
to  the  proposed  garage  preliminary  drav/ings .    The  Art  Commission 
approved  the  preliminary  plans  but  asked,  however,  that 
consideration  be  given  to  including  open  spaces  in  the  center  of 
the  ultimate  garage.    He  suggested  that  0.  L.  Moore,  General  Manager 
of  Hetch  Hetchy  Project  and  the  Utilities  Engineering  Bureau, 
explain  this  further  to  the  Commission. 

Mr.  Moore  stated  that  the  Art  Commission  unequivocally  approved  the 
preliminary  plans  for  the  first  stage  of  the  garage.     In  their 
resolution  of  approval  they  did  indicate  that  they  had  some  later 
thinking  on  the  matter  of  the  ultimate  construction  which  was  not 
actually  before  them  at  that  meeting.     The  ultimate  8,000  car  park- 
ing garage  had  to  do  with  the  sQhematic  phase  of  this  presentation, 
and  their  indication  was  that  at  the  time  the  Public  Utilities  Com- 
mission is  ready  to  go  ahead  with  the  ultimate  garage  the 
recommendation  of  the  Art  Commission  presently  would  be  that 
consideration  be  given  to  leaving  some  open  space  in  the  central 
part  of  the  garage  for  light,  ventilation,  etc.     This  boils  down, 
Mr.  Moore  stated,  to  a  choice  of  providing  this  open  space,  which 
may  or  may  not  be  desirable  depending  upon  the  point  of  view  of  the 
Public  Utilities  Commission,  or  providing  parking  for  8,000  cars. 
Additional  open  space  would  mean  cutting  down  the  amount  of  cars 
accommodated . 

Commissioner  White  then  asked  if  Mr.  Henry  Degenkolb  or  Mr.  Edward 
B.  Page  wished  to  add  to  Mr.  Moore's  explanation.    Mr.  Degenkolb 
stated  he  concurred  with  Mr.  Moore's  presentation  and  asked  if  the 
Commission  had  any  questions. 

Commission  Stack  asked  if  many  parking  spaces  would  be  lost  if  open 
space  were  provided  in  the  center  of  the  ultimate  garage.  Mr. 
Degenkolb  indicated  that  space  for  200  to  400  cars  would  be  lost. 

-0- 

In  reference  to  Resolution  Wo.  22,210,  Commissioner  White  asked  if 
the  property  under  permit  to  the  Big  Bear  Lumber  Company  was  of  such 
a  nature  that  others  in  the  area  might  be  interested  in  it,  and  if 
it  were  a  piece  of  property  that  should  be  put  out  to  bid. 

Mr.  J.  H.  Turner,  General  Manager  and  Chief  Engineer  of  the  §an 
Erancisco  Water  Department,  and  Mr.  John  Brucato,  of  the  Water  Depart- 
ment Agricultural  Division,  explained  that  all  the  surrounding 
property  owners  were  aware  of  this  arrangement  and  each  of  them  has 
a  piece  of  property  which  is  used  for  parking  and  sign  purposes.  Mr. 
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Brucato  explained  that  this  reissuance  of  pcimit  came  about  because 
of  the  Departmeiit 's  policy  of  reviewing  permits.     This  review  was 
made  because  of  improvements  in  the  area  which  have  resulted  in 
increased  taxes,  and  he  felt  the  PermittOG    should  increase  payment 
to  the  City  by  assuming  all  taxes  and  assessments. 

-0- 

In  reference  to  Resolution  No.  22,218,  concerning  the  proposed 
Charter  amendment  relative  to  the  merger  of  Hetch  Hetchy  Project 
with  the  San  Francisco  Water  Department,  Mr.  Kirkwood  explained  to 
the  Commission  the  need  for  permission  to  make  such  merger.  He 
stated  that,  while  the  Hetch  Hetchy  Project  is  not  complete,  it  may 
be  desirable  at  this  time  to  merge  the  two  departments  if  the  study 
now  being  conducted  should  show  that  such  a  merger  is  feasible.  In 
discussion  with  the  City  Attorney,  the  language  of  the  proposed 
Charter  amendment  was  settled  on,  which  would  allow  the  Commission 
to  effect  such  merger. 

Commissioner  White  pointed  out  that  labor  policies  differ  slightly 
between  the  Water  Department  and  the  Hetch  Hetchy  Project.  He 
stated  that  if  the  study  should  prove  the  proposed  merger  economic 
and  efficient,  he  would  not  want  to  stand  in  the  v/ay  of  such  merger; 
however,  he  insisted  that  he  v/ould  take  all  necessary  steps  to  see 
that  the  best  working  conditions  which  prevail  in  either  department 
should  obtain  under  any  proposed  merger. 

-0- 

In  discussion  relative  to  the  adoption  of  Resolution  No.  22,220, 
Thomas  W.  McGrath,  President,  Carmen's  Union  Local  1380  AFL, 
informed  the  Commission  that  the  going  rate  for  carmen  during  the 
current  fiscal  year  would  be  $2.8075  per  hour,  and  he  desired  to 
know  if  the  Commission  would  submit  this  matter  to  the  Board  of 
Supervisors.     It  was  explanjied  by  G-eorgo  P,  Negri,  Director,  Bureau 
of  Accounts,  that  neither  the  Civil  Service  Coiimiission  nor  the 
Board  of  Supervisors  had  as  yet  certified  the  new  rate  of  pay  for 
operators.    When  that  was  done,  the  matter  would  be  placed  before 
the  Commission  as  a  mandatory  procedure  under  the  Charter. 

-0- 

In  reference  to  Resolution  No .  22,221  requesting  the  Federal  SoTGrrt- 
ment  to  pay  for  space  used  by  inspection  services  at  the  San 
Francisco  International  Airport,  Belford  Brown,  Manager  of  the 
Airport,  explained  that  if  the  monies  were  paid  this  would  mean  an 
income  to  the  Airport  of  171,772.00  a  year.    Authorization  for  such 
payments  was  given  by  Congress  in  1961  but  no  budget  has  been 
provided.    At  the  present  time  the  air  carriers  pay  one  dollar  per 
passenger  serviced  to  help  defray  the  burden  on  the  airport. 


Manager  of  Utilities  Calendar  Items; 

J^Ir.  Kirkwood,  at  the  request  of  William  Simons,  Director ,  Bureau  of 
Public  Service,  commented  on  the  committee  meeting  relative  to  the 
Municipal  Railway  Golden  Anniversary,  held  last  Thursday  morning, 
14rs.  Hans  Klussmann  being  the  Chair  lady. 

The  attendance  v/as  encouraging,  and  there  was  representation  from  a 
great  variety  of  groups,  not  only  from  downtown  and  several  shopping 
area  groups,  but  many  other  civic  and  cultural  groups.    A  very 
interesting  program  was  being  developed,  including  an  art  contest 
among  children  of  the  parochial  and  public  shcools,  a  bell  ringing 
contest,  civic  luncheons,  etc.     The  committee  meeting  was  most 
enthusiastic  about  the  celebration  of  the  Municipal  Railway 
Anniversary,  and  the  interest  shown  was  vi^ry  gratifying. 

~0- 


W  9  i 


Mr.  Kirkwood  then  read  a  letter  from  the  Board  of  Supervisors,  dated 
July  13,  in  which  the  Board  requested  the  Public  Utilities  Commis- 
sion adopt  a  resolution  explaining  its  policy  as  to  the  use  of  the 
non-profit  corporation  principle  in  future  development  at  the  San 
Prancisco  International  Airport.    Mi-.  Kirlwood  stated  that  he  and 
Airport  Manager  Belford  Browo.  discussed  this  matter  at  length. 
They  came  to  the  conclusion  there  would  be  two  areas  where  such 
financing  may  be  encountered.     One,  where  a  lease  is  made  with  a 
primary  tenant  such  as  an  airline  and  the  tenant  subsequently 
wishes  to  assign  the  lease  to  a  non-profit  corporation.    This  is 
the  normal  form  in  which  the  application  of  the  non-profit 
corporation  principle  v/ould  be  made..    Second,  in  the  area  where  an 
existing  non-profit  corporation  wouid  bid  upon  a  lease.     In  this 
case,  Mr.  Kirkwood  indicated  it  v/as  his  and  Mr.  Brown's  thinking 
that  they  would  not  recommend  accepting  such  a  bid  from  a  non- 
profit corporation.    However,  Mr.  Kirkwood  stated,  they  might  have 
difficulty  in  enforcing  this.     He  did  not  know  whether  such  a  bid 
could  legally  be  rejected. 

Mr.  Kirkwood  recommended  the  adoption  of  the  following  resolution. 
On  motion  of  Commissioner  Hansen,  seconded  by  Commission  Simon,  the 
following  resolution  v/as  adopted: 

Voto5  Ayes-Commissioners  White,  Hansen,  Stack,  Simon 
Absent-Commissioner  Grecnbcrg 


—RESOLUTION  NO.  22,225— 

WHEREAS,  the  Finance  Committee  of  the  Board  of  Supervisors  has 
requested  a  resolution  of  this  Comm-ission  declaring  its  policy  with 
respect  to  the  further  extension  of  the  non-profit  corporation 
principle  for  the  financing  of  future  airport  improvements;  and 

WHEREAS,  this  Commission  recognizes  that  in  order  to  preserve 
the  credit  of  the  City  and  County  of  San  Francisco  the  Board  of 
Supervisors  wishes  to  review  the  use  of  the  non-profit  corporation 
principle  with  reference  to  each  transaction;  and 

WEiJJHiAS,  this  Commission  does  not  intend  to  enter  into  leases 
directly  with  a  non-profit  corporation  and  understands  that  before 
any  such  arrangement  could  be  entered  into  thu  use  of  the  non-profit 
corporation  principle  would  be  subject  to  approval  by  the  Board  of 
Supervisors;  and 

WHEREAS,  this  Commission  anticipates  that  from  time  to  time 
it  will  enter  into  leases  under  which  the  tenant  v^ill  be  required 
to  construct  improvements  and  to  provide  the  financing  thereof;  and 

WHERE/iS,  it  is  anticipated  that  on  occasion  a  tenant  may  wish 
to  assign  its  lease  to  a  non-profit  corporation  if  such  assignment 
will  result  in  a  savings  to  the  tenant:    now,  therefore,  be  it 

RESOLVED,  That  as  a  condition  of  each  assignment  by  an  airport 
tenant  to  a  non-profit  corporation  this  Commission  proposes  to 
require  the  approval  of  the  Board  of  Supervisors. 


-0- 


Mr,  Kirkwood  then  informed  the  Commission  of  the  conference  held 
during  the  week  in  the  Mayor's  office,  attended  by  V.  W.  Anderson, 
General  Manager  of  the  Municipal  Railway;  Paul  J.  Fanning,  Director, 
Bureau  of  Personnel  and  Safety;  Donald  Mazzoni,  General  Claims 
Agent,  Municipal  Railway;  Public  Utilities  Counsel  William  F.  Bourne 
and  himself,  relative  to  the  accident  situation  on  the  Municipal 
Railway . 
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He  explained  that  the  accidGnt  rate  was  basically  constant  for  the 
past  live  year^,  and  that  at  the  suggestion  of  the  Mayor  a 
memorandum  to  Operating  Personnel  is  being  prepared,  asking  their 
help  and  cooperation  to  keep  the  accident  rate  down.     The  Division 
Superintendents  will  also  follow  up  in  this  program.     In  addition, 
Mr.  Anderson  and  IVIr.  Panning  are  taking  steps  to  strengthen  the 
instruction  staff,  and  the  training  period  for  new  employees  has 
been  increased  from  17  to  25  days. 

Mr.  Kirkwood  stated  that  following  the  Mayor's  conference  a  meeting 
was  also  held  with  Edward  Coleman  and  Thomas  McGrath  of  the  Carmen's 
Unions,  and  both  stated  that  this  was  an  area  in  which  they  wanted 
to  be  helpful. 

Mr.  Kirkwood  indicated  a  report  on  this  subject  would  be  filed  with 
the  Mayor  during  the  week. 

Commissioner  Simon  indicated  that  he  had  observed  on  many  occasions 
that  the  operators  were  "beating  the  traffic  signals".    He  suggested 
that  steps  be  taken  to  instruct  the  opcr'^-tors  in  this  regard. 

Commissioner  White  requested  that  Mr.  Anderson  submit  to  the  Commis- 
sion a  list  of  those  intersections  where  the  greatest  number  of 
accidents  occur  so  that  steps  might  be  taken  to  reduce  accidents  in 
these  areas. 

Commissioner  Stack  stated  thit  on  many  occasions  he  had  noticed  that 
equipment  operators  ran  through  intersections  at  a  fairly  fast  rate 
of  speed,  and  suggested  that  the  operator ' s  attention  be  called  to 
the  legal  speed  limit  of  15  miles  per  hour  through  an  intersection. 

Then  Mr.  McGrath  of  Carmen's  Union  Local  1380  APL  arose  in  defense 
of  the  operating  personnel.     He  pointed  cut  that  the  safety  of  the 
passenger  was  the  first  and  greatest  concern  of  all  of  the  drivers; 
and  further,  that  in  many  instances  the  people  cf  San  Prancisco, 
both  pedestrians  and  automobile  drivers,  ignored  the  legal  rights 
of  the  driver  of  the  Municipal  Railway  equipment.    He  then  asked  if 
steps  could  be  taken  to  see  that  the  rights  of  the  drivers  are 
enforced . 

Mr-o  Anderson  concurred  with  much  of  what  had  been  said.    He  pointed 
out  there  were  two  types  of  accidents  occurring  in  urban  transit 
systems;     l)  traffic  accidents,  and  2)  passenger  accidents.  He 
stated  that  because  of  the  high  population  density  in  San  Francisco 
there  was  a  higher  rate  of  traffic  accidents.     In  the  ether  area, 
passenger  accidents,  the  Municipal  Railway  compared  favorably  with 
other  operating  properties. 

Commissioner  White  then  pointed  cut  some  dangerous  intersections 
such  as  l6th  and  Mission  Streets,  22nd  and  Mission  Streets,  and  Army 
and  Mission  Streets;  and  suggested  that  something  be  done  to 
alleviate  conditions  in  these  aroas. 
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Mr.  Kirkwood  stated  that  he  had  a  conference  with  the  Mayor  in 
reference  to  the  appropriation  passed  last  week  in  the  amount  of 
$390,000  for  the  purchase  of  additional  watershed  lands  at  the 
north  end  of  the  San  Andreas  Reservoir.     The  Mayor  requested  that 
he  bring  himself  up  to  date  on  the  history  of  the  matter  and  be 
prepared  to  make  a  full  presentation.    During  the  week  Mr.  Kirkwood 
held  a  meeting  on  the  subject  with  the  Water  Department  Staff, 
Mr.  Bourne,  and  Philip  Rezos,  Director  of  Property.     He  stated  he 
was  now  in  position  to  make  a  strong  presentation  to  the  Mayor  and 
Board  cf  Supervisors  recommending  the  purchase  of  the  additional 
land.    Mr.  Bourne  and  Mr.  Rezos  will  also  be  present  when  the 
appropriation  presentation  is  made. 
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Mr.  Kirkwcod  brought  up  the  prohlcm  of  dismissal  of  employees, 
suspension  of  employees,  termination  of  limited  tenure  employees, 
etc.,  which  are  of  continuing  concern  to  staff  and  management. 

One  matter  has  come  up  for  the  first  time  in  reference  to  termi-r  •  . 
nation  of  limited  tenure  employees.    As  a  result  he  has  scheduled 
a  meeting  with  representatives  of  the  Civil  Service  Commission, 
a  memher  of  the  Chief  Administrative  Officer's  staff,  and  r4r. 
Anderson  and  Mr.  Fanning. 

I1r>  Kirkwood  stated  that  a  limited  tenure  employee,  a  member  of 
Municipal  Carmen's  Union  Local  250,  had  been  terminated  for  good 
cause.     The  Civil  Service  Commission,  invoking  language  of  Section 
145.1  of  the  Charter,  which  has  as  a  matter  of  custom  not  been 
used  in  the  past,  refused  to  approve  the  termination  of  the  limited 
tenure  employee.    Further,  the  Civil  Service  Commission  ordered  the 
employee  reinstated  with  a  suspension  cf  90  days. 

Mr.  Kirkwood  felt  that  perhaps  in  this  case  the  Civil  Service  Commis 
sion  had  exceeded  its  powers,  and  as  a  result  he  has  refused,  on 
advice  of  the  Public  Utilities  Counsel,  to  put  the  employee  back  to 
work  and  has  filed  a  letter  v/ith  the  Civil  Service  Commission 
requesting  reconsideration  of  the  matter. 

Because  Mr.  Kirkwood  will  not  be  able  to  be  present  at  the  Civil 
Service  Conmiission  meeting  Thursday  afternccn  he  has  called  a 
conference  with  General  Manager  of  Personnel  George  J.  Grubb,  et  al. 


Mr.  Bourne  reported  in  regard  to  the  Tuolumne  County  tax  case, 
stating  that  today  was  the  date  of  argument  in  Fresno  before  the 
District  Court  of  Appeals  on  the  petition  for  rehearing.  Deputy 
City  Attorney  Orvilie  Wright  had  called  Mr.  Bourne  after  noon, 
asking  for  permission  to  request  a  continuation.     It  seems  the 
District  Court  of  Appeals  indicated  that  perhaps  some  sort  cf 
compromise  could  be  worked  out.    The  request  for  continuation  was 
made . 


Departmental  Re-pcrt; 

Vernon  W.  Anderson,  General  Manager  of  Municipal  Railway,  presented 
the  monthly  report  on  the  Municipal  Railway. 


Roll  Calls 

All  Coniiiiis  si  oners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 
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REPORT  TO 
PUBLIC  UTILITIES  COMMISSION 

By 

V«  ¥,  Anderson,  General  Manager 
SAN  FRANCISCO  MUNICIPAL  RAILWAY 
July  17,  1962 
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PASSENGER  REVEiWE: 


April 


May 


June 


1961 
1962 


1961 
1962 


1961 
1962 (T) 


$1,606,111 
l!66S,Sl;6 


$1,669,198 
1,682,7^8 

$1,678,619 
1.635.352 


Change 


+#79A35  —  or  +i|..97^ 


■»|13r550  —  or  -iO.Ql.fo 


-ft3,I|-67  —  or  ■'2«59^ 


Fiscal  Year 
--to  6/30/61 
—  to  6/30/62 (T) 


$19,612,369 
19>68l4.,229 


Over  Budget  Estimate 
(T)  Tentative 


+$71,860  or  +0.37^ 
+1471,511-3  —  or  +2,45.'^ 


REVEiJUE  PASSENGERS 


April 


May 


June 


1961 
1962 


1961 
1962 


1961 
1962 


11,61+2,732 
12,214.0,727 


12,079,139 
12,l42>i;97 


12,183,801 
11.85ii..5l3 


+597,995  —  or  +5oll+^ 


+  63,358  —  or  +0«52^ 


-329,288  —  or  -2.70^ 


The  following  comparative  information  is  taken  from  the  most 
recent  available  statistics  from  the  American  Transit  Association: 

April  1962:    Average  — Cities  over  500,000  population  +1,99^ 
Average  — All  City  Transit  Systems  +0,78^ 


>) 
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MUNI  gOth  YEAR; 

Mrs.  Hans  Klussmann  was  appointed  by  Mayor  Christopher  as 
General  Chairman  of  the  Citizens  CoTnmittee  for  observation  of  the 
50th  Anniversary  of  the  Municipal  Railway,  with  Mr.  Gilbert  Kneiss 
as  Vice  Chairman,    More  than  fifty  have  been  appointed  to  the 
Committee. 

On  July  12,  Mrs.  Klussmann  called  a  meeting  of  the  Committee 
at  the  St.  Francis  Hotel  to  generate  plans  for  the  celebration. 
The  meeting  was  well  attended,  and  it  was  evident  that  Mrs.  Kluss- 
mann s  enthusiasm  for  making  it  a  noteworthy  event  generated  much 
interest  and  support  from  the  entire  group. 

RAPID  TRANSIT; 

On  July  9#  the  Board  of  Supervisors  conducted  a  public 
hearing  on  the  three-county  plan  of  the  Bay  Area  Rapid  Transit 
District. 

By  a  unanimous  v^te,  the  Supervisors  present  supported 
placing  the  measure  on  the  ballot  in  November  to  give  citizens 
an  opportunity  to  make  a  decision  on  rapid  transit  for  the  area. 

P.C.C.  STREETCARS; 

In  accordance  with  budget  provisions  for  1961-62,  four  P.C.C, 
streetcars  were  purchased  from  the  St,  Louis  Public  Service  Company. 
They  were  inspected  by  Superintendent  of  Equipment  V,  C.  Peterson 
in  St,  Louis  to  assure  compliance  with  Muni  specifications. 
Shipment  to  San  Francisco  was  by  railroad  flat  car. 

Two  of  the  streetcars  arrived  at  Bayshore  Yards  on  July  3* 
two  on  July  $.    They  were  transported  promptly  by  flatbed  trailer 
truck  to  Muni  facilities  at  Geneva  &  San  Jose. 
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P«G.C«  Streetcars  -  Cont, : 

These  P.C.C.  streetcars  are  niimbered  1167,  1168,  1169,  and 
1170;  and  are  identical  to  streetcars  Nos.  1101  to  1166  which 
are  leased  from  St,  Louis,     Nos,  1167  to  1170  are  now  being  readied 
for  service,  road-tested,  and  will  be  in  regular  passenger  opera- 
tion shortly. 

There  has  been  a  gradual  increase  in  streetcar  equipment 
required  by  schedules  in  recent  years. 

SUMMER  SCHEDULES! 

The  summer  revisions  covered  in  last  month ♦s  report  appear 
to  be  well  accepted  by  patrons.  ^  ' 

Additionally,  summer  schedules  for  cable  car  lines  were 
effected  on  June  2i^,  which  include  adjustments  for  the  tourist 
season  and  will  continue  through  September.    Headways  and  carry- 
ing capacity  are  improved  on  weekday  afternoons  and  in  the  evening 
period,     Saturday  and  Sunday  schedules  are  also  augmented  for 
heavy  weekend  summer  travel, 

LINE  NO,  10: 

The  Board  of  Supervisors  on  June  25  approved  the  proposal 
of  management  for  rerouting  line  No,  10  via  7th  Avenue,  Lawton 
(instead  of  Judah)  and  9th  Avenue  in  the  interest  of  safety.  No 
objection  was  raised  at  the  Supervisors »  public  hearing,  and  it 
was  approved  by  unanimous  vote. 

The  proposal  had  been  previously  approved  by  the  Public 
Utilities  Commission, 

The  modification  in  route  was  placed  in  effect  at  noon  on 
July  6, 


) 
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LINES  NOS.  lg-^U.2-51? 

Following  a  public  hearing  by  the  Public  Utilities  Coimission 
on  July  9,  the  proposal  of  management  in  response  to  a  request  of 
the    Hunters  Point-Bayview  Council  was  approved  for  rerouting 
segments  of  lines  Nos,  15-14-2-51  i^^  the  general  vicinity  of  Hunters 
Point,    This  measure  will  next  be  considered  by  the  Board  of 
Supervisors*     It  is  hoped  that  the  revision  can  be  placed  in  effect 
on  or  about  August  26,  prior  to  the  reopening  of  schools. 


CANDLESTICK  PARK; 

The  recent  series  of  Giants  Games  at  Candlestick  Park  have 
been  well  attended.    Several  times  paid  admissions  have  exceeded 
1^0,000. 

On  Saturday,  July  7,  "the  total  count  was  ]4.1,717.     Of  that 
number,  7>6l6  (or  iQfo)  were  carried  by  95  Muni  coaches. 


BAKERSFIELD  COMMENT; 

In  a  recent  issue  of  a  Bakersfield  newspaper,  the  following 

comment  is  of  interest  and  pertains  to  the  Muni : 

Historic  and  other  points  of  interest  in  San  Francisco 
that  are  reachable  by  streetcar  are  listed  and  described 
in  an  excellent  booklet  published  by  the  San  Francisco 
Municipal  Railway  Lines,     The  booklet  proves  that  San 
Francisco *s  transportation  system  is  adequate  to  encour- 
age tourist  travel  as  well  as  domestic  patronage;  the 
publication  of  the  booklet  is  evidence  of  good  promotion 
of  a  transportation  system. 

The  booklet  has  fine  illustrations  and  is  full  of  informa- 
tion regarding  the  city^s  interesting  places.    The  center- 
piece is  a  map  of  the  city  and  includes  hints  on  how  to 
travel  the  trolleys  without  becoming  involved  in  the  rush 
periods. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 

l,370tb  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  2S2  -  CITY  HALL,  JULY  24, 
l%2,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOqOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Present;         Commissioners  Stuart  N.  Greenberg,  George  F. 

Hansen,  Thos.  F.  Stack,  Bert  Simon 

Absent:  Commissioner  Thomas  P.  White 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Simon,  the  minutes  of  the  1,369th  regular  meeting  of  the 
Commission  held  July  17,  1962,  were  adopted. 

Vote:  Ayes-  Commissioners  Greenberg,  Hansen,  Stack, 

Simon 

Absent-Commissioner  White 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Simon,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Greenberg,  Hansen,  Stack, 

Simon 

Absent-Commissioner  White 


—RESOLUTION  NO.  22,226— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

!^on-litip^ated  Settlements 

CC  Carl  Martin 

CC  Charles  deBretteville 


Date  of  Accident  Settlement 

September  l4,  196I  $  1,500.00 
July  2,  1962  l,ggS.97 


-13,135 


1 


Litigated  Settlements 


Date  of  Accident 


Settlement 


SG  Malvina  Whiteman 
TG  Sam  Belitsky  a,k.a. 


May  2,  196 1 


$  4,535.00 


Samuel  Belitsky 
TO  William  Gatson,  Jr , 
MG  A.  M.  Laurent  a,k.a. 


November  29,  1959 
November  2,  196I 


750.00 
1,500*00 


Aldo  M.  Laurent 
MG  Teresa  Mondragon 
MC  Lee  E.  Nelson 
MG  Kathryn  Ortiz 
MG  Edgar  Spiteri 


November  l4,  196O 
September  8,  196I 
June  15,  1961 
October  26,  196O 
August  13.  1959 


1,250.00 
1,500,00 
1,250.00 
1,000.00 


750.00 


APPROPRIATION  NO.  2.735.BOU.OOO 


$15,923.97 


^--RESOLUTION  NO.  22,227~- 


RESOLVED,  That  this  Oommission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  contracts: 

San  Francisco  Water  Department  Contract  No.  1065,  Gonstruction 
of  Gonvenience  Station"  at  Pilarcitos  (in  San  Mateo  Gounty),  to 
H.  E.  Rahlmann  Gompany,  in  lump  sum  amout  of  $9,191.00; 

San  Francisco  Water  Department  Contract  No.  IO68,  Laying  of 
6-Inch,  8-Inch,  12'-Inch  and  18-Inch  Gast  Iron  and  Steel  Mains 
in  Niagara  Avenue  and  Others  (Southern  Freeway),  to  Louis  L» 
Gima,  in  net  amount  of  $39,622,00; 

San  Francisco  Water  Department  Contract  No.  1070,  Relocation 
of  Portions  of  Crystal  Springs  and  San  Andreas  ^-ll-Inch  Pipe- 
lines in  El  Gamine  Real,  Millbrae,  to  Associated  Pipeline, 
Inc.,  in  amount  of  $10,000,00; 

San  Francisco  Water  Department  Contract  No.  IO7I,  Laying  of 
16-Inch  Gast  Iron  Mains  in  McLaren  Park  Road  West  of  Uni- 
versity Street,  to  Associated  Pipeline,  Inc.,  in  net  amount 
of  $6,647.00; 

San  Francisco  Water  Department  Contract  No.  1074,  Overhauling 
Heating  System  in  the  Water  Department  Building,  425  Mason 
Street,  San  Francisco,  to  D,  I.  Ghadbourne,  Inc.,  in  lump  sum 
c.fflount  of  $3,845.00;  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described 
works  are  hereby  rejected. 


RESOLVED,  That  this  Commission  approves  plans  and  speci- 
fications and  hereby  authorizes  Bid  Gall: 

Water  Department  Specification  No.  1078,  Paving,  Access  Road 
to  Calavelras  Dam  Aerator  Basin,  and  Cottages  (in  Alameda 


—RESOLUTION  NO.  22,228- 
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County);  and 

Airport  Department  Contract  No.  311,  Reconstruction  of  Runway 
and  Taxi way  Pavements  at  San  Francisco  International  Airport. 


—RESOLUTION  NO.  22,229— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department's  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

To:    Wisman  School  District 

Mountain  View,  California 

I-,.-- 

Permit  to  move  equipment  and  material  during  construction  of 
an  addition  to  the  V/hisman  School  across  a  portion  of  Bay 
Division  Pipeline  No.  3  right  of  way;  said  crossing  being 
along  the  levee  roadway  of  the  Stevens  Greek  Channel,  Fee 
waived  in  consideration  of  a  public  agency. 


•--RESOLUTION  NO.  22,230— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department's  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

To:    City  of  Palo  Alto 

Permit  to  occupay  a  portion  of  Bay  Division  Pipeline  No,  5 
right  of  way  adjoining  the  northv/esterly  line  of  Arastradero 
Road  as  realigned  for  the  purpose  of  relocating  Permittee's 
service  connection  facilities.    Fee  waived  as  Permittee  is  a 
Water  Department  consumer. 


—RESOLUTION  NO.  22,231— 

RESOLVED,  That  this  Commission  hereby  authorizes  a  member 
of  the  Municipal  Railway  staff,  as  designated  by  the  Manager 
of  Utilities,  to  attend  the  American  Transit  Association's 
Annual  Conference,  to  be  held  in  Atlantic  City,  New  Jersey, 
from  September  30  to  October  3,  1962, 


—RESOLUTION  NO.  22,232— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
attendance  of  two  staff  members  of  the  Public  Utilities  Commis- 
sion at  the  Annual  Conference  of  the  Airport  Operators  Council, 
to  be  held  in  Honolulu,  Hawaii,  from  August  19  to  August  24, 
1962. 


—RESOLUTION  NO.  22,233— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  to  execute  agreement  with  Geological 
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Survey,  United  States  Department  of  Interior,  to  conduct  water 
resources  investigation  at  the  gaging  station  at  Alameda  Greek 
near  Niles  and  San  Antonio  Greek  (La  Gosta)  near  Sunol, 
Galifornia,  for  the  period  July  1,  1962  to  June  30,  1963*  The 
total  fee  for  said  services  is  to  be  $2,300.00,  all  in 
accordance  with  the  terms  and  conditions  of  said  agreement. 


---RESOLUTION  HO.  22, 23^— 

RESOLVED,  That  in  accordance  with  provisions  of  Section  12 
cf  Fuel  Storage  Tank  Area  Lease  dated  December  6,  1950  cover- 
ing 1.06  acres,  more  or  less>  upon  the  San  Francisco  Inter- 
national Airport,  this  Commission  approves  in  amount 
$207,79^*64  expended  in  leasehold  improvements  by  Lessee^ 
Richfield  Oil  Corporation, 


—RESOLUTION  NO.  22,235— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  the  necessary  legislation  for 
presentation  to  the  Board  of  Supervisors  authorizing  the 
exchange  of  Parcel  A,  399*69  acres,  for  Parcel  B,  379.69  acres 
as  illustrated  on  Water  Department  Drawing  C-S50,  Revised 
June       1962,  said  exchange  required  for  the  San  Antonio 
Reservoir;  and  cancels  Resolution  No.  22063.  adopted  May  15^ 
1962,  due  to  a  revision  of  boundaries  and  acreage. 


--^RESOLUTION  NO.  22,236-- 

WHEREAS,  this  Commission  by  its  Resolution  No.  221U3, 
dated  June  19.  1962,  authorized  the  General  Manager  of  the 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  to 
negotiate  a  contract  with  the  firm  of  Sverdrup  and  Parcel  and 
Associates,  Inc.,  for  the  making  of  studies,  the  preparation 
of  plans,  specifications  and  estimates  and  the  checking  of 
shop  drawings  for  a  power  plant  at  0' Shaughnessy  Dam;  and 

WHEREAS,  said  contract  has  been  prepared  and  submitted 
to  this  Commission  for  final  approval:  now,  therefore,  be  it 

RESOLVED,  That  the  terms  of  the  contract  are  hereby 
approved  and  execution  of  the  contract  by  the  Commission  is 
hereby  authorized. 


—RESOLUTION  NO.  22,237— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of 
the  Manager  of  Utilities,  the  General  Manager  and  Chief 
Engineer  of  the  San  Francisco  Water  Department,  and  the  City 
Attorney,  approves  the  write-off  of  Uncollectible  Accounts 
Receivable  which  are  more  than  90  days  past  due  and  the 
adjustment  of  Accounts  Receivable  for  the  following: 

Water  Department,  List  of  June  29.  1962  $  1,511.95 
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and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  the  write- 
off of  Uncollectible  Accounts  Receivable  covering  Bankrupt, 
Deceased  Estates  and  Board  of  Trade  Accounts  for  the  year 
July,  1961  to  June  30,  1962,  in  the  amount  of  $1,^70.85.  per 
Water  Department  List  of  June  29,  1962, 


—RESOLUTION  NO.  22,238— 

WHEREAS,  the  City  and  County  of  San  Francisco  has  a  claim 
against  Louis  L,  Gima  in  the  sum  of  $676.^0  for  the  repair  of 
a  leaking  joint  in  a  I6"  cast  iron  main  installed  by  Louis  L. 
Cima  as  contractor  on  San  Francisco  Water  Department  Specifi- 
cation No,  1009;  and 

WHEREAS,  the  Water  Department  has  investigated  this 
occurrence  and  has  determined  that  a  reasonable  settlement  of 
this  claim  would  be  the  payment  of  $450,00  by  Louis  L.  Gima 
to  the  City  and  County  of  San  Francisco:    now,  therefore,  be  it 

RESOLVED,  That  the  above  claim  is  hereby  fully 
compromised  and  settled  in  the  sum  of  $450,00  and  the  City 
Attorney  is  authorized  to  execute  any  and  all  documents 
necessary  to  effect  said  settlement. 


—RESOLUTION  NO,  22,239— 

MEREAS,  on  Monday,  July  16,  1962,  a  failure  occurred  in 
the  high  voltage  power  cable  feeding  the  United  States  Coast 
Guard  Air  Station  at  San  Francisco  International  Airport;  and 

^•^EREAS,  as  a  temporary  expedient,  a  portable  generator 
hook-up  v/as  made  to  supply  power  to  maintain  minimum  service; 
and 

I'^EREAS,  said  portable  generator  is  not  adequate  and,  in 
order  to  carry  out  the  City's  responsibilities  in  supplying 
electric  energy  to  the  Coast  Guard's  Air-Sea  Rescue  Base, 
emergency  repairs  are  necessary;  and 

WHEREAS,  said  emergency  repairs  to  the  above  facilities 
are  also  necessary  to  carry  out  the  operation  of  the  San 
^^rancisco  International  Airport  without  interruption  and  to 
protect  the  interests  of  the  City  and  County  of  San  Francisco 
and  to  safeguard  the  health  and  welfare  of  the  citizens  of  said 
City  and  County:    now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission, 
in  accordance  with  Section  6. 30  of  the  Administrative  Code, 
hereby  declares  the  existence  of  an  emergency  and  directs  the 
Manager  of  Utilities  to  effect  such  emergency  repairs  in  the 
most  expeditious  manner;  and  be  it  further 

RESOLVED,  That  the  Controller  be  and  he  is  hereby 
requested  to  approve  an  encumbrance  of  funds  in  the  a.mount  of 
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$400.00,  in  Appropriation  No.  2,725.200.000,  in  order  to 
provide  funds  for  said  emergency  repairs. 


--RESOLUTION  NO.  22,240— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
transfer  of  the  following  Municipal  Railway  streetcar  parts: 

2  US2A  Single  Spring  Trolley  Bases  with  Hooks 
1    K-12  Controller 

3  Resistance  Grids 

1  National  A-4  Compressor 

1  Fuse  Box 

1  H-2  Emergency  Valve 

1  10"  Brake  Cylinder 

1  Air  Reservoir 

to  the  Chief  Administrative  Officer  of  the  City  and  County  of 
San  Francisco  for  a  consideration  of  $1.00;  said  parts  to  be 
on  loan  to  the  San  Francisco  Maritime  Museum  to  be  used  as 
part  of  a  railroad  exhibit. 


—RESOLUTION  NO.  22,2Ul~ 

RESOLVED,  That  this  Commission  hereby  approves  the  plans 
as  submitted  by  Pacific  Southwest  Airlines  under  Drawing 
No.  3906-R,  under  which  Pacific  Southwest  Airlines,  at  its 
own  and  sole  cost,  will  construct  a  neon  sign  on  their  hangar 
on  Plot  10  at  San  Francisco  International  Airport;  said  sign 
having  been  approved  by  the  Airport  Department,  and  said 
drawing  having  been  approved  by  the  Utilities  Engineering 
Bureau  subject  to  the  comments  noted  thereon. 


— REbOLUTION  NO.  22,242— 

RESOLVED,  That  this  Commission  hereby  amends  its 
Resolution  No.  22148,  adopted  June  19,  1962  by  striking  out 
before  "between  City"  the  words  "that  agreement  dated  , 
September  15,  1957".  and  inserting  before  "between  City"  ^ 
\;ords  "those  agreements";  and  be  it  further 

RESOLVED,  That  this  Commission  further  amends  said 
resolution  by  inserting  as  follows: 

1)  After  "American  Airlines,  Inc."  the  words  "dated 
October  2,  1957." 

2)  After  "British  Oversease  Airways  Corporation"  the 
words  "dated  October  15,  1957." 

3)  After  "Flying  Tiger  Line,  Inc.",  the  words  "dated 
September  15,  1957." 

4)  After  "Japan  Airlines  Company,  Ltd."  the  words 
"dated  October  15,  1957." 


-13,140- 


5)  After  "Pacific  Southwest  Airlines,  Inc."  the  words 
"dated  September  IS,  1957." 

6)  After  "Pan  American  World  Airways,  Inc."  the  words 
"dated  December  9,  1957." 

7)  After  "Qantas  Empire  Airways,  Inc."  the  words  "dated 
October  17,  1957." 

After  "Slick  Airways,  Inc."  the  words  "dated 
^^eptember  15,  1957." 

9)    After  "Pacific  Airlines,  Inc.,  formerly  known  as 
Southwest  Airways  Company"  the  words  "dated  November  IS,  1957." 


—RESOLUTION  NO,  22,2^3-- 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16527,  adopted  July  l6,  1956, 
payment  of  claims  in  amount  $1,015.67.  made  by  the  San 
Francisco  Water  Department,  month  of  June,  1962,  per  Revolving 
Fund  Voucher  No.  23^0 . 


—RESOLUTION  NO.  22,2Ul|->~- 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  and  approves  Final  Payment  in  the 
amount  of  $1,630.70,  in  favor  of  R.  P.  Paoli  &  Co.,  under 
Water  Department  Contract  No,  105^,  Painting  -  2nd,  kth  and 
Sth  Floors,  Elevator,  Elevator  Shaft  and  Backstairs  in  Water 
Department  Building,  l|-25  Mason  Street,  San  Francisco. 


—RESOLUTION  NO.  22,2U5— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Bureau  of  Light,  Heat  and  Power 
Request  for  Funds,  in  amount  of  $23,175.00,  to  provide  funds 
for  maintenance  and  repair  of  street  lighting  system. 


--RESOLUTION  NO.  22,2^6-^-^ 

MEREAS,  an  emergency  exists  at  the  San  Francisco  Inter- 
national Airport,  because  of  differential  ground  settlements 
on  Runway  IR,  a  dip  has  developed  in  the  runway;  and 

VffiEREAS,  said  dip  constitutes  a  hazard;  and 

WliEREAS,  emergency  repairs  to  the  above  facility  are 
necessary  to  carry  out  the  operation  of  the  San  Francisco  Inter 
national  Airport  without  interruption  and  to  protect  the 
interests  of  the  City  and  County  of  San  Francisco  and  to  safe- 
guard the  health  and  welfare  of  the  citizens  of  said  City  and 
County:    therefore,  be  it 
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RESOLVED,  That  time  being  of  the  essence,  this  Commission 
in  accordance  with  Section  6.30  of  the  Administrative  Code, 
hereby  declares  the  existence  of  an  emergency  and  directs  the 
Manager  of  Utilities  to  effect  such  emergency  repairs  in  the 
most  expeditious  manner;  and  be  it  further 

RESOLVED,  That  the  Controller  be  and  he  is  hereby 
requested  to  approve  the  encumbrance  of  funds  in  the  a.mount  of 
$7,000.00,  in  Appropriation  No.  2.726.100.000,  for  the  purpose 
of  providing  funds  for  said  emergency  repairs. 


vL'     •i-  •X'     <lf'     ^L'  vV 

<f*  *f  'J* 


Manager  of  Utilities  Calendar  Items; 

Mr,  Kirkwood  reported  to  the  Commission  that  the  letter  sent 
by  Iva.r  Larsen  of  the  National  Safety  Council  to  Mayor 
Christopher  had  been  sent  to  the  Commission.    Several  recom- 
mendations were  made  by  the  National  Safety  Council,  as  means 
of  reducing  accidents  on  the  Municipal  Railv/ay,  and  suggested 
possible  improvements  in  accident  preventaion  and  training. 
The  report  has  been  submitted  to  Railv/ay  Management  3.nd 
Railv/ay  Management  has  held  several  meetings  seeking  ways  and 
means  to  implement  the  suggestions  made. 

Mr.  Kirkwood  stated  that  he  had  asked  Railway  Management  to 
bring  in  a  report  on  the  matter.    He  stated  that  it  was  only 
fair  to  point  out  to  the  Commission  that  some  of  the 
suggestions  required  supplemental  budget  appropriations  which 
would  be  brought  before  the  Commission  as  soon  as  possible. 

Mr.  Kirkwood  then  informed  the  Commission  that  a  proposed 
Charter  >^mendment  had  been  introduced  before  the  Board  of 
Supervisors  on  Monday,  July  23rd,  relating  to  the  formula  of 
fixing  wage  schedules  for  platform  employees  and  bus  operators 
of  the  Municipal  Railv/ciy.    Mr.  Kirkwood  stated  that  a  copy  of 
the  proposed  Charter  Amendment  had  been  handed  to  him  by  Mr. 
McGrath  a^s  he  came  into  the  meeting  room.    He  suggested  that 
the  proposed  Charter  Amendment  be  submitted  to  Railway  Manage- 
ment for  study  and  report.    He  said  he  assumed  the  Commission 
and  Staff  would  like  to  see  Railway  operators  in  a  favorable 
wage  position. 

The  Commission  accented  Mr.  Kirkwood 's  suggestion  and  asked 
Staff  to  report  on  the  proposed  Charter  Amendment, 

Mr.  Kirkwood  then  told  the  Commission  that  he  and  Oral  Moore 
had  attended  the  Fish  and  Game  meeting  in  San  Diego  on 
July  20th. 

During  the  week  previous  to  July  20th,  meetings  were  held  with 
the  chairman  and  vice-chairman  of  the  Fish  and  Game  Commission, 
which  gave  City  a  chance  to  review  the  problem  with  these 
members  of  the  commission.    He  v/as  sorry,  he  said,   that  he  had 
to  report  a  stalemate  in  negotiations  as  far  as  the  State  of 
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California  was  concerned.    Mr.  Kirkwood  said  he  could  not 
blame  the  Fish  and  Game  Commission  because  they  had  a  limited 
jurisdiction.    The  Fish  a,nd  Game  Commission  felt  that  the 
proposed  agreement  did  not  sufficiently  protect  fish  life  and 
it  was  turned  down  by  a  three  to  two  vote.    However,  this  is 
a  broader  problem  than  fish  and  game.     It  is  unfortunate  that 
there  is  no  one  agency  in  the  State  of  California  that  can 
solve  all  of  the  problems  involved  here. 

San  Francisco  will  work  closely  with  the  two  irrigation 
districts  to  see  if  the  problem  can  be  solved  in  the  weeks 
ahead.    An  early  hearing  before  the  Federal  Power  Commission 
around  October  15.  1962,  will  be  asked.     It  is  expected  the 
hearing  will  be  held  in  Washington. 

A  lack  of  agreement  with  the  State  of  California  relative  to 
water  releases  for  fish  life  poses  some  real  problems.     It  has 
now  become  necessary  to  pull  in  the  Water  Department  relative 
to  schedules  of  water  cohsumption.    However,  Staff  will 
continue  to  explore  possibilities  of  settlement  with  the  State 
of  California. 

Mr.  Kirkwood  pointed  out  that  San  Francisco  is  not  a  party  to 
the  hearing  before  the  Federal  Power  Commission.     The  actual 
applicants  are  the  Modesto  Irrigation  District  and  the  Turlock 
Irrigation  District.    He  assured  the  Commission  that  there  is 
full  cooperation  Ptnd  coordination  between  the  Public  Utilities 
Commission,  City  Attorney  and  the  two  irrigation  districts  in 
this  matter. 


Departmental  Report: 

Mr.  James  K.  Turner,  General  Manager  and  Chief  Engineer,  San 
Francisco  Water  Department  presented  the  monthly  report  of  the 
Department.    He  indicated  his  report  was  submitted  to  the 
Commission  on  Friday.    However,  he  added,  he  v/ould  like  to 
inform  the  Commission  that  he  v/as  in  negotiation  with  the 
Westborough  Water  District  relative  to  water  for  resale. 
(V/estborough  Water  District  is  the  Callan  Park  Development  in 
San  Mateo  County. ) 


Roll  Call: 

The  Commission  asked  Mr.  Bourne  to  inform  them  on  the  status  of 
the  jet  noise  case  at  the  San  Francisco  International  Airport. 

Mr.  Bourne  reported  that  the  City  Attorney's  Office  had  filed 
a  demurrer  and  motion  to  strike  in  reply  to  the  complaints  of 
the  original  four  plaintiffs.     The  hearing  on  the  demurrer  and 
motion  to  strike  is  scheduled  for  the  end  of  next  month.  No 
suits  have  been  filed  as  yet  by  the  fifty-nine  claimants  but 
only  by  the  original  four. 
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Mr.  Kirkwood  added  that  he  and  Mr.  Bourne  would  confer  with 
Leander  Shelley,  the  legal  representative  of  the  Airport 
Operators  Council,  when  he  comes  through  San  Francisco  on 
his  way  to  the  meeting  in  Hawaii. 

In  respect  to  the  Al lis~Ghalmers  turbine  case,  Mr.  Bourne 
said  the  City  Attorney's  Office  had  responded  to  the  plead- 
ing for  an  alternate  writ  and  that  argument  has  been  set  for 
August  lUth  before  the  District  Court  of  Appeals. 


THEREUPON  THE  MEETING  ADJOURNED. 
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S..;-i  B'RANOiaCO  WATER  DEPARTFIENT 
62nd  PERIODICAL  REPORT 
TO  THE 


PUBLIC  UTILITIES  COMMISSION 


July  24,  1962 

WATER  QUALITY 

During  tlie  past  Lionth  the  Depcartment  continued  its  many 
activities  to  protect  the  quality  of  water  delivered  to  its 
customers.     The  continuing  program  of  inspecting  and  repairing 
valves  has  ruached  a  total  6,165  out  of  a  total  of  21,800  Vc^.Ivc.g 
within  the  City  Distribution  oystum.     Ti:e  program  of  reconstruct- 
ing existing  blowoffs  that  discharge  into  servers  is  now  23/o 
complete.     The  remaining  296  c-.re  being  reconstructed  as  rapidly 
as  appropriated  funds  arc  available  and  as  the  vjork  load  of  the 
Department  permits. 

Consultants  are  proceeding  with  studys  for  plans  to  roof 
and  rehrjibilitute  Lombard  j.\eservoir,  the  only  reservoir  now  in 
service  that  is  not  roofed  to  protect  the  water  stored  in  it. 

Conferences  were  scheduled  with  those  Consultants  that 
responded  to  the  Department's  invit/tion  for  a  Study  of  Recrea- 
tion Uses  of  Peninsula  Watershed  lands.     .-t  present  a  total  of 
fourteen  conferences  are  scheduled  starting  July  19  ^nd  extending 
through  ..ugust  2.     i-vhen  all  parties  have  presented  their  tjuali*- 
fications  and  their  proposals,  a  selection  will  be  i^iade  of  a 
Consultant  to  perform  a  study  and  iitake  a  report  on  the  feasi- 
bility of  recreational  use  copp.itible  with  the  primary  use  of 
these  lands  as  \;atershed  area  end  for  terminal  reservoir  storage. 

This  Department  has  now  received  a  written  commitment 
from  the  owner  of  379.69  acres  of  land  within  the  San  iintonio 
reservoir  site  to  exchange  this  property  for  a  parcel  of  land 
containing  599.69  acres  outside  of  the  watershed.     This  agree- 
ment has  been  forwarded  to  the  Director  of  Property  for  process- 
ing. 


) 


The  State  has  condemned  land  along  Missio.ii  Road  for  the 
Mission  ^.an  Jose-.ocott '  &  Corner  se^/aent  of  a  Freeway  and  the 
Court  h.as  set  uctober  1,  1962  as  the  date  for  the  Ct  te '  s  occu- 
pancy of  this  land,     .^oiiie  of  the  Department's  Lessees  have  hous- 
ing for  seasonal  agricultural  workers  on  a  portion  of  this  land. 
The  Lessees  must  find  new  housing  facilities  for  their  seasonal 
workers  off  of  the  areas  that  drain  to  our  domestic  water  supply 
diversion  points.    .  ■  - 

WATLR  CONDITIONS 

During  the  month  of  June  1962,  the  average  consumption 
of  v;ater  throughout  the  system  was  at  the  r  .  te  of  181. b67  million 
gallcins  per  day.     The  maximum  consumption  in  Oiie  day  during  the 
month  of  June  w:.s  289.265  million  gallons  on  June  20th.     For  the 
Fiscal  YeacAr  1961-62,  the  average  systemwide  consumption  of  water 
was  at  the  rate  of  175  ^^^19  million  gallons  per  a  ays.     This  is  an 
increase  of  4.67  percent  over  the  previous  fiscal  year. 

Due  to  -.-n  improved  r:-inf:^ll  over  the  previous  three  d-ry 
years,  T:he  total  storae^e  in  Galavaras,  Peninsula  and  City 
reservoirs  is  2-4. 6,u  greater  at  the  end  of  the  Fisc  1  Year  1961-62 
thcin  it  was  ^  year  ago.     liov^/ei^er,  none  of  the  local  reservoirs 
filled  this  season  and  the  aqueduct  from  Hetch  Hetchy  sources 
hr-.is  "been  oper::ted  at  full  capacity,  except  for  brief  shutdowns 
due  to  turbid  v;ater  conditions,  to  transport  water  to  the  b.y 
area  at  an  "'vera.x  x^-  te  of  155.2  million  gc  lions  per  day  through- 
out the  fiscal  year. 

Since  May  15,  approximately  50  luillion  gallons  of  water 
per  day  froj;:  Galavaras  Reservoir  is  also  going  into  the  system 
to  FiOet  consumer  demand  during  the  summer  months. 

APPLICATION  FOR  WATER  SUPPLY  FOR  RESALE  PURPOSES 

An  application  for  w  iter  service  was  received  from  the 
Westborough  County  water  .■^dstrict.     This  is  a  newly  formed 
County  Water  Jistrict  which  will  serve  the  Callan  Park  Sub- 
division area  in  San  Tiateo  County, 

On  June  24,  the  City  of  Palo  ^-^-Ito  discontinued  pumping 
of  underground  water  ond  are  now  serving  only  welter  from 
San  Fr-ancisco's  system  to  all  of  their  customers.     This  has  con- 
siderably increased  their  purchases  of  water  from  this  Depart- 
ment , 
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FINANCES 

Collections  from  tlie  sale  of  viater  for  the  Fisc'l  Year 
1961-62  throucya.  June^O  tot-ded    16, c65  lAiich  is 
w 70 7, 014, 5 5  more  than  collected  during  the  prior  fiscal  year. 

The  state.ment  of  viater  Operating  Fund  revenues  and  appro- 
priations for  the  Fiscal  Year  1961-62  shows  an  estir^'ated  surplus 
of  revenues  over  expenses  of  4^680,625?  plus  an  indicated  savings 
on  operating    expenditures  of  !ii265 , 101 .     Subject  to  certain  minor 
adjustments,  this  statement  indicates  a  surplus  for  the  Fiscal 
Year  1961-62  of  about  S9^0,000. 

1961  MUNICIPAL  V/ATER  SYSTEM  BOND  PROJECTS 

Field  surveys,  plans,   and  specifications  of  Section  "B" 
of  the  Bay  Division  Pipeline  No.  4  continues  in  progress. 
Personnel  for  this  project  is  limited  and  oijr  recruitment  efforts 
have  been  partially  successful  so  that  some  personnel  is  gradu- 
ally being  acquired. 

Bechtel  Corporation  is  continuing  their  field  exploration 
work  at  the  San  Antonio  dam  site,  and  preparation  of  plans  and 
specifications  is  progressing.     Surveys  by  this  Department  for 
the  location  of  required  fencing  are  in  progress,  and  negotiations 
are  under  way  for  the  lessees  to  begin  fencing  in  connection  with 
the  required  adjustments  of  leases.  i 

CORPORATION  YARD 

On  July  9)  1962,  the  Board  of  Supervisors  held  a  formal 
hearing  and  officially  closed  Eankin  Street  and  McKinnon  Avenue 
within  the  area  to  be  occupied  by  the  new  Corporation  Yard.  The 
architect  is  proceeding  with  preparation  of  contrcact  plans,  spec- 
ifications and  estimates,  which  are  scheduled  for  completion  by 
September  1,..  1962. 

POTRERO  HILL  TUNNEL  FIRE 

The  cave-in  of  streets  above  the  burned-out  tunnel  through 
Potrero  Hill  left  water  mains  exposed,  unsupported  and  subject  to 
breaks.     The  end/'ngored  sections  of  mains  were  shut  down  and 
temporeary  connections  were  made  around  the  damiaged  area  to  supply 
water  to  the  remaining  customers  with  no  consumer  being  without 
water  service  for  longer  than  two  hours.     Steps  are  being  taken 
to  realign  and  replace  damaged  sections  of  mains  in  cooperation  ' 
with  other  utilities  and  other  city  departments. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,371st  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,   IN  ROOM  282  -  CITY  HALL,  JULY  31, 
1962,  COMMENCING  AT  2500  P^M, 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOo 
Call  to  Order 

Present:         Coinmissi oners  Stuart  N.  Greenberg,  Thomas  P.  White, 
George  P.  Hansen,  Thos.  P.  Stack,  Bert  Simon 

Absent:  None 

President  Stuart  N,  Greenberg  presided. 


ledge  of  Allegiance  was  led  by  Commissioner  Hansen. 


Cn  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  l,370th  regular  meeting  of  the  Commission  held 
ciuly  2tl,  196?,  were  adQ)pted. 


Vote  : 


Aye  s-Commis  si  oners  Greenberg,  VJhite,  Hansen,  Stack, 

Simon 
Absent-None 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Stack, 
the  following  resolutions  were  adopted: 


Vote : 


Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 


--RESOLUTION  N0>  22,2h7— 

RESOLVED,  That  on  recommendation  cf  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
cf  claims  against  the  Municipal  Railway; 


Claimant 

Non-litip!:ated  Settlements 

TO  Angelita  Pajardo,  a  minor 
TC  Arthur  P.  Beard 
MC  Dorothy  F.  Chesebro 
I sad ore  Welner 
Evangeline  Powell 
BC  Frieda  Bullene 


Litigated  Settlements 

SC  Bertha  C lough 
CC3  Harry  Goldstein 
"j  C  Louise  Lewis 


Date  of  Accident 

August  26,  1961 
January  11,  1962 
October  1961 
February  21,  1962 
September  11,  1961 
September  11,  1961 


December  19,  1959 
April  29,  I960 
September  29,  1959 


Settlement 

I  5?0*00 
1,2$0.0« 
2,000.00 
$75.00 

75o.oo-»- 

1,700.00-::- 


750*00 
10,000.00 
800.00 
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Lltlf^^ated  Settlements 

MC  Clifford  E.  Mahoney 
TC  Francis  T.  Norton 
CC  Louis  Raboud 
TC  Helen  B.  Sanger 

James  Sanger 

Maurie  Sanger 
TC  Edward  P.  Stone 

Judp:ments 

TC  Evelyn  McCann 


APPROPRIATION  NO. 
^-APPROPRIATION  NO. 


RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call: 

AD  Contract  No.  319  -  Lighting  Inwprovements  at  Central  Terminal  and 
Pier  "D"; 

EB^IS  Contract  No.  3^1  -  Construction  of  Stream  Gaging  Station  on 
the  Sah  Joaquin  River  at  Laird  Slough  near  Grayson. 


--RESOLUTION  NO.  22,2h9-- 

RESOL\rED,  That  this  Commission  on  the  recommendation  of  the 
Manager  of  Utilities,   the  General  Manager  of  the  Municipal  Railway, 
fehd  the  City  Attorney,  approves  the  write-off  ^f  uncollectible 
accounts  receivable  which  are  more  than  ninety  days  past  due  and 
the  adjustment  of  accounts  receivable,  amount  #33«79,  per  Municipal 
Railway  list  of  July  2i| ,  1962;  and  be  it  further 

RESOL^/ED,  That  this  Commission  hereby  approves  Municipal 
Railway  compromise  settlements,  month  of  June,  1962,  as  follows: 


Amount 

Coinpromise 

Debtor 

Billed 

Settlement 

George  H,  Leung 

#25.65 

1  2145 

Pedro  Vergara 

178.27 

136.27 

Don  J.  Filbert 

12k .  16 

86.36 

Leo  Diaz 

81.92 

63.02 

Robert  B.  Stine 

42.38 

33.98 

#i|52.38 

$31+1*06 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  June,  1962,  by  the  Municipal  Railway  for  damages  against 
miscellaneous  debtors,  amount  $2,937*92,  per  Municipal  Railway 
list  of  July  2I4,  1962. 


Date  of  Accident  Settlement 

February  2,  I960  #  6,^00.00 

October  27,  1959  2,500.00 

November  25,  I960  17,000.00 

February  5,  I960  Ij, 500.00 

"               "      "  1,000.00 

"               "      "  1,500.00 

November  10,  I96O  1,100.00 


November  II4,  1959  2,000.00 
plus  interest 


2 ,735. 8011 .000  - 
2.735.8014.999  - 


52,025.00 
2,i45O.O0 


—RESOLUTION  NO.  22, 2h^- 


$  5iiA75«oo 
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««RESOLUTIQN  N0>  g2,2^0-> 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  Utilities  to  execute  that  certain  revised  Pacific  G-as  and 
Electric  Company's  Electric  Extension  and  Service  Agreement  cover- 
ing tho^  construction  of  a  power  line  totaling  1,975  feet  in  length 
to  serve  the  new  Sunol  Chlorination  Station  and  appurtenances  near 
the  Town  of  Sunol,  Alameda  County. 

Cancelling  the  Initial  agreement  executed  by  Public  Utilities 
Commission,  Resolution  No.  giL960>  adopted  April  3,  1962,  due  to 
change  in  alignment  affecting  overall  length. 


•  '  ^-RESOLUTION  NO.  g2,g5l— 

RESOLVED,  That  pursuant  to  the  provisions  of  Section  12  of 
that  lease  dated  February  10,  195^^1,  between  the  City  and  County  of 
San  Francisco  and  Rick  Helicopters,  Inc.,  covering  4.^3  acres  of 
land  at  the  San  Francisco  International  Airport,  this  Commission 
hereby  approves  and  consents  to  said  lessee,  subletting  a  portion 
of  their  leasehold  to  Pacific  Air  Lines,  Inc., for  a  period  of  one 
year  cozrimenclng  July>26,  1962,  and  be  it  further 

RESOLVED, That  the  foregoing  approval  and  consent  be  and  is 
hereby  conditioned  upon  Rick  Helciopters,  Inc.  remitting  to  the 
City  and  County  of  San  FranciscQ  the  sum  of  1739.65/  In  addition  to 
the  fee  set  forth  in  the  basic  lease  agreement. 


^-RESOLUTION  NO.  22»2^2-' 

I'VHEREAS,  Under  Public  Utilities  Commission  Resolution  No. 
17>226,  dated  May  J,  19S7>  San  Francisco  Water  Department 
Revocable  Permit  was  issued  to  Robert  M.V/ing  of  Pleasanton,  Alameda 
County,  to  occupy  12.6  acres  of  land  on  the  Pleasanton  Well  strip 
for  grazing  purposes,  at  a  rental  of  ^^325*00  per  year;  and 

^^JHEREAS,  Said  Permittee  has  requested  cancellation  ^f  the  sum 
of  tf2$.00  from  his  annual  rental  of  #325.00  inasmuch  as  a  portion 
of  the  area,  approximately  one  acre,  v/as  used  to  repair  a  water 
line  by  the  Water  Department , preventing  use  of  this  portion  by  the 
Permittee;     now,  therefore,  be  it 

RESOLVED,  That  this    Commission  hereby  approves  the  cancella- 
tion of  the  sum  of  fe5«00  from  the  annual  rental  for  the  current 
year  and  the  adjustment  of  the  rent  for  the  current  year  from 
1325.00  to  $300.00,  under  that  certain  San  Francisco  Water  Depart- 
ment Revocable  Permit  issued  to  Robert  M.  Wing  of  Pleasanton  under 
Resolution  No.  17,226,  dated  May  7,1957. 


—RESOLUTION  NO.  22,253— 

^^/HEREAS,  The  Controller  was  requested  by  this  Commission  under 
Resolution  No.  21,213,  dated  May  23,   I96I,  to  certify  funds  in  the 
amount  of  |2, 500,00  to  provide  f^r  the  rental  from  Pacific  Gas  & 
Electric  Company  of  three  500  KVA  transformers,  three  25  KVA  trans- 
formers, and  three  15  KVA  transformers,  in  connection  with  the 
Airport  Contract  No.  295-Reloca tion  of  Steam  and  Electric  Services; 
and 

lAfHEREAS,  It  is  now  necessary  that  the  original  rental  period 
be  extended  due  to  the  recent  labor  dispute;     now,  therefore,  be  it 
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RESOLVED,  That  the  first  paragraph  of  said  Resolution  No, 
21,P13  Is  hereby  amended  to  request  the  Controller  to  certify  funds 
in  the  amount  of  $3,000,00  in  lieu  of  $2,500,00  as  originally 
stated. 

..-^RESOLUTION  NOc  22,2^U  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  a  supplemental  appropriation 
from  such  funds  as  are  legally  availablej,  in  amount  of  $91,789.00, 
to  provide  additional  funds  for  the  payment  of  holiday  pay  and 
overtime  for  mlscellaneQus  employees  of  the  Municipal  Railway: 


Appropriation  2. 735* 112.000    Holiday  Pay 
Appropriation  2. 735 •130. 002    Wages,  Miscellaneous 

Employees 

Appropriation  2*735«860.000    Pension  &  Retirement 

Allowance 


t  12,198 

7i|,711 

hs86o 
$  91,789. 


--RESOLUTION  N0«  22, g^^-- 

RESOLVED,  That  thi% Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
fi^m  such  funds  as  are  legally  available,  to  provide  the  following: 

Municipal  Railway 

$  9j200,00    Appropriation  2.735.^00.000  Equipment 

To  provide  funds  for  partial  replacement  of  heaters  in  trolley 
coaches  and  street  cars; 

|10,000.00    Appropriation  2.735.200.000  Contractual  Services, 
Medical  Service  and  Care 

To  provide  funds  for  instituting  partial  program  of  medical 
examinations  to  evaluate  physical  ftthess  of  platform 
pers  onnel • 


--RESOLUTION  NO.  22,256— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
from  Compensation  Reserve-Municipal  Railway  Appropriation  No. 
2.735.199.000,  in  amount  !|l8,709.00,  to  provide  funds  for  the  pay- 
ment of  salaries  and  wages  to  the  following  positions  in  the 
Municipal  Railway: 


Appropriation 

2.735.110*000  One  9102  Transit  Car  Cleaner,  Full  Time 
2.735.130.002    One  7322  Automotive  Body  and  Fender 

V/orker  Sub -Foreman 
2. 735. 130*002    One  7380  Eleott»ical  Transit  Mechanic 

Sub- Foreman 

and  deleting  three  positions  as  follows: 

One  9102  Transit  Car  Cleaner,  Part  Time 
One  7306  Automotive  Body  and  Fender  Worker 
One  7379  Electrical  Transit  Mechanic. 


*  i|,360 
6,88i| 

,709; 


-13,11+8- 


In  reference  to  Resolution  No,  22,2^k  and  Resolution  No.  ZZ»2$i, 
Mr.  Kirkwood  explained  that  funds  for  the  payment  of  holiday  pay 
and  overtime  for  miscellaneous  employees  of  the  Municipal  Railway 
had  been  included  in  the  budget  by  the  Public  Utilities  Commission 
and  were  deleted  by  the  Mayor,  and  that  funds  for  partial  replace- 
ment of  antiquated  heaters  and  for  the  institution  of  a  partial 
prop!;ram  of  medical  examinations  to  evaluate  physical  fitness  of 
platform  employees  had  been  included  in  the  budget  for  the  fiscal 
year  by  the  Public  Utilities  Commission,  approved  by  the  Mayor,  and 
deleted  by  the  Board  of  Supervisors^     In  response  to  a  question  from 
Commissioner  White,  it  was  explained  that  in  Re^lution  No.  22, 2^^ 
funds  requested  in  the  amount  of  $91>789  was  slightly  less  than  the 
amount  originally  asked  for  in  the  budget. 

At  this  point  Thomas  VJ.  McGrath,  President,  Carmen's  Union  Local 
1380  APL,  was  granted  the  privilege  of  the  floor.    Mr.  McG-rath 
thanked  the  Commission  for  requesting  funds  for  installation  of  the 
heaters.    However,  he  strenuously  objected  to  the  item  concerning 
physical  examinations.     Mr.  MoGrath  urged  that  the  physical  evalua- 
tion be  confined  to  future  platform  employees,  not  those  currently 
employed,  on  the  grounds  the  results  of  the  physical  examinations 
may  interfere  with  the  retirement  rights  of  the  men.     Mr.  McGrath 
stated  he  was  in  CQraplete  agreement  wi  th  the  physical  examination 
of  employees  at  the  time  of  entrance,  but  was  objecting  to  physical 
examinations  of  employees  after  they  have  been  in  service  for  a 
period  of  time  because  it  might  result  in  loss  of  job  due  to  ailments 
peculiar  to  bus  operators  and  teamsters  ^hich  the  Retirement  Board 
would  not  consider  grieviQus  enough  for  a  disability  retirement  and 
which  the  railway  might  consider  serious  enough  to  take  the  man  off 
the  job. 

Commissioner  White  asked  Mr.  McGrath  if  he  was  opposed  to  physical 
examinations  for  bus  drivers*     Mr.  McGrath  answered  in  the  affirma- 
tive.   Commissioner  White  then  went  on  to  point  out  that  teamsters 
in  applying  for  their  chauffeur's  license  must  qualify  as  an  A,  B, 
C  or  b  class  operator.     If  a  teamster,  due  to  physical  condition, 
can  no  longer  qualify  under  the  St^ate  law  for  a  Class  A  license 
he  must  relinquish  his  job  on  this  type  of  equipment  and  drop  down 
to  a  Class  B,  C  or  D  license  and  take  a  lower-paying  job. 
Commissioner  White  pointed  out  that  the  bus  operators  of  the 
Municipal  Railway  are  not  subject  to  these  provisions  of  the  law. 

Commissioner  White  stated  the  Public  Utilltir>s  Commission  is  not 
charged  with  the  administration  of  the  health  and  welfare  program 
0f  the  employees  or  the  question  of  whether  or  not  employees  are 
entitled  to  disability  retirement  or  transfer,  but  with  the  very 
important  task  of  protecting  the  public.     He  said  he  did  not  wish 
to  see  the  Commission  and  the  City  put  in  a  position  of  possibly 
being  party  to  a  criminal  act,  and  the  financial  liability  that 
may  be  incurred,  due  to  operation  o^*  equipment  by  physically  unfit 
operators. 

Commissioner  Greenberg  indicated  he  was  in  complete  agreement  with 
Commissioner  White, 

Mr.  Kirkwood  stated  that  Paul  J.  Panning,  Director  of  the  Bureau  of 
Personnel  and  Safety,  was  most  familiar  with  this  problem,  having 
lived  with  it  for  several  years,  and  asked  if  the  Commission  wished 
-to  hear  from  Mr.  Panning. 

Mr.  Pfeinning  said  the  Municipal  Railway  was  the  only  major  transit 
system  in  the  State  of  California  that  did  not  conduct  periodic 
physical  examinations  of  its  operating  personnel.    He  stated  the 
Municipal  Railway  in  the  past  fifteen  years  has  found  it  necessary 
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to  displace  only  three  hundred  employees;  these  disabilities  were 
discovered  purely  by  chance  and  the  raen  were  requested  to  take  a 
disability  transfer  or  retirement  after  examination  by  the  Retire-* 
ment  Board  physician.    He  stated  that  to  his  knowledge  the 
Municipal  Railway  had  not  terminated  any  such  employee  but  had 
found  other  employment  for  him  in  a  different  capacity*     He  again 
emphasized  the  necessity  for  periodic  physical  examinations  of 
operating  employees  as  a  means  of  reducing,  accidents  and  protecting 
the  life  and  limb  of  the  public  as  well  as  of  the  employee  himself. 

After  Mr.  Panning' s  presentation,  Edward  Coleman,  President, 
Municipal  Carmen's  Union  Local  2^0  CIO,  was  granted  the  privilege 
jf  the  floor  and  he  expressed  his  objection  to  physical  examinations 
of  operating  personnel,    Mr.  Coleman  questioned  whether  the  dis- 
ability or  inability  to  operate  the  equipment  was  a  decision  for 
railway  or  the  railway  doctors  to  make.     He  felt  the  matter  should 
be  discussed  and  standards  set  up  and  the  program  thoroughly 
examined.     He  pointed  out  that  a  disability  transfer  takes  time-*- 
in  some  instances  as  long  as  f^ur  or  five  months — and  in  the  interim 
a  man,  if  ruled  off  the  platform  and  unable  to  operate  the  equipment, 
woija.d  be  out  of  work. 

The  Commission  after  hearing  Mr.  Coleman,  again  pointed  out  that  it 
was  charged  with  protecting  the  life  and  limb  of  the  traveling 
public,  and  emphasized  it  folt  the  heavy  woightPof  its  responsibility 
in  this  area. 


Manap;er  of  Utilities  Calendar  Items; 

Mr.  Kirkwood  reported  to  the  Commission  the  refusal  of  the 
California  Supreme  Court  to  review  the  District  Court  of  Appeals' 
docision  in  the  Western  Air  Linos  case*    This  means  that  the  monies 
impounded  in  the  Western  Air  Lines  case,  amounting  to  $21[|,000,  can 
now  be  utilized  by  the  airport, 

Mr.  KirkwD  od  then  read  a  letter  dated  July  2I4,  1962,  from  Kathleen 
Doyle,  Women's  Editor  of  the  San  Franc isco  ExaminoJbi  ogmpdirot^cifeing 
Margaret  Armstrong,  Operator  W,  Smith,  No,  1665,  and  Inspector 
Prank  Bauer,  of  the  Municipal  Railway,  for  their  exceptional 
courtesy  and  helpfulness  in  recovering  an  expensive  alligator  bag 
vhich  she  had    left  on  a  No,  6  bus. 

Mr,  Kirkwood  called  to  the  attention  of  the  Commission  the  approval 
in  principle  by  the  Board  of  Supervisors  of  the  non-profit 
corporation  financing  of  Pan  American  World  Airways,  Inc.  construc- 
tion at  the  San  Francisco  International  Airport. 

He  told  the  Commission  he  had  attended  a  meeting  during  the  week 
in  the  Mayor's  office  relative  to  the  acquisition  of  the  San  Andreas 
Watershed  land.    The  Mayor  suggested  that  two  or  throe  real  estate 
experts  be  asked  to  appraise  the  land  as  a  pubjlic  service,  Mr. 
Kirkwood  said  George  Thomas  of  Baldwin  &  Howell,  and  Charles  Monroe 
of  Coldwell  Banker  &  Company,  will  undertake  this  service  for  the 
City, 

On  Thursday  morning,  Mr.  Kirkwood  announced,  a  meeting  will  be  held 
in  the  Mayor's  office  with  representatives  of  San  Mateo  County 
relative  to  the  Junipero  Serra  Boulevard  as  it  goes  through  the 
City's  watershed  land.    The  purpose  of  this  meeting  is  to  determine 
the  ways  and    means  to  improve  the  road  as  laid  out  by  the  State. 
Mr.  Kirkwood  pointed  out  to  the  Commission  the  great  interest  San 
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Francisco  has  in  this  road  in  the  protection  of  the  City*s  water 
supply,  and  stated  that  thus  far  the  State  has  been  most  cooperative. 

He  then  announced  a  series  of  discussions  had  been  hold  between 
Deputy  City  Attorney  Orvillo  Wright,  himself,  and  representatives 
of  Tuolumne  County  relative  to  the  possibility  of  a  settlement  of 
vhe  Tuolumne  County  tax  case.    He  suggested  that  the  city  attorney 
and  hiinsolf  would  explain  the  situation  fully  after  the  Public 
Utilities  Meeting  and  invited  the  press  to  attend. 

Commissioner  Groonberg  recognized  Miss  Gertrude  L.  Barnett  in  the 
audience  and  asked  if  she  had  anything  to  bring  before  the  Commis- 
t'ion.    Miss  Barnett  expressed  hor  concern  with  the  celebration 
of  the  Municipal  Railway's  golden  anniversary. 


Roll  Call! 

Commissioner  White  asked  Airport  Manager  Belford  Brown  and  0.  L. 
Moore,  General  Manager  of  Hetch  Hotchy  Project  and  Utilities 
Engineering  Bureau,  x-jhat  provisions  had  been  made  for  standby  power 
at  the  San  Francisco  International  AirpQrt.     Mr.  Brown  and  Mr. 
Moore  replied  that  the  auxiliary/  power  plant  generated  enough  power 
to  provide  for  full  emergency  lighting  on  the  field  but  not 
sufficient  power  to  light  up  the  entire  terminal  building  area. 
Mr.  Moore  indicated  that  the  cost  of  putting  in  facilities  to 
provide  full  standby  lighting  to  other  than  the  field  side  of  the 
airport  would  be  prohibitive* 

Commissioner  White  requested  that  a  report  bo  made  as  t o  what  is 
the  practice  in  other  comparable  airports. 


THEREUPON  THE  MEETING  ADJOURNED. 
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M  I  N  U  T  ES 


PUBLIC  UTILITIES  COMMISSION 


1,372nd  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
C0Mr4ISSI0N,  IN  ROOM  282  -  CITY  HALL,  AUGUST  7, 
1962,  C0M]}1ENCING  AT  2:00  P.M» 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoQ 
Call  to  Order 

Present:  Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 

George  P.  Hansen,  Thos.  P.  Stack,  Bert  Simon 

Absent:  None 

President  Stuart  N,  Greenberg  presided* 

Pledge  of  Allegiance  was  led  by  Commissioner  Simon. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  1,371st  regular  meeting  of  the  Commission  held 
July  31,  1962,  were  apyppO«^ed. 

Vote:  Aye 3- Commissi  oners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 


--RESOLUTION  NO,  22,2^7— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  vi  11  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway: 

5;laimant 

Fon-litip:ated  Settlements 

KC;  Carmen  Escobosa 
i-C  Josef  a  Kirchamer 
iiO  William  Steinberg 
S-j  Jennie  Lake  Sanford 
cC  Evelyn  I,  Estoista 

Litigated  Settlements 

SC  John  L.  Cor ley,  Jr» 
'J  Izola  L«  Stafford 
^'  Emma  B.  Stafford 
"  Martha  J,  H,  Davis 


Date  of  Accident  Settlement 

December  18,  I96I  $  850.00 

January  10,  1962  1,7$0,00 

June  19,  1962  ^2S.OO 

November  17,  1959  3, $00. 00 

September  11,  I96I  2, $00.00'-' 


August  2,  1961  ~  700.00 

April  2$,  1962  i4,000.00 

"          "        "  3,000.00 

"          "  7/000.00 
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Litigated  Settlements 


Date  of  Accident 


SC  Mary  E,  James 

SC  Theresa  Mari6  Kresge 

SC  Lorraine  E,  Lewis, 

Desiree  Tompkins,  a  minor 
and  Robert  R.  Tompkins,  a  minor 
by  Lorraine  E,  Lewis,  their 
guardian  ad  litem 


November  9,  19^9 
March  l6,  I960 
December  23,  1959 


ft 


Judgment 

TC  G,  Baranova-Popof f 


December  7*  19^6 


Settlement 

$  1,500.00 
750.00 

2,800»00 
1450.00 

375*00 


l,^l4l.00 


and  be  it  further 


RESOLVED,  That  the  portion  of  Resolution  No.  22173, 
adopted  July  3,  1962,  relative  to  litigated  settlement 
of  Leslie  Shelton  and  James  A.  Smith  is  hereby  amended 
to  read  settlement  in  amount  of  $750«00  instead  of 

$700*00   50.00 

t  31,191.00 

APPROPRIATION  NO.  2*735.80l4. 000  -  $28,691.00 
*;:-APPROPRIATION  NO.  2* 735.80[i,999  -  I  2, 500^00 


-.-RESOLUTION  NO.  22,258-- 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

San  Francisco  Water  Department  Contract  No.  1028A--Conver sion  of 
Valves  for  Power  Operation  -  Installation  of  Operator  Units,  to  the 
San  Francisco  Water  Department  in  the  net  amount  of  $3,7l8»03; 

Hetch  Hetchy  V/ater  Supply  Contract  No.  356,  San  Joaquin  Pipe  Line 
No.  3,  Section  D-2,  to  United  States  Steel  Corporation,  in  amount 
$1,651, li|7«i?0,  based  on  Schedule  I|  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works 
are  hereby  rejected. 


-.■RESOLUTION  NO.  22,2^9- - 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows; 

TO:  STATE  OP  CALIFORNIA 

DEPARTMENT  OP  WATER  RESOURCES 

Permit  to  enter  portions  of    Water  Department's  San  Antonio  lands, 
Alameda  County,  for  the  purpose  of  drilling  certain  exploratory 
holes  in  connection  with  the  South  Bay  Aqueduct.    Pee  waived  in 
•consideration  of  a  public  agency. 
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—RESOLUTION  N0«  22»260-* 

RESOL^/ED,  That  this  Coraraission  hereby  requests  the  Director  of 
Property  to  prepare  the  necessary  legislation  for  enactment  by  the 
Board  of  Supervisors  authorizing  the  sale  at  public  auction  of  the 
area  outside  the  normal  right  of  way  width  of  the  Sunset  Supply  Lino; 
being  portions  of  Lot  58  and  59,  Block  12,  Seventy  Five  Dollar  Lot 
Homestead  Association, Colma,  San  Mateo  County, 


—RESOLUTION  NO,  22.261-- 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16527,  adopted  July  16,  1956,  payment  of  claims 
in  amount  $16,213.07,  made  by  the  Municipal  Railway,  month  of 
July,  1962,  per  revolving  fund  Payment  Requests  No,  7737,  77I48,  7755f 
7775,  7779,  7793,  179k  and  78OI. 


On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Hansen, 
the  following  resolutions  were  adopted; 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

S  in  on 
Absent-None 

--RESOLUTION  NO.  22,262-- 

WHEREAS,  The  City  of  South  San  Francisco  has  brought  action 
in  San  Mateo  County,  Superior  Court  No.  9I46OO,  against  the  City  and 
County  of  San  Francisco  to  acquire  certain  real  property  for  public 
street  purposes;  and 

WHEREAS,  The  Director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  as  $2,387»00;  and 

V/HEREAS,  Certain  reservations  required  by  the  San  Francisco 
Water  Department  are  to  be  included  in  the  final  order  of  condona- 
tion;    therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered,  the  fair  market  value 
of  the  property  being  $2,387«00,  and  containing  the  reservations 
required  by  the    San  Francisco  Water  Department. 


—RESOLUTION  NO.  22.263-- 

RESOLVED,  That  this  Commission  hereby  authorizes  the  attendance 
cf  Paul  J.  Panning,  Director,  Bureau  of  Personnel  and  Safety,  at  the 
annual  National  Safety  Congress  and  Exposition,  to  be  held  in 
.'liicago,  Illinois,  from  October  29  to  November  2,  1962. 


--RESOLUTION  NO.  22,26[i— 

WHEREAS,  The  following  employees  have  retired  from  the  service 
:f  the  City  and  County  of  San  Francisco,  having  served  in  the 
Farket  Street  Railway  and/or  the  Municipal  Railway  for  a  period  in 
^•^coess  of  twentji^-f ive  yeaits;  and 


-13,l5i|- 


WHEREAS,  The  Public  Utilities  Commission  reoognizos  the 

valuable  service  these  employees  have  rendered  the  people  of  San 

Francisco  while  emnloyed  by  said  Market  Street  Railway  and/or  the 
Municipal  Railway;     therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  behalf  of 
the  people  of  the  City  and  County  of  San  Francisco,  in  recognition 
of  their  long  and  faithful  service,  by  this  resolution  expresses  to 
these  employees  its  best  wishes  for      long  and  happy  life  and  the 
assurance  of  its  appreciation  for  work  well  performed;    and,  be  it 
further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
prepare  a  copy  of  resolution  for  presentation  to  each  of  the 
following  employees; 


Employee 

Francis  S.  McQuaid 
Fred  Appleberg 
William  John  Doboi 
Robert  M,  Johnson 
James  George  Milne 
William  Meyers 


Service 


36 
314 


years 
years 
years 
years 
years 
years 


--RESOLUTION  WO.  g2,265-- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  Debit  Modification  of  Contract  in  the 
amount  of  |90i|.89;  approves  Final  Payment  in  the  amount  of  #3,668,20, 
in  favor  of  Bay  Area  Electric  Corporation  under  VJ.D,  Contract  No. 
10l8--Construction  of  Electric  Power  Line  to  Davis  Tunnel  and 
Pilarcitos  Cottages,  San  Mateo  County. 


--RESOLUTION  NO. 


22,266-- 


RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  the  following  Modifications  of  Airport  Contract  No. 
260--Construct  South  Terminal  Building  and  Piers  "F"  and  "G"  at  San 
Francisco  International  Airport;     Contractor,  M  &  K  Corporation- 
Stolte,  Inc. ; 


Credit  Modification 
Amount  I3, 1+81.90 

Debit  Modification 
Amount  #6, 61+0 ,03 

Debit  Modification 
Amount  $33$. 21 

Dobit  Modification 
Am-)unt  $3S*S92.50 


To  revise  certain  finish  work  in  Pier  "G" 
and  add  certain  finish  work  in  Pier  "F"; 

To  revise  certain  electrical,  ticket  counter, 
conveyor,  and  other  work; 

To  revise  certain  work  including  doors, 
hardwa?  0,  etc* ; 

To  revise  baggage  conveyor  systems  and 
electrical  work  connected  therewith. 


'     -"RESOLUTION  NO.  22,26?-- 

RESOLVED,  That  this  Commission  hereby  approves  the  plans  and 
rpecif ications  submitted  by  Standard  Oil  Company,  under  which 
iuandard  Oil  Company  at  its  own  and  sole  cost  ^rl  11  construct  air- 
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craft  fueling  facilities  at  San  Francisco  International  Airport,  the 
work  to  consist  in  general  of  the  construction  of  two  aircraft  fuel 
mainlines  between  Standard's  existing  Satellite  Plant  and  the  new 
Pier  "G";  the  construction  of  a  hydrant  system  and  pipelines  in  the 
Pier  "G"  area;  and  the  construction  of  a  portion  of  the  mainline 
extension  to  serve  the  future  Pan  American  Airline  facilities  on 
Plot  1;     said  plans  and  specifications  having  bee^n  approved  by  the 
Utilities  Engineering  Bureau  subject  to  the  notations  marked  thereon 
in  red. 


1,  — ^RESOLUTION  NO.  22,268-- 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  July,  19^2,  for  damages  which  the  San  Francisco  Water 
Department  has  against  miscellaneous  debtors,  in  the  amount  of 
#1,788.31,  plus  one  payment  on  account,  $2$. 00,  per  San  Francisco 
Water  Department  list  dated  July  31,  I962. 


--RESOLUTION  NO.  22.269-* 

RESOLVED,  That  this  Commission  hereby  appoints  James  J,  Finn, 
Secretary  of  the  Commission,  as  Acting  Nanqger  of  Utilities  during 
the  period  August  10  through  August  2o,  1962. 


—RESOLUTION  NO.  22,270-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
in  amount  $1401,620,  from  such  funds  as  are  legally  available,  to 
provide  funds  for  payment  of  additional  compensation  to  Municipal 
Railway  platform  employees  and  three  (3k)  disability  transfer  7^10 
Automotive  Servicemen,  in  accordance  with  Annual  Salary  Ordinance 
as  amended  pursuant  to  Charter  Section  151.3 >  for  the  fiscal  year 
1962-63? 

Appropriation 

2.735»130<»001  Wages,  Platform  Employees  1367,1482 

2o73S«130«002  Wages,  Miscellaneous  Employees  385 

2.73S«13S*000  Sick  Leave-Per  Diem  Employees  12,201 

2« 73^ •860.000  Pension  &  Retirement  Allowance  21,3$2 

ft01,620 


—RESOLUTION  NO.  22,271— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation, 
in  the  amount  of  $1,2^0,000,  from  unappropriated  balance  of  funds, 
1956  Airport  Bond  Fund  and  Airport  Operating  Fund,  for  the  purpose 
of  remodeling  the  ground  and  first  floors  of  the  Central  Terminal 
J-jilding  at  San  Francisco  International  Airport. 


—RESOLUTION  NO.  22,272-- 

VIHEREAS,  the  City  Attorney  has  submitted  by  letter  dated 
August  6,  1962,  on  file  with  the  Secretary,  a  comprehensive  proposed 
ciettlement  of  the  controversy  with  the  County  of  Tuolumne  in  regard 
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to  ad  valorem  taxation  of  San  Prancis<9o  properties  under  the  juris- 
diction of  this  Commission  and  located  in  Tuolumne  County;  and 

WHEREAS,  the  Commission  is  fully  informed  and  advised  of  the 
provisions  of  such  proposed  settlement  and  finds  it  fair  and  reason- 
able and  in  the  best  interests  of  the  City  and  County  of  San 
Francisco;  now,  therefore,  be  it 

RESOLVED,  that  upon  receipt  of  the  sum  of  #261, 107.80,  plus 
interest,  the  City  Attorney  is  authorized  and  directed  to  dismiss 
action  No,  511033,  pending  in  the  Superior  Court  of  the  City  and 
County  of  San  Francisco,  entitled  City  and  County  of  San  Francisco 
V.  County  of  Tuolumne,  being  suit  for  refund  of  taxes  paid  under 
protest  for  the  year  1960-1961;  and 

RESOLVED,  that  upon  receipt  of  the  sura  of  ?^i|35>i|?8 .36,  plus 
interest,  the  City  Attorney  is  authorized  and  directed  to  dismiss 
action  No,  26000,  pending  in  the  Superior  Coprt  of  the  County  of 
Marin,  entitled  City  and  County  of  San  Francisco  v.  County  of 
Tuolumne,  being  suit  for  refund  of  taxes  paid  under  protest  for  the 
year  1961-1962;  and  further 

RESOLVEB,  that  the  City  Attorney  is  hereby  authorized  and 
directed  to  do  all  other  things  necessary  to  effectuate  settlement 
of  the  total  controversy  with  Tuolumne  County  as  provided  in  his 
letter  dated  August  6,  1962  to  this  Commission,  a  copy  of  ih  ich  is 
on  file  with  the  Secretary. 


—RESOLUTION  WO,  22,273-- 

WHEREAS,  the  Public  Utilities  Commission  under  authority  of 
Resolution  No.  22,065,  adopted  May  15,  1962,  executed  on  June  13* 
1962  that  certain  lease  between  City  and  Earl  M,  Wilms  and  Woodrit>w  C, 
Ersted  for  the  operafeton  and  maintenance  of  a  public  golf  course  or 
courses  on  certain  Water  Department  land,  being  II4O  acres  more  or 
less,  in  the  vicinity  of  Sunol,  California;  and 

WHEREAS,  said  lessee  has  diligently  pursued  the  terms  of  the 
lease  by  proceeding  with  applications  to  the  County  of  Alameda  for 
the  operation  of  the  golf  course,  the  preparation  of  engineering 
designs,  and  substantial  exploratory  work  in  the  development  of  an 
underground  water  source;  and 

WHEREAS,  the  lessee  is  unable  to  obtain  water  from  the  under- 
ground sources  on  the  demised  premises  in  sufficient  quantity  or 
quality  to  inaugurate  or  carry  on  normal  operation  of  the  aforesaid 
golf  course  and  related  business  activities;  and 

VHEREAS,  the  lessee  has  agreed  to  restore  the  demised  premises 
to  its  original  condition  at  lessee's  sole  cost  and  expense;  and 

WHEREAS,  the  lessee  has  requested  cancellation  of  the  lease 
and  return  of  the  five  thousand  dollar  ($5,000)  deposit  under  the 
terms  and  conditions  of  Section       of  said  lease;    how,  therefore, 

ne  it 

RESOLVED,  That  this  Commission  does  hereby  cancel  said  lease 
and  directs  the  return  of  the  five  thousand  dollar  (45#000)  deposit 
'zo  Messrs,  Wilms  and  Ersted. 


^s-}^•;5•^HKi•^^••;^■iH^•;5• 
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Calendar  Item  #17,  relative  to  construction  of  aircraft  fueling 
facility  by  Shall  Oil  Company  at  San  Francisco  International  Air- 
port, was  taken  off  calendar  at  the  request  of  the  Airport  Depart- 
ment • 


In  reference  to  Resolution  No*  22,262,  Director  of  Property  Philip  L. 
Rezos  appeared  and  explained  his  method  of  arriving  at  the  valua- 
tion, which  was  based  upon  a  value  of  the  fee  of  $20,000  per  aero. 


In  reference  to  Resolution  No,  22,2$8,  relative  to  the  award  of 
Hetch  Hetchy  Water  Supply  Contract  for  the  construction  of  San 
Joaquin  Pipeline  No.  3,  Section  D-2,  0.  L.  Moore,  General  Manner 
of  Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau,  stated  the 
bid  of  United  States  Steel  Corporation  under  Schedule  I,  which  pro- 
vided for  coal  tar  enamel  lined  and  coated  steel  pipe,  was  a 
favorable  bid  and  entirely  satisfactory.    The  bid  was  for  domestic 
steel  and  the  subcontractor  for  installation  under  the  bid  was 
Morrison  &  Knudsen,  whose  figure  for  that  part  of  the  contract  was 
#330,000.     In  r*Gply  to  Commissioner  Whitens  question,  Mr.  Moore 
answered  that  the  lower  of  the  tv/o  bids  submitted  by  M  5c  K  Corpora- 
tion contemplated  the  use  of  Japanese  steel. 


In  reference  to  Resolution  No.  22,272,  Tuolumne  County  tax  settle- 
ment, Mr.  Kirkwood  reported  that  the  Commission  had  received  copies 
of  a  letter  dated  August  6,  1962,  from  the  City  Attorney  outlining 
the  principal  provisions  of  the  settlement.    Since  the  letter  was 
sent  there  has  been  necessity  for  one  or  two  revisions.    The  City 
Attorney,  he  stated,  had  just  handed  him  a  new  page  No.  3  which 
was  to  be  substituted  for  page  No.  3  of  the  August  6,  1962  letter. 
Mr.  Kirkwood  said  he  thought  it  would  be  better  that  Orville  Wright, 
Deputy  City  Attorney,  explain  the  changes. 

Mr*  Wright  then  outlined  the  negotiations  that  had  taken  place  since 
the  letter  was  written.    Ho  indicated  the  cost  of  bringing  the 
City's  roads  up  to  County  standards  might  be  prohibitive  and  that 
this  section  might  not  be  implemented.    Further  concessions  were 
being  sought,  therefore,  in  maximum  assessments  in  future  years. 

Mr.  Kirkwood  Indicated  the  changes  in  the  language  with  reference  to 
submerged  lands  would  seem  to  be  more  satisfactory  than  the  earlier 
version  and  might  be  generally  more  acceptable  to  other  utilities 
such  as  East  Bay  MUD,  etc. 


In  reference  to  Resolution  No.  22, 273>  George  Burr,  Assistant 
General  Manager  and  Chief  Engineer,  San  Francisco  Water  Department, 
stated  that  Messrs.  Wilms  and  Ersted  had  diligently  attempted  to 
find  water  upon  the  demised  premises.    However,  he  pointed  out, 
they  were  unable  to  find  water  in  sufficient  i^uantity  and  quality 
for  the  operation  of  the  golf  course. 


Manager  of  Utilities  Calendar  Items;  .  . 

Mr.  Kirkwood  reported  that  Frank  Klosky,  ox-Municipal  Railway 
employee,  had  been  found  guilty  and  sentenced  to  from  one  to  three 
years  in  the  State  penitentiary  for  his  part  in  a  conspiracy  to 
sceal    money  from  Municipal  Railway  fare  boxes. 
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Departmental  Report; 

Airport  Manager  Belford  Brown  presented  the  monthly  report  for  the 
Airport  Department. 


loll  Call; 

Commissioner  White  brought  to  the  attention  ©f  the  Commission  the 
appointment  of  Joe  Bodovitz,  former  Examiner  reporter,  to  the 
position  of  Assistant  Director  of  San  Francisco  Planning  and  Urban 
Renewal  (SPUR). 


THEREUPON  THE  MEETING  ADJOURNED. 
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Re:    Tuolumne  County  Property  Taxes 
on  Hetch  Hetchy  Properties 

Gentlemen: 

The  District  Court  of  Appeal  for  the  Fifth  Appellate 
District  issued  a  new  opinion  on  August  1,  1962,  in  the  case  of 
County  of  Tuolumne  Vo  State  Board  of  Equalization,  et  al. ,  wherein 
the  City  and  County  of  San  Francisco  was  joined  as  real  party  in 
interest o    This  new  decision,  in  substance,  reaffirms  the  opinion 
of  the  court  rendered  in  May  of  this  year  and  reported  at  203 
A.C.A.  513. 


The  court  decision  determines  the  legal  question  of 
whether  San  Francisco's  water  rights  in  Tuolumne  County  are  tax- 
able or  exempt.    These  water  rights  are  predicated  upon  (1)  filings 
made  directly  by  San  Francisco  acting  in  its  corporate  capacity, 
(2)  filings  made  by  Mayor  Phelan  and  by  City  Engineer  Manson  on 
behalf  of  the  City  and  County  ofSan  Francisco  and  (3)  filings 
purchased  from  William  Hamm  Hall  and  from  Sierra  Water  Company, 
a  private  person  and  corporation  respectively. 

The  decision  expressly  states  that  '^the  filings  made  by 
San  Francisco  as  a  political  entity  were  acquired  directly  from 
the  State  government  and  without  question  they  are  exempt  from 
taxation/'    The  court  goes  on  to  state  that  the  filings  m-ade  by 
Phelan  and  Manson  were  "not  for  themselves,  but  on  behalf  of 
San  Francisco,"  and  that  neither  of  these  individuals  ever 
asserted  ownership  in  the  filings  in  themselves.     The  opinion 
continues:     "The  Board  of  Equalization  and  the  trial  court  were 
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correct  in  holding  the  water  rights  derived  from  the  filings 
made  by  Phelan,  the  Mayor  of  the  City,  and  by  Manson,  the  City 
ni^t^t^l\J^J^^  tax  exempt  property  within  the  meaning  and  intent 
o±  article  13,  section  1  of  the  Constitution." 

fh^f  ^^i-^.J'^  5°         third  class  of  water  rights,  the  court  stated 
that    the  water  rights  which  emanated  from  these  filings  [Hall  and 
Sierra  Water  Company  filings]  are  land  in  the  sense  thit  the  wo^f 

land    IS  used  m  article  13,  section  1."    Further,  "an  inter- 
locutory interest  m  a  water  right,  that- is  the  filing  from  which 
a  water  right  emanates,  is  likewise  an  interest  in  land  within 
the  rationale  of  article  13,  section  1."      The  court  concluded 
chat  these  water  rights,  having  been  developed  from  property 
interests  which  were  taxable  at  the  time  of  acquisition,  con- 
stitute presently  taxable  property  in  ownership  of  the  City  and 
County  of  San  Francisco.  ^ 

nr.    .  '     ll  H        opinion  that  the  present  decision  of  the  Appellate 
Court  m  the  Tuolumne  case  should  be  left  undisturbed  as  res 
judicata  on  the  issues  therein  decided.    To  this  end,  I  have  dis- 
cussed a  proposed  settlement  of  the  total  controversy  with  the 
otticials  of  the  county  of  Tuolumne  and  recommend  such  settlement 
to  this  Commision  as  follows: 

1.  Both  San  Francisco  and  Tuolumne  County  will  neither 
petition  for  rehearing  of  the  Appellate  Court  decision 
nor  petition  the  Supreme  Court  of  California  for  a 
hearing  thereof; 

2.  San  Francisco  and  Tuolumne  County  will  enter  into  a 
mutual  dismissal  of  the  several  actions  now  pending 
To^n  liability  for  the  years 
1960-61  and  1961-62  on  the  basis  of  the  aforesaid 
Appellate  Court  decision; 

3.      San  Francisco  will  receive  a  refund  of  taxes  paid 

under  protest  to  Tuolumne  County  in  the  approximate 
amount  of  $700,000,  plus  interest,  for  the  two  years 
in  litigation  and  Tuolumne  County  will  retain  approx- 
imately $200,000  of  such  taxes,  plus  such  interest  as 
It  may  have  received  on  the  latter  amount; 
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4.  San  Francisco  and  Tuolumne  County  will  appear  be- 
fore the  State  Board  of  Equalization  at  Sacramento 
on  August  22 J  1962 j  and  stipulate  that  the  fair 
and  reasonable  assessed  value  of  their  taxable 
water  rights  for  the  year  1962-63  is  $3,000,000^ 
rather  than  the  proposed  assessment  of  $15:,449j  300; 

5.  Tuolumne  and  San  Francisco  mutually  expect  and 
anticipate  that  the  $3^000^000  assessed  value 
figures  for  taxable  water  rights  will  continue  to 
be  fair  and  reasonable  through  the  lien  date  of 
the  year  I966; 

6.  It  is  understood  that  the  assessed  value  of  sub- 
merged reservoir  lands  owned  by  San  Francisco  in 
Tuolumne  County  will  be  increased  over  a  period  of 
the  next  four  years  commencing  with  the  year  1963 ~ 
1964,  and  that  any  waiver  on  the  part  of  San 
Francisco  of  its  right  to  protest  such  increase  or 
increases  is  not  to  be  interpreted  or  considered 
to  be  an  admission  by  San  Francisco  of  the  fair- 
ness or  reasonableness  of  the  assessed  or  market 
value  of  such  lands.     Flather,  any  waiver  by  San 
Francisco  of  its  right  to  protest  will  be  exer- 
cised solely  in  consideration  of  an  amicable  total 
settlement  of  the  entire  tax  controversy,  includ- 
ing pending  litigation; 

7.  The  County  of  Tuolumne  will  accept  into  its  County 
Road  System  those  roads  presently  owned  and  main- 
tained by  San  Francisco  which  run  from  State  High- 
way 120  to  Evergreen  and  to  Cherry  Valley  Dam  when 
and  if  San  Francisco  brings  such  roads  up  to 
county  standard.     If  for  any  reason  such  roads  are 
not  incorporated  into  the  Tuolumne  County  Road 
System,  San  Francisco  will  thereby  become  wholly 
free  of  any  moral  commitment  not  to  protest  any 
and  all  assessments  within  the  next  four  years. 

8.  None  of  the  aforesaid  assessed  values  are  in  any 
way  binding  upon  the  County  of  Tuolumne  or  upon 
San  Francisco  from  and  after  the  tax  year  1966-67> 
either  as  precedent  or  otherwise. 

I  wish  to  emphasize  that  neither  Tuolumne  County  nor 
San  Francisco  is,  or  can  be,  legally  bound  by  the  provisions  of 
the  aforesaid  proposed  settlement,  except  for  the  two  tax  years 

which  have  passed  before.    The  settlement  must  and  will  rest. 
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San  Francisco  and  Tuolumne  County  will  appear  before 
the  State  Board  of  Equalizatiojr  at  Sacramento  on 
August  22,  1962,  and  stipulatid^  that  the  fair  and 
^reasonable  assessed  value  oy  their  taxable  water 
ights  for  the  year  1962-6/  is  $3,000,000,  rather 
than  the  proposed  assessment  of  $15 j 449, 300; 


Tuommne  and  San  Franc|^co  mutually  expect  and 
anticipate  that  the  $y, 000,000  assessed  value 

mter  rights  will  continue 
tir  and  reasc^nable  through  the  lien  date 
jar  1966: 


figure! 
to  be 
of  the 


6. 


Sa 


lat 


Francisco  mutually  expect  and 
fair  assessed  value  per  acre  of 
ly  1550  acres  of  submerged  reservoir 
San  Francisco  in  Tuolumne  County  will 
year  1963-64,  $300  for  the  year 
the  year  1965-66,  and  $500  for 


7, 


Tuolumne  a 
anticipate 
the  approxim 
lands  owned 
be  $200  for 
1964-65,  $^00 
the  year  ^'966-67) 

Tuolumne'  and  San  Francisco  agree  that  the  road  from 
the  staxe  highway  to^ Cherry  Valley  and  the  road  from 
state /highway  to  CamK  Mather,  both  of  which  roads  are 
presently  owned  by  SaX  Francisco,  will  be  accepted  as 
councy  roads  by  Tuolumne  at  such  time  that  San 
Francisco  brings  such  rbads  up  to  county  standard 
ana  applies  to  the  road Vommissioner  for  their 
elusion  within  the  Tuorvjmne  County  road  system; 

one  of  the  aforesaid  asses^^  values  are  in  any  way 
binding  upon  the  County  of  Tubl^imne  or  upon  San 
Francisco  from  and  after  the  tajb  year  1966-67, 
either  as  precedent  or  otherwise. 


I  wish  to  emphasize  that  neither  Tuolumne\County  nor 
Sati  Francisco  is,  or  can  be,  legally  bound  by  the  provisions  of 
the  aforesaid  proposed  settlement,  except  for  the  two  i^ax  years 
which  have  passed  before.    The  settlement  must  and  will  rest. 
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if  adopted,  upon  the  good  faith  and  integrity  of  the  two 
counties  concerned.     It  is  my  belief  and  conviction  that 
this  proposed  settlement  will,  in  fact,  be  honored  by  the 
County  of  Tuolumne  and  operates  to  the  best  advantage  of 
both  entities.     Its  adoption  by  the  Public  Utilities  Com- 
mission is  therefore  recommended. 

Very  truly  yours , 

THOMAS  M.  O'CONNOR 
City  Attorney 


SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Report  o£  the  General  Manager »  Airport  Department  August  7>  1962 

to  the  Public  Utilities  Coinmisslen 

HIGHLIGHTS  OF  JULY  ACTIVITIES 

Traffic  Summary! 

Passenger  volume  through  San  Francisco  International  Airport  during  June 
exceeded  the  June  1961  figure  by-M^per  cent.    The  569,175  total  reached  an  all-time 
high  for  any  single  month  in  the  airport's  history,  compiled  a  six-month  record  in 
the  first  half  of  1962,  and  also  for  the  1961-1962  fiscal  year. 

The  June  total  was  16.5  per  cent  over  the  corresponding  month  of  1961;  the 
six-month  total  of  2,854,084  was  19.6  above  the  first  half  of  1961,  and  the 
5,706,640  fiscal  year  total  was  a  13  per  cent  gain  over  1960-1961, 

Similar  impressive  gains  were  registered  in  other  traffic  categories  as 
follows:    Mall— June,  5,794,683  pounds,  up  13.8  per  cent;  six  months,  33,634,494 
pounds,  up  11.6  per  cent;  fiscal  year,  67,039,625  pounds,  a  gain  of  14.2  per  cent. 
Air  Express— June,  906,467  pounds,  up  6,5  per  cent;  six  months,  5,227,066  pounds, 
up  9  per  cent;  fiscal  year,  10,489,453  pounds,  a  gain  of  8.1  per  cent.    Air  Freight- 
June,  11,949,825  pounds,  up  15,7  per  cent;  six  months,  69,156,600  pounds,  up  27.2 
per  cent,  and  fiscal  year,  136,989,358  pounds,  an  increase  of  24.7  per  cent. 

The  increase  in  traffic  volumes  also  was  reflected,  to  a  lesser  degree, 
in  the  151,982  scheduled  aircraft  movements — landings  and  take-offs— during  the 
year.    This  was  8  per  cent  above  the  1960-1961  total.    Total  aircraft  movements 
were  220,315,  an  average  of  more  than  25  per  hour,  day  and  night,  throughout  the 
year.    The  increased  use  of  jet  aircraft  by  scheduled  carriers  serving  SFIA  clearly 
is  indicated  in  the  fact  that  at  the  beginning  of  the  fiscal  period,  jet  movements 
accounted  for  only  one-half  the  total,  and  at  the  year's  end,  75  per  cent. 


Fourth  Largest  Air  Hub  In  U.S»; 

An  analysis  o£  1961  calendar  year  passenger  totals  recently  received 
from  the  Airport  Operators  Council  and  based  on  federal  aviation  sources.  Indicates 
that  San  Francisco  has  edged  Washington,  0«C.  out  of  fourth  place  among  the  major 
air  hubs  In  the  nation*    Although  the  Federal  Aviation  Agency  totals  of  enplaning, 
passengers  rate  Washington  above  San  Francisco  2,256-310  to  2,077,681,  these  ara 
compiled  from  interstate  and  International  scheduled  air  carriers. 

However,  Pacific  Southwest  Airlines,  operating  regular  San  Francisco-Los 
Angeles-San  Diego  schedules,  and  San  Francisco  &  Oakland  Helicopter  Airlines,  a 
Bay  Area  scheduled  operation,  enplaned  315,475  passengers  during  the  year,  to  bring 
the  San  Francisco  total  to  2,393,156,    Both  lines  are  purely  intrastate  operations 
without  any  form  of  federal  subsidy  and  are  not  required  to  report  on  their 
operations  to  government  aviation  agencies. 

United  States  air  hubs  with  larger  totals  of  enplaned  passengers  than 
San  Francisco  during  1961  were:    New  York,  Chicago  and  Los  Angeles,    It  also  is 
worthy  of  note  that  elsewhere  in  the  world,  only  London  has  a  greater  passenger 
volume  than  San  Francisco, 
South  Terminal: 

As  construction  on  the  South  Terminal  progresses,  conferences  were  held 
on  various  subjects  pertaining  thereto.    These  included  a  meeting  of  Airport 
management,  UEB  Architect  Stanley  Davis  and  representatives  of  Welton  Becket  and 
Associates  on  plans  for  general  treatment  of  the  terminal  interior;  a  review  of 
WBA  preliminary  drawings  covering  the  ABC  Cigar  Co.'s  installations;  TWA's  auto- 
matic flight  schedule  information  board  and  underground  fueling  facilities. 
Baggage  Dispensers: 

Installation  of  two  rotary-type  baggage  dispensers  in  the  southerly  half 
of  the  ground  floor  of  the  Central  Terminal  was  started,  with  Interim  baggage 


-3- 

claitnltig  activities  moved  just  outside  the  terminal  building  in  the  southeast  area 
parking  lot.    Installation  is  scheduled  to  be  completed  in  sixty  days. 
Runway  IR  Repairs; 

Runway  1R-19L  was  closed  for  a  day  to  permit  repair  of  an  area  200  x  150 
feet  where  a  differential  settlement  had  occurred. 
Landing  Aids; 

UE6  representatives  and  Airport  staff  met  with  FAA  representatives 
concerning  the  installation  of  new  landing  facilities  and  new  localizer  plus  wave 
guide  equipment. 
FAA  Airport  Study; 

The  FAA  District  Airports  Engineer  has  advised  Airport  management  that 
SFIA  will  be  one  of  six  U.S.  airports  to  be  studied  for  the  purpose  of  developing 
architectural  and  operational  terminal  buildings  design  guidelines,  with  emphasis 
on  international  facilities. 

*  *  * 
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MINUTES 
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PUBLIC  UTILITIES  COMMISSION 


1,373rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  AUGUST  1)4, 
1962,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Presents         Commissioners  Stuart  N.  Gresnberg,  Thomas  P.  White, 
George  P.  Hansen,  Thos.  P,  Stack,  Bert  Simon 

Absent :  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White* 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  1,372nd  regular  meeting  of  the  Commission  held 
August  7*  1962,  were  approved. 

Vote  J  Ayes- Commissi oners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  follov/ing  resolutions  were  adopted: 

Vote:  Ayes-Commi ssioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 

—RESOLUTION  NO*  22,27lt-" 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,   the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railway: 

Claimant 

]^on-lit i^ated  Settlements  Date  of  Accident  Settlement 

SC  Margaret  Duggan  March  k*  1962  $      91?* 33 

SC  Addie  L*  Thomas  April  9,  1962  650.00 

MC  Julie  Barry  October  21,  1961  1,000.00 

MC  Rosa  Razzini  December  Ik,  1961  2,250*00 

Litigated  Settlements 

TC  Augusta  Jellinek  May  21},  I960  3,500,00 

TC  Kathryn  T.  Marsalli  October  21,  I960  6,000.00 
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Litigated  Settlements  Date  of  Accident 


Settlement 


TC  Maurice  Schlesslnger  March  19,  i960 

MC  Mamie  Pecht  and  George  Pecht    September  11,  I96I 

TC  Lucy  Womaok  April  16,  19$9 


$  1,200,00 
l|0,000,00-«'' 
3,^00.00 


Judgment 


TC  Ella  Glasnow  a.k.a. 
Ella  Jane  G-lasnow 


April  20, 


19S9 
plus  costs 


1,750,00 

2[t8,00 

#61,213.33 


APPROPRIATION  NO,  2. 735»80i|,000  - 
^;-APPROPRIATION  NO,  2 ,735.8014 . 999  - 


$21, 213 •33 
1^0,000.00 


-RESOLUTION  NO.  2.2^27^— 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation,  in 
the  amount  of  #13,000,00,  from  the  Unappropriated  Balance  of  Funds, 
Hetoh  Hetchy  Project,  to  the  credit  of  Appropriation  No, 
2,755*200,000  Contractual  Service,  to  provide  funds  for  estimated 
expenses  in  connection  with  anti-trust  suits  regarding  furnishing  of 
electrical  equipment  by  various  vendors  to  the  Hetch  Hetchy  Project. 


RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts? 

San  Francisco  Water  Department  Contract  No,  1067--Laying  6-Inch  and 
16- Inch  Cast  Iron  and  2i|-Inch  Steel  Mains  in  San  Jose  Avenue  and 
Others  (Southern  Freeway),  to  Louis  L.  Cima,  in  net  amount  of 
ft3,I|i|6,00  under  Schedule  I; 

San  Francisco  Water  Department  Contract  No.  1073 — Laying  of  14-Inch 
and  6- Inch  Cast  Iron  Mains  in  Surrey,  Seville  and  Other  Streets 
(Replacement  of  Small  Mains),  to  Lowrie  Paving  Company,  in  net 
amount  of  Jl|9,6l9.50,' 

Hetch  Hetchy  Water  Supply  Contract  No,  355--San  Joaquin  Pipe  Line 
No.  3,  Section  D-1,  to  United  States  Steel  Corporation,  in  amount 
$l,l4ii7>3l6e20,  based  on  Schedule  I| 

Municipal  Railway  Contract  No.  Ij77 — Relocation  of  Feeders  in 
Elkton  Shop  Area-Southern  Freeway-Ocean  Avenue  and  Tara  Street,  to 
West  Coast  Electric  Company,  in  amount  $20,1488.00;     and  be  it 
further 

RESOLVED,  That  all  other  bids  for  the  above-described  works  are 
hereby  rejected. 


RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 


--RESOLUTION  NO.  22.276- 


•RESOLUTION  NO.  22,277i^'' 
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WD  Contract  No.  I03IR — Rehabilitate  Sunol  Water  Temple  in  Alameda 
County; 

WD  Contract  No.  10^5 — Replace  VJiring  in  Calaveras  Dam  19  Foot  Tunnel 
in  Alameda  County; 

WD  Contract  No,  1076--Replace  Transformer  Bank  and  Appurtenances  at 
Crystal  Springs  Pump  Station  in  San  Mateo  County. 


-^RESOLUTION  NO.  22,276-- 

RESOLVED,  that  this  Commission,  in  consonance  with  its 
Resolution  No.  19,9^2,  hereby  authorizes  the  General  Manager  and 
Chief  Engineer,  San  Francisco  Water  Department,  to  accept  the 
Application  for  Water  Supply  for  Resale  Purposes  submitted  by  the 
Westborough  County  Water  District,  effective  June  7>  1962. 


--RESOLUTION  NO.  22,279-- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Perriit  covering  use  and  occupancy  of 
property  as  follows: 

TO:  PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  for  overhead  wire  crossings  over  portions  o^*  the 
Peninsula  watershed  properties;  said  crossing  being  adjacent  to 
Skyline  Boulevard,  State  Highway  Route  IV  SM  55C;  subject  to  a  $$0.00 
permit  fee. 


--RESOLUTION  NO.  22.280-- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occipancy  of 
property  as  follows: 

TO:  ENGINEERING  MANAGEMENT,  INCORPORATED 

Permit  for  spur  track  crossing  of  the  Newark-San  Lorenzo  Pipe- 
line right  of  way;  said  crossing  being  northwesterly  of  the  inter- 
section of  the  Mt.  Eden  Station  and  Clawiter  Roads  near  Russell  City, 
Alameda  County;  subject  to  a  permit  fee  of  $50.00t 


--RESOLUTION  NO.  22,281-- 

RESOLVED,  That  this  Commission  pursuant  to  the  request  of  the 
permittee  hereby  consents  to  the  termination  effective  August  31, 
1962  of  that  certain  airport  Space  or  Use  Pemit  previously  authorized 
by  Resolution  No.  1S,671  as  follows: 

Permittee:       Douglas  Aircraft  Company,  Inc. 

Space:         Rooms  208,  210,  212,  21k,  21i|a,  220  and 
appurtenant  closet. 
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--RESOLUTION  NO.  22,282'— 

RESOLVED,  That  in  accordance  with  provisions  of  Section  9, 
Extent  of  Investment,  of  lease  dated  October  20,  19^8  covering 
Plot  S  located  at  the  San  Francisco  International  Airport,  this 
Commission  approves  in  amount  |263»505»71  expended  by  Lessee, 
United  Air  Lines,  Inc,  for  construction  of  improvements  upon  the 
demised  premises. 

^-RESOLUTION  N0>  22,233'" 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed  and  approves  Pinal  Payment  in  the  amount  of  $5,869 .00, 
in  favor  of  R.  W.  Reade  &  Company  under  W.D.  Contract  No.  10S3  - 
Painting  and  Miscellaneous  Repairs  at  Calaveras  Outlet  Tower  (in 
Alameda  County) • 


•   --RESOLUTION  NO.  22,28k'- 

RESOLVED,  That  this  Commission  hereby  cancels  Water  Department 
Revocable  Permit  granted  under  Public  Utilities  Commission 
Resolution  No.     22,050>  adopted  May  8,  1962,  to  Carlmont  Young  Men's 
Christian  Association  of  San  Carlos,  California,  for  the  purpose  of 
selling  fireworks  on  San  Francisco  Water  Department  property  from 
June  29  to  July  1962. 


--RESOLUTION  NO.  22,  28^-- 

RESOLVED,  by  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  that  pursuant  and  subject  to  all  of 
the  fee niis,  c ondit ions  and  provisions  of  Division  5,  Part  1, 
Chapter  7,  Sections  ijOlO  and  i|03S,  of  the  California  Health  and 
Safety  Code  and  all  amendments  thereto,  relating  to  domestic  water 
supplies,  application  by  this  City  and  County  of  San  Francisco  be 
made  to  the  State  Board  of  Public  Health,  for  a  permit  to  amend 
existing  water  sup-nly  permit  to  include  the  use  of  water  from  a 
proposed  new  impounding  reservoir,  namely,  San  Antonio  Reservoir, 
to  be  located  in  Alameda  County  on  tho  San  Antonio  Creek  about  three 
miles  southeasterly  of  Sunol.    The  project  will  catch  and  store  San 
Antonio  Creek  water,  as  well  as  to  provide  additional  local  storage 
for  water  from  Hotch  Hetchy  and  Calaveras  sources.     Treatment  is 
to  be  chlorination ;    and  be  it  further 

RESeLVED,  that  the  Manager  of  Utilities  of  said  Public 
Utilities  Commission  be  and  he  is  hereby  authorized  and  directed  to 
cause  the  necessary  data  to  be  prepared,  and  investigations  to  be 
made,  and  in  the  name  of  said  City  and  County  of  San  Francisco  to 
sign  and  file  such  application  with  the  said  State  Board  of  Health. 


—RESOLUTION  NO.  22,286-- 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  Credit  Modification  of  Contract  in  the 
amount  of  $198.l40j  approves  Final  Payment  in  amount  of  $1,027.10, 
in  favor  of  Associated  Pipeline,  Incorporated,  under  Water  Depart- 
ment Contract  No.  10$2,  Laying  of  6- Inch  Cast  Iron  Mains  in 
Velasco  Avenue,  and  allows  thirty  one  (31)  working  days  unavoidable 
delay  due  to  labor  controversy. 
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^^RESOLUTION  NO.  32 > 287— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  I^unds  as  follows: 

Water  Department 

$600»00    -    Allotment  of  balance  of  Subsistence  and  Care  of 
Persons,  Appropriation  No.  2«7i45«25l.OOO; 

I80e00    -    Transfer  to  Purchasing  Department-Tabulating 

Division,  Appropriation  No.  2 ,31^1  #000 •000,  to  provide 
for  monthly  IBM  listing  of  outstanding  Purchase 
,,      Orders  for  fiscal  year  1962- 63; 

Airport  Department 

#200.00    -    Transfer  t©  Equipment,  Appropriation  No.  2.735»i400.000, 
to  provide  for  library  and  reference  material  of 
permanent  nature,  fiscal  year  1962-63. 


In  reference  to  Resolution  No.  22,275>  the  request  for  supplemental 
appropriation  in  the  amount  of  $13,000  from  the  unappropriated 
balance  of  funds,  Hetch  Hetchy  Project,  is  to  provide  funds  for 
estimated  expenses  in  connection  with  anti-trust  suits  regarding 
furnishing  of  electrical  equipment  by  various  vendors  to  tshe  Hetch 
Hetchy  Project.    It  was  explained  that  $11,[|00  was  fpr  the  services 
of  the  so-called  "City  Task  Force  on  Bid  Rigging  Damages"  assembled 
by  the  National  Institute  of  Municipal  Law  Officers.    Said  task 
force  would  provide  services  of  engineers,  accountants,  economists 
and  statisticians  to  analyze  data  and  provide  investigative 
services,  compile  evidence  and  furnish  same  to  the  various  member 
cities.    The  terms  and  conditions  of  membership  are  based  on  a  flat 
fee  of  $i|,000,  plus  one  per  cent  applied  to  the  population  of  the 
municipality,  resulting  in  the  payment  of  $11,1+00  by  the  City  and 
County  of  San  Francisco*    In  addition,  as  an  initial  request,  the 
sum  of  $1,600  will  be  required  for  incidental  expenses  of  City 
personnel  engaged  in  the  prosecution  of  said  actions. 


Manager  of  Utilities  Calendar  Items; 

Acting  Manager  of  Utilities  James  J.  Finn  reported  that  Belford 
Brown,  Manager  of  the  Airport  Department,  had  received  a  letter  from 
Robert  M.  Robinette,  President,    Transport  VJorkers  Union  of  America, 
Air  Transport  Division,  Local  50$,  dated  August  13*  1962,  seeking 
permission  to  conduct  Informational  picketing  inside  the  airport 
terminal  and  in  front  of  the  main  entrance  at  the  upper  and  lower 
ramps,  at  the  San  Francisco  International  Airport.    Mr,  Brown 
indicated  that  on  the  advice  of  the  City  Attorney  he  had  sent  a 
reply  to  Mr.  Robinette  denying  permission  to  picket  as  requested, 
quoting  Rule  225  of  the  Airport  Rules  and  Regulations,  and 
designating  areas  in  which  pickets  could  be  posted. 

Mr.  Brown  explained  that  he  was  concerned  as  to  what  procedure  was 
to  be  followed  by  his  staff  in  the  event  that  the  TWU  pickets 
violated  Airport  Rule  225*    He  stated  his  men  were  not  peace 
officers  and  could  only  make  a  citizen's  arrest,  and  that  the  only 
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other  moans  open  was  an  injunction  against  conducting  such  picket- 
ing»    Mr.  Brown  pointed  out  that  he  was  not  against  labor 
exercising  its  rights,  that  he  was  not  even  aware  of  the  nature  of 
the  dispute  between  the  Transport  Workers  Union  and  Pan  American 
World  Airways,  but  that  all  he  was  doing  was  seeking  guidance  as 
to  the  proper  manner  in  which  to  solve  an  administrative  problem. 

Mr.  Brown  further  stated  that  Rule  22$  was  adopted  by  the  Commission 
after  careful  drafting  in  which  Commissioner  White  participated 
and  after  Commissioner  White  had  obtained  approval  of  the  rule  from 
organized  labor* 

Commissioner  VJhite  sided  with  Mr.  Brown's  point  of  view  and  cited 
the  fact  that  a  picket  line  under  such  circumstances  where  there 
is  no  strike  could  cause  embarrassment  to  the  Commission,  airport 
management,  and  all  of  the  working  people  at  the  San  Francisco 
International  Airport. 

Commissioner  White  stated  that  he  had  been  advised  by  Local  2^6 
of  the  Chauffeurs  Union  that  in  the  event  there  was  such  a  picket 
line  they  would  not  cross  it  and  there  would  not  bo  any  taxicab 
service  at  the  airport  while  the  picket  line  was  established  or  for 
a  period  fifteen  to  twenty  minutes  after  the  picket  line  had  been 
ubolishod.  Under  these  circumstances.  Commissioner  White  pointed 
out,   there  ^^^ould  be  some  very  unhappy  patrons  at  the  airport  who 
would  be  angry  because  they  might  have  missed  a  plane,  bus,  or 
failed  to  make  other  connections. 

Commissioner  White  stated  that  organized  labor  in  San  Francisco 
had  observed  Rule  22$  at  the  airport  in  the  past  and  had  set  down 
certain  rules  for  picketing  in  labor  disputes.    In  his  opinion 
some  law  should  be  written  on  the  rights  of  airport  management  and 
the  rights  of  union  vhon  a  situation  of  this  nature  arises  at  the 
airport  • 

Anthony  Cancilla,  President,  and  Ernest  Lotti,  Business  Agent,  of 
Local  2$6,  Chauffeurs  Union,  stated  that  if  there  should  be  such  a 
picket  line  at  the  airport  their  people,  without  prior  apprisal 
and  specific  information  that  it  was  not  a  picket  line  posted 
pursurant  to  an  authorized  strike,  might  refuse  to  cross  it.  Mr. 
Cancilla  pointed  out,  however,  that  in  the  case  where  there  was  a 
strike  situation  his  union  would  take  an  entirely  different  point 
of  view  than  it  would  under  the  present  circumstances. 

A  lengthy  discussion  followed  as  to  the  type  of  relief  the  City 
might  seek.     Public  Utilities  Counsel  Vfilliam  F.  Bourne  explained 
the  limits  of  the  ciroumst ances  under  which  injunctive  relief 
might  be  procured.     Mr.  Robert  Desky,  Deputy  City  Attorney, 
explained  what  had  happened  in  past  circumstances  where  injunctions 
had  been  sought  in  the  San  Mateo  County  courts  in  instances  of 
picketing  at  the  airport. 

It  was  concluded  by  the  Public  Utilities  Counsel  that  an  injunction 
could  be  sought  and  might  lie  based  on  the  past  conduct  of  the 
Transport  Workers  Union  at  the  3an  Francisco  International  Airport 
and  the  implied  threat  contained  in  Mr.  Robinette's  letter  of 
August  13., 

After  further  discussion  of  the  threat  contained  in  Mr.  Robinette^s 
letter  and  the  advisability  of  seeking  legal  relief.  Commissioner 
Stack  moved  that  the  permission  heretofore  granted    in  Airport 
Manager  Belford  Brown's  letter  of  August  D4  in  reply  to  Mr. 
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Robinette^s  letter  of  August  13  bo  revoked  forthwith,  and  the  City 
Attorney  be  directed  to  seek  injunctive  relief  to  prevent  picketing 
or  demonstrating  at  the  San  Francisco  International  Airport •  For 
purpose  of  discussion,   this  motion  was  seconded  by  Commissioner 
White. 

Following  discussion  as  to  what  might  result  if  permission  were 
revoked  and  injunctive  relief  sought,  Mr.  Desky  advised  the  Com- 
mission that  it  would  be  wise  not  to  revoke  permission  but,  rather, 
to  support  the  position  taken  by  Mr,  Brown  by  endorsing  the  letter 
sent  by  him  to  Mr»  Robinette.    Further  discussion  ensued  between 
the  Commissioners,  the  city  attorneys  and  Mr.  Brown,  following 
which  Commissioner  Stack,  with  the  approval  of  Commissioner  White, 
withdrew  his  motion.    He  then  moved  that  the  City  Attorney  be 
directed  to  seek  an  immediate  injunction  against  the  threatened 
act  of  demonstration  on  Thursday,  August  l6,  196?,  inside  and  out- 
side the  Terminal  Building,  saving  the  designated  areas;  and  that 
the  Commission  ratify  Airport  Manager  Bolford  Brown's  letter  of 
August  li|  to  Robert  M,  Robinette,  President,  Transport  Workers 
Union  of  America,  Air  Transport  Division,  Local  $05»  Commissioner 
White  seconded,  and  the  motion  unanimously  carried. 

— o** 

Commissioner  Groenberg  then  reported  upon  the  action  that  took  place 
In  the  Board  of  Supervisors'  meeting  Monday,  August  I3,   in  refer- 
ence to  the  prop6sed  amendment  of  Section  122  of  the  Charter  vh  ich 
would  grant  permission  to  the  Public  Utilities  Commission  to  merge 
the  Hetch  Hctchy  Project  and  the  San  Francisco  Water  Department. 
Commissioner  Greonberg  stated  that  Supervisor  Joseph  E,  Tinnoy 
explained  the  proposal  as  set  forth  in  Mr.  Kirkwood's  letter  of 
August  9  and  that  Supervisor  John  J.  Fordon  immediately  objected 
stating  that  he  was  concerned  with  the  legal  impact  of  the  proposed 
change  and  ^^rould  like  to  have  the  Board  hear  former  City  Attorney 
Dion  Holm  who  had  contacted  Mr.  Ferdon  about  this  matter.  Mr. 
Ferdon  also  asked  th(p  Board  to  request  the  attendance  of  City 
Attorney  Thomas  M.  0  Connor.    Mr.  Ferdon  expressed  deep  concern  over 
the  legal  effect  of  this  proposed  amendment  on  the  Hetch  Hot chy 
Project  and  San  Francisco's  rights  under  the  Raker  Act,     It  was  also 
pointed  out  that  Supervisor  James  L.  Halley  had  made  a  request  which 
was  not  formally  a cted  on  immediately  that  language  be  added  to  the 
proposed  charter  amendment  that  would  require  approval  of  the  merger 
by  a  two-third  vote  of  the  Board  of  Supervisors. 

-0- 

Public  Utilities  Counsel  William  F.  Bourne  reported  that  he  had 
appeared  before  the  District  Court  of  Appeals  this  morning  and 
presented  his  argument  relative  to  the  Canyon  Power  turbine  case. 


Departmental  Report; 

0.  L.  Moore,  General  Manager  of  the  Hetch  Hetchy  Project  and 
Utilities  Engineering  Bureau,  presented  the  monthly  report  for  that 
department. 


Roll  Call 

Commissioner  White  oallod  the  attention  of  V.  W.  Anderson,  General 
Manager  of  the  Municipal  Railway,  and  the  Commission  to  the  favor- 
able comments    made  by  citizens  relative  to  the  Municipal  Railway 


-13,166- 


"1 


service  as  noted  in  the  column  "Inquiring  Reporter"  in  this  morning's 
San  Francis co  Examiner. 

Commissioner  Greenborg  complimented  Mr.  Anderson  on  the  Municipal 
Railway  service  to  the  ball  park  as  compared  to  that  in  Los  Angeles. 

Upon  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  unanimously  adopted: 


- -RESOLUTION  NO.  22,288- - 

WHEREAS,  this  Commission  has  noted  with  a  deep  sense  of 
personal  loss  the  untimely  passing  on  August  13>  1962,  of 
Lillian  W.  Turner,  the  beloved  wife  of  James  H.  Turner,  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Department; 
and 

VJHEREAS,  Mrs.  Turner  was  a  loyal  and  loving  wife,  a  kind  and 
considerate  mother,  an  example  to  the  community  of  marital  fidelity 
and  maternal  devotion;  and 

1/^HEREAS,  her  memory  will  long  be  cherished  by  this  Commission 
and  those  who  were  privileged  to  know  her;    therefore,  be  it 

RESOLVED,  That  this  Commission  does  by  this  means  extend  to  the 
family  of  the  deceased  its  most  heartfelt  sympathy  over  the  loss  of 
Mrs.  Turner;    and  be  it  further 

RESOLVED,  That  the  Secretary  be  and  ho  is  hereby  directed  to 
present  to  the  family  of  the  late  Lillian  W.  Turner  a  suitable  copy 
of  this  resolution  as  a  token  of  the  high  esteem  in  which  she  has 
been  held  by  this  Commission. 


THEREUPON  THE  MEETING  ADJOURNED  in  memory  of  the  late  Lillian  W. 
Turner. 
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HETCH  HETGHY  V/ATER  SUPPLY,  FOmR 
AND  UTILITIES  ENGINEERING  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Commission  Meeting 

 August  1^.  1962  

HETCH  HETCHY  PROJECT       '  ' 

Water  Conditions 

Storage  conditions  on  the  Tuolumne  River  watershed  continue  to  be  excellent. 
Hetch  Hetchy  Reservoir  continued  to  spill  until  July  15  and  Lake  Eleanor  is 
still  spilling  a  small  amount.    Lalce  Lloyd  reached  its  storage  peak  of  250>^58 
acre  feet  (93^  of  capacity)  on  July  9« 

Povfer  Production 

DuiTing  the  month  of  July,  Moccasin  and  Cherry  Powerhouse  continued  to  operate 
on  a  generation  schedule  to  meet  approximately  municipal  and  customer  require- 
ments.   Generation  at  Moccasin  was  ^5 > 610,000  kilowatt  hours  and  at  Cherry 
5^,265,000  kilowatt  hours., 

Tuolumne  County  Tax  Case 

The  Fifth  District  Court  of  Appeal  in  Fresno  on  July  1?  held  a  rehearing  con- 
cerning the  I96O-6I  assessment  of  the  City's  water  rights  by  Tuolumne  County. 
Following  the  rehearing,  the  Court  upheld  its  original  ruling  that  the  reduct- 
ion of  the  assessment  from  $6,062,100  to  $1,21^,000  by  the  State  Board  of 
Equalization  in  I960  was  legal  and  proper.  This  decision  further  established 
the  principle  that  the  water  rights  which  the  City  acquired  by  filings  in  its 
own  name  are  tax-exempt. 

1962-63  Assessment  of  Water  Rights  bv  Tuolumne  County 

The  Tuolumne  County  Assessor  has  placed  an  assessed  value  of  $15,^^9,300  on  the 
City's  water  rights  in  Tuolumne  County  for  I962-63.    The  assessments  are  made 
at  four  points  of  diversion  as  follows! 


1 


Point  of  Diversion 


0 


Assessed  Value  of  Water  Rights 


0 


O'Shauglinessy  Dara 
Cherry  Valley  Dam 
Lake  Eleanor  Daia 
Early  Intake 


$  3,80^,000 


i^,130,800 
6,2^6,500 
1,268,000 


$  15, W, 300 


Taxes  on  this  assessment  would  be  over  $900,000  per  year.    The  City  has  appealed 
to  the  State  Board  of  Equalization  for  relief  from  the  assessment  and  a  hearing 
has  been  scheduled  at  Sacramento  on  August  22,  1962. 

Meanwhile,  negotiations  are  under  way  between  the  City  and  Tuolumne  County  with 
the  goal  of  a  compromise  settlement. 

Steam  Gaging  Stations 

Plans  and  specifications  have  been  completed  for  constmction  of  three  stream 
gaging  stations,  on  San  Joaquin  River  at  Laird  Slough,  on  Tuolumne  River  below 
Early  Intake,  and  on  Cherry  River  below  Cherry  Powerhouse.    Bids  will  be  re- 
ceived on  August  23,  1962  for  the  first.    Specifications  for  the  latter  two  will 
be  forwarded  to  the  Commission  for  approval  at  an  early  date. 

CANYON  POWER  PROJECT 
Canyon  Penstock  Excavation 

Contractor  is  continuing  trench  excavation  with  dozer  blade  and  is  scaling  and 
removing  material  by  hand.    V/ork  is  approximately  82^  complete. 

Canyon  Power  Tunnel 

Driving  of  the  North  Mountain  Aidt,  approximately  900  feet,  is  completed  and 
work  has  started  on  driving  the  main  tunnel. 

SAN  JOAQUIN  PIPELINE  NO.  3 

Eight  bids  were  received  on  August  2,  1962,  for  Hetch  Hetchy  Contract  No.  356 
for  the  construction  of  Section  D-2  of  the  San  Joaquin  Pipeline  No.  3  (between 
San  Joaquin  River  and  Delta-Mendota  Canal).    The  low  bid  of  $1,651,1^7.40  was 
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submitted  by  the  United  States  Steel  Corporation  of  South  San  Francisco,  Calif., 
based  on  use  of  coal-tar  enamel  lined  and  coated  steel  pipe.    High  bid  was 
$2, ^57 J 969. 75 •    No  bids  were  submitted  using  reinforced  concrete  pipe* 

Ten  bids  were  received  on  August  9>  1962  for  Hetch  Hetchy  Contract  No.  355  for 
the  construction  of  Section  D-1  of  the  San  Joaquin  Pipeline  No.  3  (between  Delta- 
Mendota  Canal  and  Tesla  Portal  of  Coast  Range  Tunnel).  The  low  bid  of  $1,W,316 
was  submitted  by  the  United  States  Steel  Corporation  based  on  the  use  of  coal- 
tar  enamel  lined  and  coated  steel  pipe.    High  bid  was  $2,001,061. 

Engineering  design  of  Section  B  of  the  No.  3  line  was  started.    This  contract 
will  cover  approximately  2li  miles  of  pipe  from  the  east  side  of  the  San  Joaquin 
River  to  Waterford  Road  south  of  Oakdale.    The  pressure  head  in  this  section  of 
the  line  exceeds  400  feet,  which  will  exclude  the  use  of  prestressed  concrete 
pipe. 

Preliminary  studies  and  layouts  for  the  alterations  at  Tesla  Portal  of  the  Coast 
Range  Tunnel  were  also  started.    This  work  will  include  modifications  to  the 
chlorinating  plant  equipment  and  piping,  relocation  of  the  water  tanks,  connect- 
ion of  the  pipeline  to  the  manifold  including  installation  of  a  butterfly  valve, 
and  relocation  of  the  overflow  shaft  and  spillway. 

DOM  PEDRO  PROJECT 
Fish  Release  Ag;reement 

At  its  regular  meeting  held  on  July  20  in  San  Diego,  the  State  Fish  and  Game 
Commission  discussed  and  rejected  the  proposed  agreement  between  the  City,  the  ; 
Irrigation  Districts,  and  the  State  Fish  and  Game  Department.    The  Irrigation 
Districts  are  preparing  for  a  formal  hearing  before  the  Federal  Poxrer  Coromission  i 
on  October  16,  I962. 

i 
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.IRPORT  ENGINEERING  AND  CONSTRUCTION      j  ^ 
South  Terminal  Building  and  Piers 

Contractor  is  continuing  to  form  and  pour  walls  from  lower  level  to  upper  level, 
and  upper  level  floor  slabs.    Installation  of  additional  piles  required  for 
widening  of  the  pedestrian  tunnel  to  the  future  parking  garage  was  completed 
under  a  modification  of  contract.    Concrete  work  for  the  elevated  road  section 
in  front  of  the  South  Terminal  is  in  progress. 

Elevated  Roads  and  Ramps 

Contractor  has  completed  driving  and  concreting  of  all  piles  for  the  elevated 
road  and  has  commenced  excavation,  foming,  and  pouring  of  grade  beams. 

Additions  to  Alterations  to  Pier  C 

The  Bureau  is  awaiting  resubraittal  of  plans  and  specifications  from  the  Leo  A« 
Daly  Co,  • 

Central  Terminal  Building  -  Baggage  Claiming  Facilities 

Construction  of  all  walls  and  curbs  is  complete  and  erection  of  the  new  conveyor 
system  has  started. 

Extension  of  Road  R-2 

Contract  is  awaiting  certification  by_the  Controller. 

Pavement  and  Facilities  for  South  Terminal  Apron 

The  area  has  been  stripped  and  excavation  has  commenced. 

Reconstmction  ^  of  ^Runway  and  Taxi  way  Pavements 

Plans  and  specifications  were  completed  for  Contract  A-311  for  the  reconstruct- 
ion of  pavement  for  Runways  1L-19R,  1R-19L,  and  Taxiway  G.    Bids  will  be  received 
on  August  16,  1962.    However,  due  to  the  urgency  of  the  repairs  required  on  a 
portion  of  Runway  1R-19L,  an  emergency  appropriation  of  $7,000  was  approved  to 
do  all  of  the  work  on  Runway  1R-19L.    This  work  was  completed  on  July  31 »  1962. 
An  amendment  to  the  contract  deleting  the  work  done  has  been  issued. 


) 


Exterior  Lightdng  Improvements' 

Plans  and  specifications  vxere  completed  for  improvement  of  exterior  lighting  at 
Pier  D  and  the  Central  Terminal,    Bids  will  be  received  on  August  23?  1962. 

Engineering 

Plans  and  specifications  are  in  progress  for  the  following  contracts! 
A"298  Ground  Level  Road  -  South  Terminal  Complex 
A- 322  Alterations  to  Fourth  Floor  Offices  -  Central  Terminal 
A-323  Additions  to  Substation  A 

A-.32^  Traffic  Control  Gates  -  Taxiway  S  and  Service  Roads 

MUNICIPAL  RAMAY  ENGINEERING  .AND__  CONSTRUCT CT 
Overhead  Feeders 

Four  bids  were  received  on  August  2,  1962,  for  the  rerouting  of  overhead  feeders 
at  Ocean  Avenue  due  to  construction  of  the  Southern  Freevray  by  the  State,  The 
low  bid  of  $20,488  was  submitted  by  the  West  Coast  Electric  Company.    The  high 
bid  was  $26, 771. 78, 

Elkton  Yard 

Plans  and  specifications  for  the  removal  of  existing  track,  construction  of  new 
track,  and  relocation  of  various  facilities  at  the  Elkton  Yard  due  to  construct- 
ion of  the  Southern  Freeway  are  now  under  preparation. 


0.  L.  MOORE 
General  Manager 
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Contract  l[o^, 
Hetch  Hetchy 
HH-3i4l 


mLITIES  ENGBTOtlNG  .BJEEAU 
STATUS  OPMXJBmiTCT^qrT 
August  1962 


Title 


Contract       Auth.  Pymts,       %  %  Time 

Amount  to  Date         Complete  Elapsed 


Alterations  to  Warnerville 
Substations  &  Trans.  L^Jies 

HH-3i45        Canyon  penstock  Excavation 

HH-3I1-8        Air  Cooling  System 

O^Shaughnessy  Cottage  #1 

ViE-3h9         Canyon  power  Tunnel 

HH-353R       Central  Lubricating 

System,  Cherry  Powerhouse 


:^     2h,999M  | 

213,875.00 
2,970.00 

11,169,895.00 
9,562.99 


10, 121;.  59  ho 
13lt,]4lt9.60  82 


951,362.35  11 
3,14142.68  60 


60 
161; 


22 

70 


A-260 

A-297 

A-299 

A-307 

A-313 
A-316 
A-318 
A-323R 


South  Terminal  Apron  Pave- 
ment &  Terminal  Facilities 

South  Terminal  Bldg. 
&  piers 

Construction  of  Elevated 
Road  and  Ramps 

Additions  to  Communication 
System 

Central  Terminal  Building 
Baggage  Claiming  Facilities 

Extension  of  Road  R-2 

pier  "C"  Interim  Facilities 

Taxiway  "R"  Extension 

Direction  Signs  -  Central 
Terminal  -  pier  "E" 


l,6O0,02lu50 

8,673,813.38 

51iO,  851.00 

1,553.50 

72,1^55.00 

50,239.50 
70,500,00 

2i,5iii.25 
335.0Q 


2,680.352.53  39  71 

72,Olil.6l  11  37 

1,553.50  100  100 

19,711.01  55  55 

Awaiting  Certification 

63,791.90  100  110 

18,097.15  100  100 

385.00  100  100 
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PUBLIC  UTILITIES  COMMISSION 


1,3714th  REGULAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  AUGUST  21, 
1962,  COMMENCING  AT  2S00  P.M* 

.1 

1 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Present:  Cornmis  si  oners  Thomas  P.  White,  George  P.  Hansen, 

Thos.  P.  Stack 

Absent}  Commissioners  Stuart  N.  Greenberg,  Bert  Simon 

Vice-President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack, 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  1,373rd  regular  meeting  of  the  Commission  held 
August  111,  1962,  were  approved^ 

Vote:  Ayes-Commissioners  White,  Hansen,  Stack 

Absent-Commissioners  Greenberg,  Simon 


On  motion  of  Commissioner  Hansen,  seconded 
the  following  resolutions  vrere  adopted: 


by  Commissioner  Stack, 


Vote: 


Ayes-Commissioners  V/hite,  Hansen,  Stack 
Absent-Commissioners  Greenberg,  Simon 


--RESOLUTION  NO,  22,269-" 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or      11  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 
MC  Florence  D.  Scoble 
Litip;ated  Settlements 

TC  Mariea  Baeza,  a«k.a» 
Maria  A.  Baeza 

MC  Ellott  S.  Parker 

CC  Jonas  Svendsen  and 

Eythel  Svendsen,  his  wife, 
a.k»a,  Eythel  A.  Svendsen 

TC  Ruby  VJinner 


Date  of  Accident 
August  22,  1961 


January  3,  I960 
January  22,  I960 


January  8,  1959 
August  II4,  I960 


Settlement 
$  700.00 


APPROPRIATION  NO,  2.735.6Ol4»O0O 


6,2$0.00 
2,2S0*00 


7, $00, 00 
|2i|,2D0»00 
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■  -RESOLUTION  NO,  g2,?90— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

San  Francisco  V\rater  Department  Contract  No.  1078--Paving-Acc©es  Road 
to  Calaveras  Dam,  Aerator  Basin,  and  Cottages  (In  Alameda  County), 
to  McDonald  Construction  Company,  in  amount  $9,303»75> 

Airport  Department  Contract  No,  311--Reconstruc tion  of  Runway  and 
Taxiway  Pavements  at  San  Francisco  International  Airport,  to 
L.  C.  Smith  Company,  in  amount  $3914 , 66^,00 1  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works 
are  hereby  rejected* 

—RESOLUTION  NO.  22,291— 

RESOIVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  105l--Construction  of  Experimental  Water  Treatment 
Plant  at  Crystal  Springs  Dam  (In  San  Mateo  County); 

WD  Contract  No.  1080--Laying  of  8-Inch  Cast  Iit>n  Main  in  Crestmont 
Drive  between  Devonshire  Way  and  Oakhurst  Lane; 

AD  Contract  No.  296--Roa^  Pavement  and  Utilities,  Terminal  Area 
at  San  Francisco  International  Airport; 

HHViS  Contract  No,  350--Construction  of  Stream  Gaging  Stations  on  the 
Tuolumne  and  Cherry  Rivers. 


—RESOLUTION  NO.  22.292>- 

RESOLVED,  That  .this  Commission  hereby  authorizes  issuance  of 
Water  Department  revocable  permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:  SAN  FRANCISCO  GOLF  AND  COUNTRY  CLUB 

Permit  to  cross  the  Sunset  Supply  Line  right  of  way  and  along  a 
portion  of  the  "Doelger  Road,"  Lake  Merced  area,   for  the  purpose  of 
maintenance  of  the  said  Golf  Club^s  water  supply  wells.    Fee  waived 
due  to  access  rights  reserved  in  Permittee's  deed. 


--RESOLUTION  NO.  22.293-- 

BE  IT  RESOLVED,  that  this  Commission  hereby  approves  certain 
drawings  submitted  to  it  by  Shell  Oil  Company,  copies  of  which  are 
on  file  with  Commission's  Secretary,  depicting  aircraft  fueling 
facilities  to  be  constructed  at  the  San  Francisco  International 
Airport  for  and  in  behalf  of  Trans  World  Airlines  Inc.  by  Shell  Oil 
Company,  which  facility  shall  consist  in  general  of  the  construc- 
tion of  two  aircraft  fuel  mainlines  between  Shell  Oil  Company's 
Satellite  Plant  No.  2  and  Pier  "F"  of  the  new  South  Terminal,  and 
the  construction  of  a  hydrant  system  and  pipelines  in  the  Pier  "P" 
area,  said  drawings  having  been  approved  heretofore  by  the  Utilities 
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Engineering  Bureau  subject  to  conditions  marked  thereon  in  red,  and 
said  construction,  to  be  performed  at  the  sole  cost,  expense  and 
risk  of  Trans  World  Airlines  Inc»,  is  hereby  permitted;  and 

BE  IT  FURTHER  RESOLVED,  that  in  the  event  that  Trans  World 
Airlines  Inc.  should  become  the  lessee  of  City  of  premises  in  said 
Pier  "P",  the  aforesaid  permit  and  approval  shall  be  deemed  to  have 
been  granted  under  the  provisions  of  said  lease  to  Trans  World  Air- 
lines Inc.  of  area  in  Pier  "F". 


-.-RESOLUTIOIM  NO.  22,29h" 

RESOLVED,  That  this    Commission  hereby  requests  the 
Controller's  approval  of  Airport  Department  request  for  funds  under 
Appropriation  No.  2.725.200.000,  and  hereby  authorizes  issuance  of 
Order  for  Service  or  Work,  to  Leslie  R.  Cupples,  in  amount 
$2,500.00,  for  appraisal  of  airport  lands. 


-■^RESOLUTION  NO.  22,295— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,  Department  Managers,  and  the  City  Attorney, 
hereby  approves  the  write-off'  ot  uncollectible  accounts  receivable 
which  are  more  than  ninety  days  past  due  and  the  adjustment  of 
accounts  receivable,  amount  $57»98,  per  Municipal  Railway  list  of 
August  15,  1962,*  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  Municipal 
Railway  compromise  settlements,  month  Of  July,  1962,  as  follows: 


Debtor 


Amount 
Billed 


Compromise 
Settlement 


Rite  SDot  Food  Center 
Eileen  B.  Milburn 
Max  Chancellor 


$  8l.7i4 
61| .  79 

$182.08 


$  67.0li 
1^5.89 
2g.0g 

$137.98 


and  be  it  further 


RESOLVED,  That   this  Commission  hereby  approves  collections, 
month  of  July,  1962,  for  damages  which  the  respective  departments 
have  against  miscellaneous  debtors: 

Municipal  Railway  $  i|,8ll.i|5 

Bureau  of  Light,  Heat  &  Power  2,82i|.4l 
"     "  through  Bureau  of  Delinquent  Revenue  5U5.53 

$  8,181.39 

and  hereby  approves  transfer  to  the  Bureau  of  Delinquent  Revenue  by 
the  Bureau  of  Light,  Heat  and  Power,  amount  |l8,09  for  collection; 
and  abandonment amount  $63ij.22,     per  Bureau  of  Delinquent  Revenue 
Authorizations  No.  I55l3»  15521,  knd  15522,  month  of  July,  1962. 
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^.-RESOLUTION  NO.  22,296-- 

RESOLVED,  That  this  Commission  hereby  approves  the  plans  and 
specifications  submitted  by  United  Air  Lines,  under  which  United 
Air  Lines,   at  its  own  and  sole  cost,  will  revise  the  ventilation 
and  exhaust  systems  in  the  Plastic  Shop  of  Building  No,  10  at  United 
Air  Linos  Maintenance  Base  at  the  San  Francisco  International  Air- 
port; said  plans  and  specifications  having  been  approved  by  the 
Utilities  Engineering  Bureau. 


—RESOLUTION  NO.  22,297-- 

RESOL^fED,  That  this  Commission  hereby  approves  the  drawings 
submitted  by  Pacific  Southwest  Airlines,  under  which  Pacific  South- 
west Airlines,  at  its  own  and  sole  cost,  will  construct  two 
additional  living  units  in  Plot  10  at  the  San  Francisco  Inter- 
national Airport;  said  drawings  having  been  approved  by  the 
Utilities  Engineering  Bureau  subject  to  the  notations  marked  thereon 


--RESOLUTION  N0>  22.298-> 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation  in 
the  amount  of  #250,000.00,  to  provide  additional  funds  needed  for 
improvements  to  Pier  "C"  extension  at  San  Francisco  Into  relational 
Airport, 


Departmental  Report? 

Monthly  report  was  submitted  by  V.  W.  Anderson,  General  Manager, 
Municipal  Railway,     He  p^alled  the  Commission's  attention  to  the  fact 
that  installation  of  trolley  rope  guides  had  been  compile  ted  on  all 
Potrero  Division  trolley  coaches,  and  a  similar  installation  was  in 
progress  on  Presidio  Division  trolley  coaches. 

Commissioner  White  thanked  Mr.  Anderson  for  his  diligence  in 
pursuing  the  installation  of  trolley  rope  guides.    He  then  told  Mr, 
Anderson  that  the  other  day  he  had  observed  a  trolley  coach  operator 
having  difficulty  pulling  down  the  trolleys  and  wished  to  know  if 
the  operators  were  sufficiently  Instructed  as  to  the  proper  manner 
in  which  to  retrieve  the  trolleys.    Mr.  Anderson  stated  that  this 
Dhase  of  trolley  coach  operation  was  under  the  direction  of  the 
Bureau  of  Personnel  and  Safety;  Paul  J.  Fanning,  Director;  and  that 
the  people  were  thoroughly  instructed.    Mr.  Panning  then  assured 
Commissioner  White  that  the  man  involved  was  a  new  employee  who  had 
been  instructed  but  that  under  the  stress  of  the  moment  he  had  for- 
gotten his  instructions.    The  man  was  reins  true  ted .  Commissioner 
Vfhite  thanked  Mr.  Anderson  and  Mr.  Panning  for*  their  information. 


Manager  of  Utilities  Calendar  Items; 

Commissioner  White  reported  on  the  Board  of  Supervisors  meeting  of 
Monday,  August  20,  1962,  at  which  he  represented  the  Commission  in 
reference  to  the  proposed  amendment  to  Section  122  of  the  Charter, 
permitting  the  merger  of  the  Hetch  Hetohy  Project  with  the  San 
Francisco  Water  Department. 
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Former  City  Attorney  Dion  Holm  also  appeared  at  the  Board  of  Super- 
visors meeting  at  the  request  of  the  Board.     City  Attorney  Thomas  M, 
O'Connor  was  present  and  pointed  out  to  the  Board  of  Supervisors 
that  the  proposed  charter  amendment  permitting  merger  of  the  tw? 
departments  in  no  way  endangered  San  Francisco's  rights  under  the 
Raker  Act  or  in  any  way  intimated  completion  of  the  Hetch  Hetchy 
Project* 

The  Board'    had  suggested  some  changes  to  the  City  Attorney  and  these 
had  been  prepared  in  draft  form.    A  copy  of  the  draft  was  submitted 
by  Public  Utilities  Counsel  V/illiam  F.  Bourne  to  the  Commission  for 
its  perusal*    The  third  draft  as  presented  by  Mr*  Bourne  reads  as 
follows  I 

NOTE:    Additions  or  substitutions  are  indicated  by 
bold  face  type;  deletions  are  indicated  by 
TTcJouble  parentheses)). 

"UTILITY  DEPARTMENTS  AND  BUREAUS 

"Section  122.     The  San  Francisco  municipal  railway,  the 
San  Francisco  water  department,   the  Hetch  Hetchy  project  until 
the  completion  thereof  when  it  shall  be  merged  with  the  water 
department,   or  until  any  time  prior  to  completion  that  the 
commission  shall,  with  the  approval  of  the  board  of  supervisors 
by  a  two-thirds  vote,  declare  the  project  merged  with  the  water 
department ,  the  airport,  and  any  other  public  utility  here- 
after acquired,  shall  each  be  designated  as  a  depai'tment  under 
the  commission,  and,  in  addition,  the  commission  may  create  a 
bureau  of  engineering  and  such  other  bureas  as  it  may  deem 
necessary  for  the  handling  of  matters  that  do  not  pertain 
exclusively  to  any  one  utility  or  department.    The  salaries 
and  general  expenses  of  the  commission  or  bureaus  thereof  not 
chargeable  to  a  specific  utility  shall  be  apportioned  fairly 
among  the  utilities  under  the  control  of  the  commission  in  such 
manner  as  the  commission  may  deem  appropriate  and  such 
apportionment  shall  be  shown  as  expenses  of  such  utilities. 
The  Hetch  Hetchy  project  shall  not  be  deemed  completed  until  a 
specific  finding  of  completion  thereof  has  been  made  by  the 
commission  and  approved  by  the  board  of  supervisors  by  a  two- 
thirds  vote." 


Mr.  Bourne  then  went  on  to  explain  the  reasons  why  the  Board  of 
Supervisors  had  asked  for  the  changes--the  words  ''or  until  any  time 
prior  to  completion  that  the  corrmission  shall,  with  the  approval 
of  the  board  of  supervisors,  doelare  the  project  merged  with  the 
water  department,"  being  requested  by  Supervisor  Joseph  E.  Tinney, 
and  the  language  requiring  approval  by  two- thirds  vote     of  the  Board 
of  Supervisors  being  suggested  by  Supervisor  James  L,  Halley.  The 
City  Attorney  inoluded  the  wording  "The  Hetch  Hetchy  project  shall 
not  be  deemed  completed  until  a  specific  finding  of  completion 
thereof  has  been  made  by  the  commission  and  approved  by  the  board 
of  supervisors  by  a  two-third  vote,"  in  order  to  clarify  the 
definition  of  completion  of  the  project,  and  to  satisfy  an  objection 
made  by  Supervisor  John  J.  Ferdon  who  thoup:ht  that  perhaps  inferences 
harmful  to  San  Francisco's  rights  under  the  Raker  Act  might  flow  out 
of  an  impression  that  a  merger  would  suggest  the  conclusion  that  the 
City  felt  that  its  Raker  Act  responsibilities  were  completed. 
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CommlssionGr  VJhite  at  this  point  stated  that  for  the  purpose  of 
guidance  to  the  staff  and  legal  counsel,  he  thought  it  would  be  well 
to  have  a  motion  approving  the  language     in  the  proposed  charter 
amendment . 

Thereupon  Commissioner  Stack  moved,  seconded  by  Commissioner  Hansen, 
that  the  Commission  approve  the  language  of  the  proposed  amendment 
to  Section  122  of  the  Charter  relating  to  merger  of  the  Hetch  Hetchy 
Project  and  the  San  Francisco  Water  Department  as  contained  in  the 
third  draft  which  was  prepared  by  the  City  Attorney.    The  motion 
carried  by  the  following  vote:    Ayes--Commissi oners  White,  Hanson, 
Stack.    Absent — Commissioners  Greenberg,  Simon. 

Commissioner  Stack  thon  requested  that  the  absent  commissioners  be 
advised  of  this  action  so  that  they  could  inform  staff  of  objections, 
If  any,  on  their  part  to  the  action  taken  by  the  Commission  today* 

-0- 

Mr.  Bourne  then  reported  on  the  status  of  the  injunction  being 
sought  to  prevent  picketing  at  the  San  Francisco  International  Air- 
port,   He  said  that  tho  hearing  was  originally  set  for  Wednesday, 
August  22,  but  that  tho  attorneys  representing  the  Transport  Workers 
Union  filed  an  affidavit  requesting  disqualification  of  tho  judge. 
As  a  result  the  hearing  probably  will  not  come  up  until  tho  end 
of  the  week,  or  possibly  next  week. 


Roll  Call: 

Commissioner  White  suggested  that  the  meeting  adjourn  in  respect 
to  the  memory  of  the  late  Harold  Messersmith,  ASslstanfe 
General  Manner  of  tho  San  Francisco  International  Airport,  and 
that  the  Secretary  be  directed  to  prepare  a  proper  resolution  for 
transmittal  to  Mr.  Messersmith' s  family,  expressing  the  personal 
loss  felt  by  the  Commission  upon  tho  death  of  Mr.  Messersmith. 

Upon  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Hansen, 
the  following  resolution  was  unanimously  adopted? 


--RESOLUTION  NO,  22,299-- 

ViHEREAS,  this  Commission  has  noted  with  a  deep  sense  of  civic 
and  personal  loss  the  untimely  passing,   on  August  16,  1962,  of 
Harold  Stanley  Messersmith,  Assistant  General  Manager  of  the  San 
Px^ancisco  International  Airport;  and 

WHEREAS,  Mr.  Messersmith  was  an  integral ?Brt  of  San  Francisco's 
aviation  tradition  having  cheerfully  served  the  San  Francisco 
International  Airport  from  its  very  inception,  his  vision  and  fore- 
sight helping  to  develop  it  into  one  of  the  world's  most  magnificent 
ai^^ports;  and 

V.HEREAS,  his  contributions  to  the  aviation  industry,  his  life- 
long devotion  to  and  singular  pride  in  the  San  Francisco  International 
Airport,  will  be  long  remembered  and  appreciated  by  San  Francisco, 
his  native  city;  and 

WHEREAS,  his  memory  will  be  cherished  by  this  Commission  and 
those  who  were  privileged  to  know  or  work  with  him;  now,  therefore, 
be  it 


13,173- 


I 


RESOLVED,  That  this  Commission  does  by  this  moans  extend  to  the 
family  of  the  deceased  its  most  heartfelt  sympathy  over  the  loss  of 
Mr.  Messersmith;  and  be  it  further 

RESOLVED,  That  the  Secretary  bo  and  is  hereby  directed  to 
present  to  the  family  of  the  late  Harold  Stanley  Messersmith  a  suit- 
able copy  of  this  resolution  as  a  token  of  the  high  esteem  in  which 
he  has  been  held  by  ^his  Commission. 


Commissioner  White  then  complimented  Emmett  Smith,  Assistant 
Crencral  Manager,  Business  Administration,  San  Francisco  Inter- 
r.'ational  Airport,   and  the  remainder  of  the  staff  for  the  excellent 
rr.anner  in  which  they  took  hold  under  the  circumstances. 


Commissioners  Hansen  and  Stack  passed  on  roll  call. 


THEREUPON  THE  MEETING  ADJOITRNED  in  respect  to  the  memory  of 
Harold  S.  Messersmith* 
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REPORT  TO 
PUBLIC  UTILITIES  COMMISSION 

.  By 

V.        Anderson,  General  Manager 
SAN  FRANCISCO  I'4UWICIPAL  HAILWi\Y 
August  21,  L962 
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PASSENGER  REVENUE: 


May 


June 


July 


1961 
1962 


1961 
1962 


,669,198 


$1,678,819 
1.631^,752 


1961  |l, 612. 391 

1962  (T)  I,63i4.,i|-l4.9 


Change 


+    |13,5$0  —  or    +  0.81^ 


-    lWl-,067  —  or    -  2.62^ 


+    $22,058  —  or    +  le31^ 


Fiscal  Year      '  - 

to  7/31/61  #1,612,391 
—  to  7/31/62  (T)  l,63j-i-.liJi9 


Over  Budget  Estimate 
(T)  Tentative 


+  $22,058  or  +  1.31^ 
+    $39,880       or    +  2,kQ% 


REVENUE  PASSENGERS: 


May 


June 


July, 


1961 
1962 


1961 
1962 


1961 
1962 


12,079,139 
12, 114.2.  [^97 


12,183,801 

11, 851;, 513 


11,363,318 
11,I].88.279 


+    63,358        or    +  0.52,^ 


-  329,288  —  or    -  2,70^ 


+  12i|,96l  —  or    +  1,10^ 


The  following  comparative  information  is  taken  from  the  most 
recent  available  statistics  from  the  American  Transit  Association: 

May  1962:    Average        Cities  over  500,000  population  -  0.08^ 

Average        All  City  Transit  Systems  -  1.07^ 


0 

V.  W.  AM)ERSON  REPORT  TO  PUG  -  2  August  21,  1962 

FISCAL  YEAR  RESULTS; 

Muni  revenue  for  the  fiscal  year  1961-1962  was 
$14.514- .4 Oi|.9  over  the  budget  estimate,  while  expenditures 
were  t^231»030  under  the  budget  estimate.    The  net  result 
was  a  betterment  of  si'685,079  from  the  budget  estimate^ 

MARITIME  MUSEUM; 

On  July  2I4.P  the  PUG  authorized  the  transfer  of  certain 
designated  streetcar  partn  to  the  Ghief  Administrative 
Officer  for  i^l  to  f  aoilit^i-^-e  a  loan  of  these  parts  to  the 
San  Francisco  Maritime  Mu.soum.o    The  Museum  is  restoring 
the  old  car  "San  Francisco"  for  use  in  a  railroad  exhibits 

P,G.G,  STREET GARS; 

The  four  P.C.G,  streetcars  purchased  from  the  St,  Louis 
Public  Service  Company  were  placed  in  Municipal  Railway 
service  as  follows: 

No.  1167  —  July  20 
No.  1168  July  25 
No.  1169  July  25 
No.  1170        July  20 

TROLLEY  ROPE  GUIDES; 

Installation  of  trolley  rope  guides  has  been  completed 
on  all  Potrero  Division  trolley  coaches,  end  a  similar 
installation  Is  In  progress  on  Presidio  Division  trolley 
coaches  « 
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August  21,  1962 


LINES  NOS.  l5-li-2-5l; 

The  Board  of    Supervisors  on  July  30  approved  the 
proposal  for  rerouting  segments  of  lines  Nos,  l5-i4-2-5l  i^i 
the  general  vicinity  of  Hunters  Point.    This  measure  had 
been  previously  approved  by  the  PUC«      The  plan  was  worked 
out  in  cooperation  with  community  organizations  to  provide 
more  direct  access  from  the  Ridgepoint,  Earl  &  Kirkwood 
area  to  vicinity  shopping  facilities,  including  those  on 
Third  Street  near  Palou» 

Schedules  incorporating  these  changes  have  been  for- 
warded to  the  operating  divisions  involved  to  take  effect 
August  26,  and  appropriate  notice  will  be  given  to  the 
public. 


SCHEDULES ; 

Schedules  to  take  effect  on  August  26  (motor  coaches) 
and  September  2  (trolley  coaches  and  streetcars)  will  also 
include  provision  for  extra  service  on  lines  Nos,  "K" ,  "M", 
l8,  28  and  72,  as  related  to  the  opening  of  the  new  Lowell 
High  School. 

MANPOWER ! 

A  current  report  indicates  a  net  shortage  of  ifij-  plat- 
form men.    The  hiring  of  new  platform  men  was  held  in 
abeyance  during  June  and  July  for  the  specific  purpose  of 
permitting  instructors  in  the  Training  Department  to  do 
follow-up  work  as  warranted  with  experienced  operators  in 
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V,  W.  ANDERSON  Ri^PORT  TO  PUG  -  I|.  August  21,  1962 

MANPOWER  -(Continued)! 

a  stepped-up  campaign  to  reduce  accidents.  The  hiring  has 
recently  been  resumed  on  a  limited  basis  utilizing  part  of 
the  Instruction  force  for  the  training  of  new  personnel* 

BAR  ASSOCIATION  CONVENTION; 

The  Bar  Association  held  its  Convention  in  San  Francisco 
August  6-9,  inclusive.    During  that  period  123  coaches  were 
chartered  from  the  Municipal  Railway.     Cable  car  patronage 
on  those  days  was  much  heavier  than  normal. 

CANDLESTICK  PARK; 

The  Giants-Dodgers  games  played  at  Candlestick  Park 
on  August  10,  11  and  12  attracted  crowds  averaging  Lj.1,000 
for  each  of  these  events.    The  Municipal  Railway  transported 
an  average  of  6,600  to  each  of  these  games  representing 
approximately  16^  of  the  paid  admissions. 


V.  W,  AM)ERSON  REPORT  TO  PUG  -  5 
MUNI  Both  YEAR: 


August  21,  1962 


MINUTES 


PUBLIC  UTILITIES  COMMISSIOM 


1,375th  REGULA.R  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  AUGUST  28, 
1962,  COIMNCING  AT  2sOO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO oOoOoO oOoOoOoOoOoOoOoOoOoOoOoOoOoO 


Call  to  Order 

Present;         Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
George  P.  Hansen^  Thos.  P.  Stack,  Bert  Simon 

Absent:  None 

President  Stuart  N.  Greenberg  presided," 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  White, 
the  minutes  of  the  1,374th  regular  meeting  of  the  Commission  held 
August  21,  1962,  were  approved. 

Vote;  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted; 

Vote;  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 


RESOLVEB,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway; 


Claimant 

i^on-litigated  Settlement 


Date  of  Accident 


Settlement 


CC  Firemen's  Insurance  Co.  of 

Newark,  New  Jersey 
CC  Hardware  Mutual s  and  Hudson 

and  Mildred  Auberlin 

TC  Marie  Pizziol 
MO  Dewey  R.  Stall 
MC  Marie  Bergess 


Pebruary  5,  I960 

June  25,  1962 
March  12,  1962 
November  13,  1961 
January  15,  1962 


I  758.28 

1,4.64.00 
1,500.00 
1,400,00 
750,00 
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I^itigated  Settlements 

SO  Vernon  Camber 
MC  John  B.  Ellis 
MO  Esther  Horwitz 
TO  Lovetta  Knudsen 
TO  Priscilla  Seifert 
MO  Jean  Sorci 
CO  Philip  Sylvester 


Date  of  Accident 

December  1,  I960 
March  6,  I960 
January  25,  I960 
September  5,  1959 
June  24,  I960 
March  6,  1956 


APPROPRIATION  NO.  2.755.804.000 


Settlement 

$12,500.00 
10,000.00 
1,250.00 
1,200.00 
4,350.00 
12,000.00 
2,250.00 

,122.28 


—RESOLUTION  NO.  22,301~> 

RESOLVED,  That  on  the  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the  G-eneral 
Claims  Agent  thereof  and  the  City  Attorney,  this  Commission  approves 
disposition  of  the  suit  6f  John  B.  Marchant  and  Employers  Eire 
Insurance  Co.,  plaintiffs  and  cross-defendants,  vs.  City  and  County 
of  San  Francisco,  defendant  and  cross-complainant,  No.  433831  in  the 
Municipal  Court  of  the  City  and  County  of  San  Francisco,  by  the 
exchange  of  mutual  releases  and  dismissals  and  authorizes  the  City 
Attorney  to  execute  such  release  and  dismissal  on  behalf  of  the  City. 


—RESOLUTION  NO.  22.302— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:  IVALDI  BROTHERS 

Permit  for  two  access  roadways  across  City  property  leading 
from  lot  E,  Bemal  Portion,  Rancho  El  Valle  de  San  Jose,  Alameda 
County  to  County  Roads  Nos.  3093  and  6618  respectively,  for  the  pur- 
pose of  haul  roads  in  connection  with  operation  of  a  gravel  pit  within 
said  Lot  E;  subject  to  a  $50.00  permit  fee  plus  all  taxes  and  assess- 
ments levied  on  such  roadways  and  appurtenances. 


— RESOLUTI ON  NO .  _ 22 , ^03— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed,  approves  Debit  Modification  of  contract  in  amount  of 
$532.82,  approves  Pinal  Payment  in  amount  of  $9,228.82,  in  favor  of 
Grading  Unlimited  Company  under  W.D,  Contract  No.  1057 — Paving  - 
Sunol  Headquarters  and  Road  to  Ranger's  Cottage  at  Alameda  East 
(Alameda  County). 


-  -RESOLUTION  NO.  22,304— 

RESOLVED,  That  this  Commission  approves  and  hereby  requests  the 
Controller's  Concurrence  in  amending  Rules  and  Regulations  -  Public 
Utilities  Commission  Revolving  Funds  as  follows: 

Rule  7  -  Authorized  Signatures 

B  -  San  Francisco  International  Airport 

Principal  Counter 

J^elete  H.  S.  Messersmith       H.  S.  Messersmith 

Add  Emmet t  Smith  Emmet t  Smith 
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^-RESOLUTION  NO,  22 > 303— 


WHEREAS,  by  the  terms  of  the  San  Francisco  Airport  Department 
Contract  No.  316,    Pier  "C"  Interim  Facilities,  the  Contractor, 
Pearce,  McAllister  &  Thorsell  Inc.,  was  to  have  completed  all 
--iontract  work  on  or  before  July  17,  19^2;  and 

WHEREAS,  the  Contractor  experienced  delays  totalling  7  calendar 
days  at  the  City's  request  to  allow  United  Air  Lines  time  to  move 
out  of  the  portion  of  the  building  which  was  to  be  demolished;  and 

WHEREAS,  the  Contractor  experienced  delays  totalling  7  calendar 
days  due  to  a  labor  strike  called  by  the  Laborer's  Union;  and 

WHEREAS,   .•."the  prevention  by  the  City  and  County  of  San 
Francisco  of  a  Contractor  from  commencing  or  prosecuting  the  work" 
F-nd  "strikes"  are  unavoidable  delays  as  defined  in  File  No.  13456, 
Ordinance  No.  9484,  Section  6.3  UNAVOIDABLE  DELAYS,  adopted  by  the 
Board  of  Supervisors,  January  16,  1956;  and 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  hereby 
grants  an  extension  of  14  calendar  days  to  July  31,  1962,  for  which 
liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHEit  RESOLVED,  that  this  Commission  accepts  the  work 
as  being  satisfactorily  completed  in  accordance  with  the  contract 
documents,  approves  Final  Modification  of  Contract  in  the  amount  of 
$1,10  credit;  and  approves  Certificate  of  Acceptance  and  Authoriza- 
tion of  Final  Payment  in  the  amount  of  $7,087.99. 


RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modifications  of  Airport  ContrJ;ct  No.  260 — 
Construction  of  South  Terminal  Building  and  Piers  F  and  G;  M  &  K 
Corporation-Stolte,  Inc.,  Contractor;  as  follows? 


$  61,436.55    -    Revise  mechanical  and  plumbing  work  so  as  to 

conform  with  supplemental  Drawings  DA-10991  (MP21), 
DA-10992  (MP22),  DA-10993  (MP23)  and  DA-10994  (MP24) 

$    1,443.08    -    Install  8  #500  MOM  after  Restaurant  PNL  is  installed 

and  connect  to  T-7,  as  shown  on  Drawing  DA  10944 
R-3  (E-9) 

$    2,049*63    -    Additions  and  deletions  of  miscellaneous  structural, 

plumbing  and  electrical  work  as  listed  on  Modifica- 
tion of  Contract  #7 


RESOLVED,  That  this  Commission  hereby  accepts  the  contract  as 
satisfactorily  completed,  and  approves  Credit  Modification  of 
Contract  in  amount  $3,128.20,  to  revise  original  contract  amount  to 
conform  to  final  value  of  services  rendered  through  May  31,  1961, 
under  professional  services  contract  with  Harry  E.  Lloyd  for  Expert 
Testimony  Relating  to  Water  Rights  Legislation. 


—RESOLUTION  NO.,  22 ^06— 


223.30 


Install  emergency  lighting  circuit  for  future 
TV  antenna  as  shown  on  Drawing  DA-10944  Rev.  3 
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—RESOLUTION  NO.  22,308— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Funds,  as  follows: 

Airport  Departments      $3,000.00     Additional  allotment  to  provide 
for  encumbrance  requests,  Materials  and  Supplies 
Appropriation  2.725.300.000,  balance  of  1st  quarter, 
fiscal  year  1962-63. 

Hetch  Hetchy  Project:      $835.00     Additional  funds  to  provide  for 

certification  of  HHWS  Contract  No.  351 — Replace  Stream 
Gaging  Station  Laird  Slough,  Appropriation 
2.756.058.001. 

Water  Department:      $345.00     Additional  funds  to  provide  for 

certification  of  WD  Contract  No.  1071 — Overhaul  Heating 
System,  4-25  Mason  Street,  Appropriation  2.746.545.000. 

$691.00     Additional  funds  to  provide  for 
certification  of  WD  Contract  No.  1066 — Construction  of 
Convenience  Station  at  Pjlarcitos,  Appropriation 
2.747.579.000. 


—RESOLUTION  NO.  22,309— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of 
Utilities  to  execute  an  Agreement  with  Metronics  Associates, 
Incorporated,  a  meteorological  firm  that  specializes  in  the  disposal 
of  brush  and  trees  through  burning,  under  which  agreement  said  firm 
will  study  weather  data  for  the  area  and  prepare  a  burning  plan  for 
clearing  the  San  Antonio  Reservoir  site  o^  an  estimated  14,000  tons 
(green  weight)  of  brush  and  trees.    The  only  practical  and  feasible 
method  of  disposal  of  this  brush  and  trees  is  by  burning  which  can 
only  be  accomplished  after  obtaining  a  variance  from  the  Air 
Pollution  Control  Hearing  Board,  and  said  firm,  is  highly  experienced 
in  such  burning  requirements  and  hearing  board  procedures.  Payment 
shall  be  based  on  fees  of  $100.00  per  day  for  professional  consulting 
services;  $150.00  per  day  for  appearances  at  hearing  board  for 
presentation  of  testimony;  $65.00  per  day  for  services  of  non- 
professional meteorological  staff  for  field  or  office  work;  portions 
of  days  for  all  of  the  above  to  be  charged  at  a  proportionate  rate. 

Reimbursement  expenses  allowed  under  the  terms  of  the  contratt 
will  permit  $.10  per  mile  for  mileage;  $16.00  per  diem  if  overnight 
trip  required;  miscellaneous  materials  at  cost  as  agreed  upon  with 
Department  and  rental  of  any  miscellaneous  equipment  as  agreed  upon 
with  the  Department.    Total  payment  for  all  services  not  to  exceed 
$2^500,  and  all  work  to  proceed  in  accordance  with  the  Agreement 
between  Metronics  Associates,  Incorporated,  and  the  Public  Utilities 
Commission,  through  its  Manager  of  Utilities. 


--RESOLUTIQN  NO .  22  ,  310— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16527,  adopted  July  16 j  1956,  payment  of  claims 
made  by  the  San  Francisco  Water  Department,  month  of  March,  1962, 
in  amount  of  $1,859.38,  per  Revolving  Fund  Voucher  No.  2314;  and 
month  of  July,  1962,  in  amount  of  $299.30,  per  Revolving  Fund 
Voucher  No.  2352.  •  ^ 
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—.RESOLUTION  NO.  .22,311— 

WHEREAS,  by  the  terms  of  the  Airport  Department  Contract  Nq. 
A-318,  Extension  of  Taxiway  "R",  the  Contractor,  Lowrie  Paving 
Company, was  to  have  completed  all  contract  work  on  or  before 
June  30,  1962;  and 

WHEREAS,  the  C^ontractor  experienced  delays  totalling  23  calen 
dar  days  due  to  a  strike  by  the  Laborer's  Union;  and 

WHEREAS,  "strikes"  is  an  unavoidable  delay  as  defined  in 
Pile  No.  13456,  Ordinance  No.  9484,  Section  6.3  UNAVOIDABLE  DELAYS 
adopted  by  the  Board  of  Supervisors,  January  16,  1956; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  hereby 
grants  an  extension  of  23  calendar  days  to  July  23,  1962  for  which 
liquidated  damages  are  hereby  waived; 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the  work 
as  being  satisfactorily  completed  in  accordance  with  the  contract 
documents;  approves  Modification  of  Contract  in  amount  credited  to 
the  City  of  $3,417.10;  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  of  118,097.15. 


Calendar  Item  #11  regarding  conveyance  to  the  City  of  Millbrae  of 
an  utility  easement,  Magnolia  Avenue  to  Broadway  through  Parcel 
28,  was  taken  off  calendar  at  the  request  of  the  Water  Department. 

In  reference  to  Resolution  No,  22,302,  relative  to  issuance  of 
Water  Department  Revocable  Permit  to  Ivaldi  Brothers  for  purpose 
of  gravel  pit  haul  roads  near  Alameda  Creek  Siphon,  Commissioner 
White  asked  if  the  Water  Department  property  was  best  protected  by 
this  arrangement,  or  whether  some  other  type  of  agreement  might  be 
more  satisfactory.    George  D.  Burr,  Assistant  acneral  ffenager  and 
Chief  Engineer  of  the  San  Francisco  Water  Department,  explained 
that  Ivaldi  Brothers  were  conducting  their  operations  on  private 
property  adjacent  to  the  Water  Department  property  and  that  this 
permit  for  use  of  roads  through  our  land  was  the  only  and  best 
method  by  which  the  City  could  exercise  any  control  whatsoever 
over  the  gravel  pit  operations  by  Ivaldi.     Cormnissioner  White 
stated  that  he  was  afraid  that  Ivaldi  would  leave  the  open  pit  in 
such  a  condition  that  it  would  endanger  the  Water  Department's  use 
and  enjoyment  of  its  property  rights. 


Manager  of  Utilities  Calendar  Items;  ■ 

Mr.  Kirkwood  reported  on  the  final  settlement  in  the  Tuolumne 
County  tax  situation. 

Mr.  Kirkwood  then  presented  a  series  of  memoranda  addressed  to 
him  by  Vo  W.  Anderson,  General  Manager  of  the  Municipal  Railway, 
relative  to  the  charter  amendment  proposing  a  new  formula  for 
setting  Municipal  Railway  platform  employee  wages. 
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Mr.  Kirkwood  explained  the  events  that  had  transpired  since  the 
introduction  of  the  proposed  charter  amendment  on  July  23?  1962. 
He  related  what  had  been  done,  at  the  request  of  the  Judiciary  Com- 
mittee, by  the  City  Attorney's  Office  and  the  Controller's  Office 
working  with  representatives  of  Carmen's  Union  Local  1380  APL, 
resulting  in  a  fourth  draft  of  the  amendment.    Mr.  Kirkwood  pointed 
out  that  the  City  Attorney  and  the  Controller  merely  put  the  amend- 
ment into  form  and  took  no  position  as  to  policy  expressed  therein. 
He  informed  the  Commission  that  the  fourth  draft  was  before  the 
Judiciary  Committee  at  its  meeting  last  Thursday,  August  23,  and 
at  that  time  the  Civil  Service  Commission  had  proposed  a  fifth 
draft,  copies  of  which  were  not  available  until  yesterday  and  are 
submitted  to  the  Commissioners  today  at  this  meeting. 

The  Commission,  not  having  had  the  opportunity  to  review  Mr. 
Anderson's  memoranda  or  the  fifth  draft  of  the  proposed  charter 
amendment,  felt  that  they  had  no  recoiranendation  before  them. 

Commissioner  Greenberg  suggested  Mr.  Kirkwood  and  Mr.  Anderson 
should  get  together  with  the  Civil  Service  Commission  and  union 
representatives » 

At  this  point,  Thomas  W.  McGrath,  President,  Carmen's  Union  Local 
1380  AFL,  asked  the  Commission  to  advise  Mr.  Kirkwood  and  Mr.  Anderson 
as  to  just  what  their  position  would  be  because  the  union  would  like 
an  official  or  semi-official  understanding.     He  requested  the  Com- 
mission to  instruct  the  Public  Utilities  Commission  staff  to  deal 
strictly  with  the  problem  at  hand — wages — and  nothing  else. 

Mr.  McGrath  objected  to  the  fifth  draft,  stating  that  this  was  a 
Civil  Service  move  with  which  he  was  not  in  accord. 

Commissioner  Simcn  stated  that  he  did  not  think  the  Commi^^sion 
should  tell  the  Judiciary  Committee  what  to  do. 

Commissioner  White  inquired  as  to  whether  there  was  anyone  in  City 
government  who  was  leg-ally  empowered  to  enter  into  negotiations 
with  the  unions  in  a  similar  manner  to  private  industry.  In 
response  to  this  question,  Public  Utilities  Counsel  William  P.  Bourne 
advised  there  was  no  legal  authority  to  conduct  any  negoations  of 
this  nature. 

In  reply  to  a  question  from  Commissioner  White,  Deputy  City  Attorney 
Bernard  ^SiVd  '  stated  that  once  the  subject  of  the  charter  amendment 
was  in  the  hands  of  the  Board  of  Supervisors  they  were  free  to  amend 
it. 

After  further  discussion  Commissioner  White  stated  that  he  would  like 
to  make  a  motion  that  the  Manager  of  Utilities  along  with  the  General 
Manager  of  the  Municipal  Railway  stand  instructed  to  devise  ways  and 
means  to  obtain  for  the  platform  men  and  other  employees  of  the 
Municipal  Railway  an  increase  in  pay  as  speedily  as  possible. 

Commissioner  Simon  seconded  this  motion  for  the  purpose  of  discussion. 

Commissioner  Staok  asked  if  the  motion  meant  that  the  staff  was  to 
negotiate  or  was  it  a  policy  statement.    Commissioner  Greenberg 
answered  that  it  was  a  policy  statement  and,  further,  that  staff  was 
to  negotiate  with  the  Civil  Service  Commission  and  come  up  with  some 
recommendation  to  the  Public  Utilities  Commission.    He  said  he  felt 
the  carmen  are  entitled  to  an  increase  in  wages ?  as  to  how  much  or 
what  method,  that  has  to  be  worked  out. 
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Mr.  Kirkwood  said  that  as  he  understood  it,  the  motion  was  a 
direction  to  staff  "to  proceed  with  the  preparation  of  a  charter 
amendment  that  would  permit  an  increase  in  platform  wages »" 

Commissioner  Stack  asked  could  that  be  done  and  could  the  Manager  of 
Utilities  carry  the  recommendation  of  the  policy  of  the  Commission 
to  the  Judiciary  Committee,  urging  the  preparation  and  adoption  of  a 
charter  amendment  to  the  Board  of  Supervisors  next  Tuesday. 

Mr.  Kirkwood  then  indicated  to  the  Commission  that  there  are  things 
introduced  into  the  fifth  draft  as  prepared  by  the  Civil  Service 
Commission  that  are  new  and  wondered  if  the  Commission  wished  to 
explore  them. 

Commissioner  Stack  felt  the  Judiciary  Committee  was  the  place  to 
voice  any  objections.    Commissioner  G-reenberg  agreed  and  stated  that 
the  Judiciary  Committee  had  the  power  to  make  any  changes  they  so 
desired. 

Mr.  McGrath  thanked  the  Commission  at  this  point  and  requested  a 
copy  of  Mr.  Anderson* s  memoranda. 

Commissioner  White  reminded  the  chair  that  there  was  a  motion  made 
and  seconded  before  the  Commission,    Mr.  KirbAfood  asked  for  per- 
mission to  make  a  suggestion,  which  was  granted.     He  suggested  the  • 
Commission  go  on  record  not  quite  as  broadly  as  Conmiissioner  White 
stated,  but  that  better  language  would  convey  the  idea  of  going  on 
record  as  wishing  to  remove  the  maximum  restriction  on  platform 
wages  currently  imposed  by  the  charter. 

Commissioner  White  then  replied  that  the  only  thing  he  was  inter- 
ested in  was  in  getting  the  Municipal  Railway  employees  an  increase 
in  pay,  and  the  methods  by  which  this  was  obtained  were  to  be  left 
to  the  Supervisors.    He  stated  he  made  a  motion  intended  to  express 
the  policy  of  the  Commission  that  the  working  personnel  are  entitled 
to  an  increase  in  pay — that  is,  money  taken  home  for  each  hour  of 
work . 

Commissioner  Simon  stated  that  this  motion  should  in  no  way  be 
beinding  as  a  recommendation  upon  the  staff,  before  the  Board  of 
Supervisors,  or  elsewhere*    Commissioner  White  said  that  he  would 
certainly  hope  that  the  Commission,  after  stating  policy,  would  not 
imply  to  the  Manager  of  Utilities  and  the  Manager  of  the  Municipal 
Railway  that  the  Commission  did  not  mean  it — the  motion  is  either 
the  policy  of  the  Commission  or  it  is  not. 

Commissioner  Greenberg  stated  that  he  felt  the  men  were  entitled  to 
some  salary  adjustment.    As  to  how  much  it  is,  or  what  method  is 
best,  he  was  not  prepared  to  determine  at  this  time. 

Commissioner  Stack  then  moved  the  question,  and  the  motion  was 
unanimously  carried. 


Roll  Call; 

Commissioner  Greenberg  reported  that  he  had  attended  the  Airport 
Operators  Council  conference  in  Honolulu,  and  stated  that  any 
report  should  be  delayed  until  next  week  when  Airport  Manager  Belford 
Brown  would  return.    However,  he  was  pleased  to  announce  that  Mr, 
Brown  was  elected  president  of  the  Airport  Operators  Council. 
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Mr.  Kirkwood  pointed  out  that  it  was  only  fair  to  observe  that  Com- 
missioner Gl-reenberg  not  only  paid  his  own  way  to  the  conference,  but 
also  at  his  own  expense  hosted  a  party  on  behalf  of  the  City  and 
County  of  San  Prancisco  and  Mr,  Brown. 


Departmental  Reports 


Water  Department  monthly  report  was  submitted  by  George  D.  Burr, 
Assistant  General  Manager  and  Chief  Engineer,  San  Francisco  Water 
Department. 


THEREUPON  THE  MEETING  ADJOURNED. 
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Sim  FRANCISCO  V/ATER  DEI'ARTMENT 
63rd  PERIODICAX  REPORT 
TO  TPIE 

,  PUBLIC  UTILITIES  COI'MISblON 
August  28,  1962 


WATER  Q.UALITY       ,   ,  _ 

The  California  State  Department  of  Public  Health  has 
recommended  to  the  United  States  Public  Health  Service  the 
Continued  certification  of  San  Prarcisco's  water  supply  for 
use  by  interstate  carriers  during  the  current  fiscal  year. 
This  action  was  based  on  the  progress  made  thus  far  and  the 
continuation  of  the  required  program  to  control  the  quality 
of  the  water. 

To  date  tx^relve  firm.s  have  been  interviewed  in  connec- 
tion with  the  selection  and  employment  of  a  consultant  to  make 
a  feasibility  study  of  recreational  uses  of  the  Department's 
watershed  properties  in  San  liateo  County.     After  a  study  of  the 
information  secured,  the  General  Hanager  v^/ill  make  a  recom.menda- 
tion  as  to  the  employment  of  a  firm  for  the  intended  study. 

The  proposed  relocation  of  two  roads  and  the  construc- 
tion of  four  additional  roads  through  the  Peninsula  watershed 
lands  was  discussed  at  a  meeting  with  the  San  I'lateo  County 
Planning  Commission  on  July  25.     The  Commission  and  its  staff 
appeared  to  be  favorable  to  suggestions  made  by  this  Department's 
representatives  concerning  proposed  alterations  of  previously 
considered  plans  in  order  to  avoid  pollution  and  contamination 
of  the  reservoirs  and  damage  to  watershed  lands.     The  Department 
will  provide  them  with  maps  showing  where  such  roads  may  be 
located  to  minimize  the  hazard  to  the  water  supply. 

The  Manager  of  Utilities  and  V/ater  Department  staff 
met  on  July  26  with  the  San  Mateo  -  San  Francisco  Counties 
Mutual  Problems  Coimnittee  and  the  San  i'iateo  County  Board  of 
Supervisors  and  Planning  Commission  following  a  survey  of  our 
Peninsula  watershed  properties.     This  meeting  was  held  to  report 
on  progress  made  concerning  the  proposed  employment  of  the  con- 
sultant and  discussion  as  to  the  feasibility  of  recreational  use 
of  the  property. 
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A  meeting  was  held  on  August  22,  1962  in  the  office 
of  the  Chief  vldministrative  Officer  between  S.  P.  Duckel, 
R»  H.  Owens  and  staff,  Dr.  Ellis  D.  Sox,  J.  J.  Finn,  and 
G,  D,  Burr  and  staff  relative  to  control  of  possible  cross- 
connections  between  this  Department's  system  and  other  systems, 
particularly  in  public  areas.     This  meeting  was  held  at  the 
request  of  Dr.  Ellis  D,  Sox,  Director  of  Public  Health,  follow- 
ing recent  delivery  of  Lake  Kerced  water  into  the  drinking  water 
of  the  Harding  Park  Restaurant  due  to  a  previously  unknown 
crossconnection  made  by  Recreation  and  Park  employees  without 
authorization.     A  working  subcommit '.ee  was  appointed  to  draft 
a  necessary  statement  of  actions  and  procedures  to  prevent  a 
recurrence  of  such  an  event.     The  subcommittee  consists  of  a 
man  from  the  Department  of  Public  Health,  the  Superintendent 
of  Building  Inspection,  and  two  men  from  the  V/ater  Department, 

WATER  CONDITIONS 

During  the  month  of  July  1962,  the  average  consumption 
of  water  throughout  the  system  was  at  the  rate  of  224-, 8  million 
gallons  per  day.     The  maximum  consumption  in  one  day  during  the 
month  of  July  was  256.0  million  gallons  on  July  19* 

The  aqueduct  from  Hetch  Hetchy  sources  has  been  operated 
at  full  capacity  to  transport  water  to  the  bay  area  at  an  average 
of  157*3  million  gallons  per  day  throughout  the  month  of  July. 
In  addition  to  this  about  50  million  gallons  of  water  per  day 
was  withdrawn  from  Galavaras  Reservoir,  and  the  bal ranee  of 
17.5  million  gallons  daily  was  drawn  from  water  stored  in 
Peninsula  reservoirs. 

The  total  storage  in  Calavaras,  Jeninsula  and  City 
reservoirs  is  27^1%  greater  at  the  end  of  July  1962  than  it 
was  a  year  ago,  and  is  76.6%  of  capacity. 

APPLICATION  FOR  WATER  SUPPLY  ROR  RESALE  PURPOSES 

The  proposed  contract  with  the  Westborough  County  Water 
District  to  furnish  them  with  a  water  supply  has  been  approved, 
executed  and  forwarded  to  them. 

The  City  of  Los  Altos  has  requested  information  concern- 
ing the  cost  of  San  Francisco  v/ater  looking  toward  a  possible 
application  for  a  water  supply  for  resale  purposes, 

FINANCES 

Collections  from  the  sale  of  water  for  the  month  of 
July  1962  totaled  Si, 501, 958  which  is  i$22,175  more  than  collected 
in  July  1961,  even  though  the  rates  for  water  were  substantially 
reduced  effective  May  1,  1962, 
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The  statement  of  i.ater  Operating  Fund  revenues  and  appro- 
priations for  the  period  ending  July  ^1,  1962  shows  an  estimated 
surplus  of  revenues  over  expenses  of  1153? 585 •     The  actual  revenue 
shown  on  this  statement  exceeds  the  estimated  revenue  by  $i)109,106e 

1961  jIUNICIFAL  WATEE  SYSTM  BOND  IxlGJSCTS 

On  August  20,  during  a  conference  at  the  site  between 
the  State,  Bechtel  Corporotion,  our  consultants  and  G,  D,  Burr 
from  the  Water  Department,  the  Division  of  oafety  of  Dams, 
Department  of  Water  luesources,  otate  of  California,  informally 
approved  the  Basic  Design  for  oan  Antonio  Dam  as  prepared  by 
Bechtel  Gorp'oration,   subject  to  a  comparatively  minor  modifica- 
tion in  the  spillway  outlet  channels 

Surveys  by  the  Department  for  the  location  of  fences 
are  up  to  date  pjid  the  fences  are  under  construction  above  the 
intended  San  Antonio  Reservoir  high  vjater  line  to  control  cattle 
and  other  activities  in  the  reservoir  area. 

The  work  of  xoreparing  plans  and  specifications  for 
Section  B  of  the  Bdiy  Division  Pipeline  Noe  ^  is  progressing 
satisfactorily.     It  is  intended  to  have  these  plans  and  specifica- 
tions ready  for  advertising  for  bids  shortly  after  the  first 
of  January  1963 . 
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MINUTES 


PaBLIC  UTILITIES  COMMISSION 


1,576th  REGUIAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  QITY  HALL,  SEPTEMBER  4, 
1962,  COMMENCING  AT  2sOO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOcOoOoOoOoOoO 
Call  to  Order 

Presents       Commissioners  Stuart  N.  Greenberg,  Thomas  P#  White, 
George  Po  Hansen,  Thos.  P.  Stack,  Bert  Simon 

Absent :  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Hansen. 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  1,375th  regular  meeting  of  the  Commission  held 
August  28,  1962,  were  approved. 

Votes  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Stack, 
the  following  resolutions  were  adopted; 

Votes  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 

—RESOLUTION  NO.  22>312— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  'this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway; 

Claimant  Date  of  Accident  Settlement 

Non-Litigated  Settlements 

MC  James  P.  White  July  18,  1962  $  632.14 

MC  Eileen  DeLeon,  a  minor  January  19,  1962  950.00 
SC  William  E.  Meuser,  Sr.,  and 

Gertie  W.  May  19,  1962  23,319.39 

Litigated  Settlements 

TC  Renate  M.  Mc Kinney  January  29,  1962  750.00 

TC  Henry  H.  Escale  March  29,  1959  3,500.00 

KO  Thomas  W.  Coleman  December  11,  1959  3,000.00 
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Litigated  Settlements 

TO  Michael  Anthony  Gillio, 
a  minor,  by  and  through  his 
g.a.l.  Ellen  Gillio,  and 
Ellen  Gillio 


MC  George  Mclntyre, 
Phyllis  Me s singer, 
Richard  Meyer,  a  minor, 
and  through  his  g.a.l^ 
Phyllis  Messinger 

CO  Kenneth  W.  Roth 
SG  Maude  Wallace 


Date  of  Accident 


Settlement 


November  20,  I96I 
July  19,  I960 

H  It  tl 


October  7,  1957 
April  29,  I960 


$  2,500«00 

1, 100.00 
500.00 
1,000.00 


3,250.00 
1.600.00 


APPROPRIATION  NO,  2.735.804.000 


I  42,101.53 


--RESOLUTION  NO.  22.313—- 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  Oity  Attorney,  this  Commission  approves 
settlement  of  the  case  of  Eduardo  G.  Lopez  vs.  City  and  County  of 
San  Francisco,  No.  483621  Superior  Court  San  Prancisco,  accident 
September  20,  1958,  for  the  total  sum  of  $86,925.05,  of  which  sum 
$1,925 #05  has  heretofore  been  advanced  by  the  City  and  County  of 
San  Francisco,  and  $49,425.05  is  to  be  paid  by  the  Insurance  Carrier 
and  hereby  requests  the  Controller  to  allot  funds  and  draw  a  warrant 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  the  remainder  of  the  City's  retention,  amounting  to  $35,574.95. 


—RESOLUTION  NO.  22.314— 

RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Calls 

WD  Contract  No.  1054 — Rehabilitate  Central  Puiap  Station  in  San 
Francisco 

WD  ODntract  No.  1083 — Electrical  Alterations  Engineer's  Office  and 
Drafting  Room  at  Millbrae  Headquarters 

WD  Contract  No.  1088 — For  the  Laying  of  8-Inch  Cast  Iron  Mains  in 
Minnesota,  Tennessee  and  26th  Streets. 


—RESOLUTION  NO.  22.315— 

RESOLVED,  That  this  Commission  hereby  cancels  and  terminates, 
effective  May  1,  1962,  that  certain  Water  Department  Nursery  and 
Share  Crop  Lease  authorized  by  Public  Utilities  Commission 
Resolution  No.  21,746,  adopted  December  19,  1961,  between  City  and 
L.  Martin  Knapp  of  San  Lorenzo,  covering  14  acres  of  land  in  Sunol, 
along  Laguna  Creek,  Alameda  County. 
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RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed,  approves  Credit  Modification  of  Contract 
in  amount  of  $365 •47,  and  approves  Pinal  Payment  in  amount  of 
SII4.9O,  in  favor  of  Boble  Engineering  Company  under  Hetch  Hetchy 
Water  Supply  Contract  to  Furnish  Dielectric-Loss  and  Power  Factor 
Set  for  Electrical  Equipment  Insulation  Testing. 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  revocable  permit  covering  use  and  occupancy  of 
property  as  follows: 


Permit  to  enter  certain  portions  of  the  Water  Department's 
Sunol  and  Pleasanton  lands,  Alameda  County,  for  the  purpose  of  con- 
ducting boring  operations  to  determine  subsurface  conditions.  Fee 
waived  in  consideration  of  a  public  agency. 


RESOLVED,  that  this  Commission  hereby  authorizes  the  Manager 
of  Utilities  to  execute  an  Agreement  with  The  Pitometer  Associates, 
an  engineering  firm  that  specializes  in  water  waste  surveys  v^ith 
wide  experience  in  many  cities  of  the  United  States,  under  which 
Agreement  said  engineering  firm  v;ill  conduct  a  second  water  waste 
survey  in  designated  districts  of  San  Francisco,  locate  underground 
leaks  and  other  unaccounted  for  water  in  areas  where  excessive 
waste  is  indicated,  and  will  determine  "0"  values  for  certain 
selected  water  mains. 

Payment  shall  be  based  on  $100.00  per  mile  for  all  water  mains 
included  in  the  water  waste  survey  and  work  performed  solely  for 
the  determination  of  "C"  values  in  selected  mains  shall  be  compen- 
sated at  112.50  per  engineer  man  hour  with  total  payment  for  all 
services  not  to  exceed  ^1^15 , 000.00. 

All  in  accordance  with  an  appropriate  form  of  agreement  to  be 
entered  into  between  The  Pitometer  Associates  and  the  Public 
Utilities  Commission  through  its  Manager  of  Utilities. 


RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  Utilities,  for  and  on  behalf  of  the  City  and  County  of  San 
Francisco,  through  its  Public  Utilities  Commission,  to  execute  that 
certain  State  of  California  Division  of  Highways  utilities  agree- 
ment, under  the  provisions  of  v/hich  the  I'^unicipal  Railway  at  expense 
to  said  Division  of  Highways  will  relocate  certain  equipment  now 
located  on  Municipal  Railway  property  in  the  vicinity  of  Tara 
Street  and  Geneva  Avenue  to  accommodate  State  freeway  construction, 
at  estimated  cost  of  $19,500.00. 


—RESOLUTION  NO.  22 > 317— 


TO: 


STATE  OP  CALIFORNIA 
DEPARTMENT  OP  PUBLIC  WORKS 


—RESOLUTION  NO.  22,3 
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—RESOLUTION  NO.  22,320-- 


WHEREAS,  Fred  Bertetta,  Lessee  of  that  certain  10.1  acres  of 
San  Francisco  Water  Department  land  in  South  San  Francisco,  San 
Mateo  County,  awarded  under  Public  Utilities  Coimnission  Resolution 
No.  20,071,  dated  April  5,  i960,  has  been  unable  to  obtain  the 
necessary  permits  for  the  construction  of  an  auto  trailer  court- 
motel  from  the  City  of  South  San  Francisco  and  San  Mateo  Planning 
Commission,  as  provided  for  in  the  lease  agreement;  and 

WHEREAS,  the  San  Francisco  Water  Department  has  continuously 
received  rent  for  said  premises  under  revocable  permits j  and 

WHEREAS,  Fred  Bertetta  has  expressed  a  mllingness  to  forfeit 
the  $500.00  deposited  by  him  as  consideration  for  termination  of 
said  lease  agreement;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  in  consideration  of  the  fore- 
going and  under  Section  3  of  said  lease  agreement  hereby  terminates 
the  lease  awarded  to  Fred  Bertetta  under  Public  Utilities  Commission 
Resolution  lo. 20,071,  dated  April  5,  I960. 


RESOLVED,  That  this  Commission  hereby  awards  to  West  Coast 
Electric  Company,  3511  24th  Street,  San  Francisco,  California,  as 
the  lowest  regular  and  responsible  bidder.  Airport  Department  Con- 
tract No.  319 >  Exterior  Lighting  Improvements  Pier  "D"  and  Central 
Terminal  at  San  Francisco  International  Airport,  in  amount  of 
$19,680.00;  and  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 


RESOLVED,  That  this  Coimnission  hereby  requests  the  Controller's 
approval  of  Hetch  Hetchy  Project  Request  for  F^nds,  in  amount 
$100.00,  to  provide  additional  funds  for  certification  of  HH^^S 
Contract  No.  359— Sawdust  Collection  System,  Moccasin  Carpenter  Shop, 
Appropriation.  No.  2.757.035.000. 


RESOLVED,  That  this  Commission  hereby  authorizes  one  staff 
member  of  the  City  Attorney's  Office  to  appear  in  Washington,  D.C., 
before  the  United  States  Court  of  Appeals  for  the  District  of 
Columbia  Circuit,  on  or  about  September  17,  1962,  re  Third  New  York 
Non-stop  Cases  No.  15,414  United  Air  Lines,  Inc.  v.  C.A.B.  and 
No.  15,415  Trans  World  Airlines,  Inc.  v.  C.A.B. ;  and  hereby 
approves  travel  expenses  in  estimated  amount  of  $500.00. 
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In  discussion  re  Resolution  No,  22,317,  authorizing  issuance  of 
Water  Department  revocable  permit  to  the  State  Division  of  Highways 
to  enter  certain  portions  of  Sunol  and  Pleasanton  lands  for  the  pur- 
pose of  making  borings  to  determine  subsurface  conditions,  Caii- 
missioner  White  inquired  if  the  results  of  these  test  borings  are 
made  available  to  the  City.    Mr,  J,  H.  Turner,  General  Manager  and 
Chief  Engineer  of  the  San  Francisco  Water  Department,  replied  the 
State  Engineering  Department  is  very  cooperative  in  this  regard  and 
such  information  is  furnished  the  Water  Department, 


Regarding  the  professional  services  agreement  with  Pitometer 
Associates,  in  answer  to  Commissioner  Greenberg's  questions  as  to 
why  one  contract  could  not  be  entered  into,  covering  the  whole  city, 
rather  than  a  new  contract  each  year,  Mr.  Turner  explained  that  the 
size  of  the  area  to  be  covered  is  determined  upon  budgetary  factors — 
the  work  of  the  Pitometer  company  in  determining  sources  of  leakage 
of  water  is  followed  up  simultaneously  by  the  maintenance  crews  who 
do  the  corrective  work,  which  is  a  sizeable  item  in  the  Water  Depart- 
ment budget.     It  is  estimated  that  at  the  conclusion  of  this  year's 
contract,  35  per  cent  of  the  city  will  have  been  surveyed.  In 
answer  to  Comiiiissioner  White's  question  as  to  the  gain  to  the  C^ty 
in  the  discovery  of  leaks  and  recovery  of  water,  Mr.  Turner  replied 
that  the  last  survey  resulted  in  saving  of  some  1,000,000  gallons 
a  day  at  the  tap,  which  water  is  very  valuable  due  to  the  cost  of 
bringing  it  to  that  point. 


Manager  of  Utilities  Calendar  Items ; 

Mr,  Kirkwood  reviewed  the  activities  which  had  taken  place  during 
the  past  week  with  regard  to  the  charter  amendment  relating  to  a 
new  formula  for  setting  Municipal  Railway  platform  employee  wages. 

He  and  V.  W.  Anderson,  General  Manager  of  the  Municipal  Railway, 
had  attended  a  series  of  conferences  and  discussions  all  week, 
Wednesday  morning  there  was  a  lengthy  discussion  with  George  Grubb, 
General  Manager  of  Personnel;  followed  by  attendance  at  the  Civil 
Service  Commission  meeting  in  the  afternoon  and  at  a  conferen^De 
following  the  formal  meeting  at  which  time  the  draft  which  had  been 
prepared  by  staff  of  the  Civil  Service  Commission  was  finally 
approved  by  the  two  members  of  the  Civil  Service  Commission  (Com- 
missioner Kilpa trick  was  absent).    The  carmen  were  dissatisfied  with 
the  provision^,  and  at  the  close  of  the  day  the  conference  broke  up 
with  the  Civil  Service  Commission  and  the  Carmen's  Union  representa- 
tives unable  to  reach  an  agreement. 

Mr.  Kirkwood  stated  that  from  the  standpoint  of  management,  the 
Civil  Service  Commission  version  of  the  charter  amendment  was  better 
than  the  fourth  draft  previously  submitted  by  the  carmen,  in  that  the 
former  contained  items  which  were  improvements  both  from  Civil 
Service  point  of  view  and  also  because  they  set  some  definite  limita- 
tions on  matters  to  be  considered  in  fixing  wages. 

At  the  Judiciary  Committee  meeting  on  Thursday,  August  30,  the 
carmen  made  their  presentation  for  the  fourth  draft,  the  ^ivii  Service 
Commission  presented  its  version,  and  he  and  Mr.  Anierson  had 
indicated  a  preference  for  the  Civil  Service  Commission  version  but 
had  also  indicated  problems  posed  by  the  presentation  of  either 
version  at  this  time. 
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Two  votes  were  taken  by  the  Judiciary  Committee.     First,  Supervisor 
Morrison  moved  to  approve  the  carmen's  draft;  this  lost  "by  a  vote 
of  two  to  one.     Second,  Supervisor  MoMahon  moved  to  approve  the 
Civil  Service  Commission  draft i  this  lost,  two  to  one.  Supervisor 
Tinney  then  suggested  that  a  somewhat  modified  version  of  the  Civil 
Service  Commission  draft  he  prepared,  and  the  meeting  was  continued 
until  1  sOO  p.m.  today. 

On  Friday  a  redraft  was  prepared  by  Bernard  Ward  of  the  City 
Attorney *s  Office,  and  this  draft  has  been  approved  by  the  Judiciary 
Committee  today  after  considerable  discussion,    '^he  vote  was 
Supervisors  Tinney  and  Morrison  in  favor  and  Supervisor  McMahon  . 
opposed.    Mr.  Harry  D.  Ross,  Controller,  indicated  that  had  the 
proposed  amendment  been  in  effect  this  fiscal  year  the  additional 
cost  would  have  been  i n  the  neighborhood  of  $930,000.    This  figure 
was  based  on  estimates  developed  jointly  by  the  staffs  of  the 
Controller,  Civil  Service  Commission,  and  Public  Utilities  Commission . 

Mr.  Kirkv/ood  further  stated  the  matter  was  now  before  the  full 
Board  of  Supervisors  for  consideration. 

No  action  was  taken  by  this  Commission  at  this  time. 

-0- 

The  question  of  the  policy  of  the  Commission  with  regard  to  the 
leasing  of  Public  Utilities  Commission  lands  v/as  raised  by  Com- 
missioner White — whether  or  not  all  proposals  should  be  eUbmitted  %o 
public  bid. 

In  reply  to  Commissioner  Hansen's  question,  Public  Utilities 
Counsel  William  P.  Bourne  stated  negotiation  of  leases  of  this  type 
under  the  control  of  the  department  is  legal;  there  is  no  require- 
ment that  they  be  put  cut  to  bid;  the  length  of  time  of  the  lease 
makes  no  difference. 

Commissioner  Greenberg  complimented  the  entire  staff,  as  did  Com- 
missioner White,  for  the  excellent  handling  of  the  many  leases,  and 
stated  it  was  not  possible  to  make  an  iron-clad  rule  that  all 
leases  should  be  submitted  to  public  bid  or  that  all  should  be  sub- 
ject to  negotiation. 


Departmental  Report; 

Airport  Manager  Belford  Brovm  presented  the  monthly  report  for  the 
Airport  Department. 

Commissioner  White  requested  a  report  on  the  matter  of  establishing 
a  chapel  at  the  San  Francisco  Intei'na tional  Airport.    Mr.  Brown  gave 
a  full  report  of  the  events  to  date.    The  only  interested  party  was 
the  Catholic  Church;  however,  negotiations  have  ceased  since  the 
death  of  Archbishop  Mitty. 


Roll  Call; 

In  reply  to  Commissioner  Stack's  inquiry.  Public  Utilities  Counsel 
Bourne  gave  a  report  on  the  matter  of  the  injunctive  relief  sought 
in  connection  with  the  recent  picketing  at  the  San  Francisco  Inter- 
national Airport.    By  order  of  court  the  matter  originally  scheduled 
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for  hearing  today,  September  4th,  was  put  over  until  next  Tuesday, 
September  11;  and  there  is  an  agreement  with  the  union  that  prior 
to  the  hearing  for  the  preliminary  injunction  there  will  be  no 
activity  on  their  part  whatsoever • 

Commissioner  G-reenberg  turned  over  to  V.  W.  Anderson,  General  Manager 
of  the  Municipal  Railway,  a  communication  received  from  the  Sailors' 
Union  of  the  Pacific  requesting  an  improvement  in  service  to  the 
Marine  Hospital  at  14th  and  Lake  Streets. 


THEEEUPON  THE  MEETING  ADJOURNED. 
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SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Report  of  the  General  Manager,  Airport  Department  September  4,  1962 

to  the  Public  Utilities  Commission 

HIGHLIGHTS  OF  AUGUST  ACTIVITIES 

■   W     ■     .■■■■I     .ILMi—  —   I  III    ■     ■■■■      II  ■   ■    11      ■■■■■■I,   ■■  '  .  /  . 

Traffic  Summary  (July) ; 

For  the  twelfth  consecutive  month,  all  categories  of  air  traffic  at  San 
Francisco  International  Airport  showed  substantial  increases  over  the  corresponding 
month  of  the  previous  year. 

The  passenger  total  of  359,312  was  14.8  per  cent  more  than  in  July  1961, 
and  was  the  second  largest  volume  in  the  Airport's  history,  being  exceeded  only  by 
the  569,175  total  for  June  1962, 

And  again,  the  SFIA  increase  substantially  was  more  than  the  industry 
average.    Domestic  trunklines  reported  revenue  passenger  miles  flown  in  July  were 
,7  per  cent  less  than  in  the  corresponding  month  of  1961,  but  attributed  the 
decrease  to  a  labor  dispute  which  shut  down  Eastern  Air  Lines,  a  major  carrier 
along  the  Atlantic  seaboard,  during  July. 

July  volumes  of  other  traffic  categories  were:    Mail,  4,952,098  pounds, 
a  gain  of  5.2  per  cent;  air  express,  877,958  pounds,  up  10.3  per  cent,  and  air 
freight,  11,074,131  pounds,  an  increase  of  11  per  cent. 

Scheduled  aircraft  movements  (landings  and  take-offs)  for  the  month 
numbered  14,554,  an  increase  of  19,8  per  cent  over  July  a  year  ago.    Total  movements 
were  20,763,  of  which  1,156  were  by  military  planes  and  5,053  by  civilian  aircraft 
other  than  scheduled  carrier. 
Baggage  Claiming; 

Installation  of  the  two  rotary  type  baggage  dispensers  in  the  southern 
half  of  the  Central  Terminal's  ground  floor  is  progressing  satisfactorily  and  it 
appears  the  work  will  be  completed  on  schedule, 

-more- 
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Pler  D  Congestion: 

An  increase  of  schedules  during  the  summer  months  has  resulted  in 
considerable  congestion  on  aircraft  parking  aprons  around  Pier  D.    This  has  been 
alleviated  to  some  extent  by  the  closing  of  a  portion  of  Taxiway  A  to  provide  two 
additional  aircraft  positions,  and  by  coordination  of  their  activities  by  carriers 
using  the  pier.    Airport  management  believes  these  airlines  are  to  be  commended  for 
their  fine  spirit  of  cooperation  under  what  sometimes  are  difficult  situations. 
South  Terminal  Upper  Roadway; 

Construction  of  a  temporary  wooden  trestle-ramp  to  link  the  ground  and 
upper  levels  of  the  Central  Terminal  during  construction  of  the  connecting  link  of 
the  upper  roadway  between  the  Central  and  South  Terminals  has  been  postponed  until 
after  the  first  of  the  year.    This  will  keep  the  present  roadways  open  during  the 
holiday  season  traffic  peaks  and  is  not  expected  to  cause  any  delay  in  the  South 
Terminal  progress. 
Public  Parking; 

Adequacy  of  public  parking  areas  continues  to  be  a  problem.  Although 
the  demand  generally  was  met  during  the  first  half  of  August,  automobiles  were 
diverted  to  other  (free)  areas  twelve  separate  times  during  the  ten-day  period, 
August  17  through  26, 

*** 
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MINUTES 


PUBLIO  UTILITIES  COMMISSION 


1,377th  REGUIAR  MEETING  OP  THE  PUBLIO  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  SEPTEMBER  11, 
1962,  COMMENCING  AT  2sOO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Present;         Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
George  Pc  Hansen,  Thos.  P.  Stack,  Bert  Simon 

Absent :  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Simon» 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  White, 
the  minutes  of  the  1,376th  regular  meeting  of  the  Commission  held 
September  4-,  1962,  were  approved. 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted; 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 

—RESOLUTION  NO.  22 o 324— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railv/ay,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railways 

Claimant 

titon-litigated  Settlements  Date  of  Accident  Settlement 

TO  Ira  Mendell  June  29,  1962  $  1,000.00 


APPROPRIATION  NO.  2.735.804.000 
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--RESOLUTION  NO.  22.325-- 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  the 
dismissal  of  the  suit  entitled  "CITY  AND  COUNTY  OF  SAN  FRANCISCO,  a 
municipal  corporation  vs.  MARVIN  0,  DAVIDHEISER" ,  Municipal  Court 
No.  325996. 


--RESOLUTION  NO.  22.326— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

Hetch  Hetchy  Water  Supply  Contract  No.  351 — Construction  of  Stream 
Gaging  Station  on  the  San  Joaquin  River  at  Laird  Slough  near 
Grayson,  to  Chas.  I.  Cunningham  Co.,  in  the  amount  of  $5,875 "00 
(including  12,600  of  City-furnished  equipment  and  material)? 

San  Francisco  Water  Department  Contiract  No.  1031R — Rehabilitate 
Sunol  Water  Temple  in  Alameda  County,  to  R.  W.  Reade  &  Company,  in 
the  amount  of  $5,291*00? 

San  Francisco  Water  Department  Contract  No.  1055 — Replace  Wiring  in 
Calaveras  Dam  19  Foot  Tunnel  in  Alameda  County,  to  Goold  Electric, 
in  the  lump  sum  amount  of  $2,043,005 

San  Francisco  Water  Department  Contract  No.  1076 — Replace  Trans- 
former Bank  and  Appurtenances  at  Crystal  Springs  Pump  Station  in  San 
Mateo  County,  to  Emsco  Electric  Corporation,  in  the  amount  of 
$4,747.00? 

San  Francisco  Water  Department  Contract  No.  1051 — Construction  of 
Experimental  Water  Treatment  Plant  at  Crystal  Springs  Dam  (in  San 
Mateo  County),  to  Roy  Madsen  Construction  Co.,  in  the  amount  of 
$9,521.50? 

and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works  are 
hereby  rejected. 


—RESOLUTION  NO.  22.327— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows s 

TO?  CITY  OF  FREMONT 

Permit  to  extend  a  storm  drain  across  that  certain  25  foot 
strip  of  land  extending  between  Centerville  and  Niles,  Alameda 
County,  for  the  purpose  of  serving  Tract  No.  2368.    Fee  waived  in 
consideration  of  a  public  agency. 
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^-RESOLUTION  NO.  22 « 328— 

WHEREA.S,  the  following  employees  have  retired  from  the  service 
of  the  City  and  County  of  San  Prancisco,  having  served  in  the 
departments  of  the  Commission  for  a  period  in  excess  of  twenty-five 
years?  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of  San 
Francisco  while  so  employed  in. their  respective  departments; 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  behalf  of  the 
people  of  the  City  and  County  of  San  Francisco,  in  recognition  of 
their  long  and  faithful  service,  by  this  resolution  expresses  to 
these  employees  its  best  wishes  for  a  long  and  happy  life  and  the 
assurance  of  its  appreciation  for  work  well  performed 5  and,  be  it 
further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
prepare  a  copy  of  resolution  for  presentation  to  each  of  the 
following  employees s 

Municipal  Railway;  S^ryige 

James  E.  McDevitt  45  years 

Clair  P.  Nash  44  years 

Water  Department; 

Neale  K.  McBride  29  years 


--RESOLUTION  NO.  22,329— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modification  of  Contract,  in  amount  of 
$23,648.74,  under  Airport  Department  Contract  No.  260 — Construction 
of  South  Terminal  Building  and  Piers  P  and  G;  contractor,  M  &  K 
Corporation-Stolte ,  Inc.;  to  provide  for  addition  and  deletion  of 
certain  electrical  work. 


—RESOLUTION  NO.  22,330— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation  in 
the  amount  of  $45,000.00  from  the  Unappropriated  Balance  of  Funds, 
Hetch  Hetchy  Project,  to  provide  funds  for  consulting  services  and 
administrative  costs  for  the  performance  of  engineering  studies  and 
the  preparation  of  an  economic  and  feasibility  report  on  the  rehabilj.*- 
tation  and  modernization  of  Moccasin  Powerhouse  including  an 
investigation  of  Priest  Dam. 
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Manager  o:^  Utilities  Calendar  Items; 

Mr.  Kirkwood  briefly  reviewed  the  Public  Utilities  Commission 
supplemental  appropriations  before  the  full  Board  of  Supervisors 
at  its  meeting  today.    The  Finance  Committee  held  over  two  of  the 
items, pending  further  information?  namely,  the  Municipal  Railway 
request  for  $10,000  to  cover  a  medical  examination  program  to 
evaluate  physical  fitness  of  platfom  personnel,  and  the  Water 
Department  request  for  1330,000  to  cover  the  acquisition  of  San 
Andreas  watershed  lands.    The  questions  raised  regarding  the  latter 
were  primarily  concerned  with  the  necessity  and  not  so  much  with 
the  price. 

In  discussing  the  matter  of  the  acquisition  of  the  San  Andreas 
watershed  lands,  Commissioner  White  recommended  that  the  department 
prepare  a  study  of  the  fuUcost  of  the  building,  installation  and 
maintenance  of  a  filtration  plant  in  the  event  the  request  for  funds 
for  the  acquisition  of  the  land  is  denied, and  then  seek  funds  for 
the  immediate  construction  of  a  filtration  plant  in  order  to  prevent 
contamination  of  the  wgiter  supply.    Mr.  J.  H.  Turner  estimated  that 
the  annual  cost  for  the  construction,  operation  and  maintenance  ofv 
a  filter  plant,  written  off  in  a  twenty-year  period,  would  be  in 
excess  of  the  present  purchase  price  of  the  property — roughly, 
$400,000. 

-0- 

Mr.  Kirkwood  reported  that  he  and  0.  L.  Moore  had  attended  a  joint 
meeting  of  the  Agriculture  and  Special  Projects  committees  of  the 
San  Francisco  Chamber  of  Commerce,  at  which  Mr.  Moore  made  a  presen- 
tation on  the  New  Don  Pedro  Dam  on  behalf  of  the  City  and  the 
Modesto  and  Turlock  Irrigation  Districts,  and  a  representative  of 
the  State  Pish  and  Game  Department  made  their  presentation. 

The  two  committees  passed  a  resolution  asking  the  Federal  Power 
Commission  to  take  steps  to  resolve  this  issue  and  grant  the 
application  of  the  Districts. 

-o- 

Airport  Manager  Belford  Brown  reported  on  the  recent  incident  at  the 
airport  in  which  a  government  plane  on  practice  and  training  flight 
landed  on  Instrument  Runway  28-R,  skidded,  and  tore  up  some  200 
to  300  feet  of  the  runway.    Runway  28~R  was  closed  to  all  traffic 
for  twenty-one  hours.    Removal  of  debris  was  performed  through  the 
cooperative  effort  of  the  airport  fire  department,  tenants  and  a  orew 
from  Moffett  P^eld  from  whence  the  plane  originated.  ^ 

Mr.  Brown  said  he  has  been  meeting  with  representatives  of  the  air 
carriers  with  regard  to  responsibility  for  aircraft  removals,  and 
would  report  back  to  the  Commission  concerning  rules  to  permit 
airpcrt  action  to  clear  the  runway  where  the  owner  of  a  disabled 
aircraft  was  not  affecting  timely  removal. 

Commissioner  Stack  pointed  out  that  San  Francisco,  Oalcland  and  Los 
Angeles  are  all  designated  as  alternate  fields  in  the  United  States 
Air  Force  program  for  the  Second  Strike  Force,  and  a  closed  field 
means  the  loss  of  an  alternate  field  in  national  defense j  therefore, 
could  not  the  military  render  assistance  by  flying  in  salvage  equip- 
ment from  nearby  fields. 
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Mr.  Brown  stated  the  Airport  Technical  Committee  has  been  working 
with  the  government  on  this  matter  and  he  was  also  working  at  the 
Airport  Operators  Council  level  in  attempting  to  bring  about  the 
coordination  of  the  use  of  military  equipment. 


Mr.  Kirkwood  reported  that  M.  F.  Bagan  of  the  San  Francisco  &  Oakland 
Helicopter  Airlines,  Inc«,  has  filed  a  motion  with  the  Civil 
Aeronautics  Board  for  Expedited  Hearing  for  certificate  of  public 
convenience  and  necessity  and  has  asked  that  the  Public  Utilities 
Commission  support  the  motion. 

The  matter  is  being  reviewed  by  Mr.  Kirkwood,  Public  Utilities 
Counsel  William  P.  Bourne  and  Airport  Manager  Belford  Brown 
as  to  what  position  the  Commission  should  take. 


The  1961-1962  Annual  Report  of  the  Public  Utilities  Commission  was 
submitted  by  Mr.  Kirkwood  and  William  J.  Simons,  Director,  Bureau 
of  Public  Service,    The  Commission  complimented  Mr.  Simons  and  staff 
for  the  fine  work  that  went  into  the  compilation  and  the  finished 
report. 


Mr.  KirbA/ood  reviewed  the  matter  of  the  dismissal  of  former  Municipal 
Railway  limited  tenure  employee  Arthur  McGill,  and  stated  that  Mr. 
McGill  has  brought  formal  action  against  the  City  for  reinstatement. 


0.  L.  Moore  presented  the  Hetch  Hetchy  Project  and  Utilities 
Engineering  Bureau  monthly  report. 

Mr.  Moore  reported  that  the  Grand  Jury  made  an  inspection  tour  of 
the  water  supply  system  and  the  Water  Department  and  Hetch  Hetchy 
Project  installations.    All  were  favorably  impressed.    A  highlight 
of  the  tour  was  inspection  of  the  Cai  yon  Power  Tunnel  now  under 
construction. 


Roll  Calls 

Commissioner  White  reported  on  the  Sound  Abatement  Committee  meeting 
he  attended  on  September  7,  at  which  time  the  new  director,  Ted 
Huggins,  was  introduced. 
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HETCH  HETCHY  WATER  SUPPLY,  POWER 
AND  UTILITIES  ENGIMF-ERING  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Commission  Meeting  i 

September  11,  1962 

Water  Conditions 

Storage  conditions  on  the  Tuolumne  River  watershed  are  excellent,  with  a  small 
amount  of  runoff  continuing  to  flow  into  the  three  reservoirs.    Lake  Eleanor 
is  still  filled  to  capacity.    Normal  releases  are  being  made  from  the  three 
reservoirs  for  domestic  supply,  power  generation,  and  fish  maintenance. 

During  the  month  of  Aagnst  generation  at  Moccasin  Powerhouse  was  hS ,1x6^ ,000  kwh 
and  at  Cherry  Powerhouse  60,ii07,000  ktJh,    Supplemental  energy  in  the  amount  of 
9,^00^000  kwh  was  supplied  by  the  Pacific  Gas  and  Electric  Compary. 

Stream.  Gaging  Stations 

Two  bids  for  Ketch  Hetchy  Contract  No.  3^1,  Relocation  of  Stream  Gaging  Station 
on  the  San  Joaquin  River  at  Laird  Slough  near  Grayson,  were  received  on 
August  23,  1962.    The  low  bid  was  $5,875,  with  the  second  bid  at  |6,338. 
Subject  to  approval  of  additional  funds,  the  award  viill  be  recommended  to 
the  low  bidder,  The  Charles  I.  Cunningham  Company  of  Oakdale,  California. 

Bids  for  Hetch  Hetchy  Contract  No.  350,  Construction  of  Stream  Gaging  Stations 
on  the  Tuolumne  and  Cherry  Rivers,  will  be  opened  on  September  13,  1962. 
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1962<-63  Assessment  of  Water  Right s^y^Tuoluirme  County 

A  hearing  was  held  in  Sacramento  before  the  State  Board  of  Equalization  on 
August  22,  1962,  relative  to  the  City's  appeal  for  relief  from  the  assessment 
by  Tuolumne  County  on  City's  water  rights  for  fiscal  year  1962-63.    At  this 
hearing  the  State  Board  of  Equalization  approved  a  compromise  agreement  between 
the  City  and  Tuolumne  County. 

This  agreement  sets  the  City's  water  right  assessment  for  the  fiscal  year 
1962-63  at  l3  million,  with  the  City  and  Tuolmnne  County  agreeing  that  the 
assessment  will  remain  at  |3  million  for  the  next  four  years. 

It  was  further  agreed  that  the  assessment  on  the  City^s  fee-owned  submerged 
lands  will  be  increased  gradually  over  the  next  four  years  to  an  assessment 
of  $620,000  for  the  fiscal  year  I966-67.    Approximately  l,5h7  acres  of  sub- 
merged land  within  the  City^s  three  reservoirs  will  increase  in  assessed  value 
on  a  sliding  scale.    The  land  now  assessed  at  $119 MQ  per  acre  will  be  increased 
to  |150  per  acre  next  fiscal  year  and  to  |250,  $300,  and  li^ItOO,  respectively,  in 
the  following  three  years. 

The  original  road  transfer  plan  whereby  the  City  would  turn  over  to  the  County 
of  Tuolumne  some  32  miles  of  road  in  the  Cherry  Valley  and  Mather  areas  was 
deleted  from  the  agreement,  since  the  cost  to  the  City  of  bringing  the  roads 
up  to  standards  for  county  acceptance  would  be  prohibitive. 

The  settlement  also  ends  the  litigation  relative  to  water  right  assessments 
for  the  past  two  years.    The  assessment  on  City's  water  rights  is  now  set  at 
|l,2li4,000  for  fiscal  year  I96O-6I  and  at  |2,3li5,000  for  fiscal  year  1961-62. 
Since  the  City  paid  the  taxes  in  full  under  protest,  there  will  be  refunds 


in  the  amount  of  $261,107.80  plus  interest  for  the  I96O-6I  payment  and 
$^35,1478.36  plus  interest  for  the  I96I-62  payment.    Upon  receipt  of  the 
refunds  the  City  Attorney's  office  will  dismiss  the  actions, 

CANYON  ?omn  PROJECT 
Canyon  Penstock  Excavation 

It  is  expected  that  work  under  this  contract  will  be  finished  this  month.  The 
seeding  of  adjoining  areas  along  the  penstock  trench  will  be  done  after  the 
first  rains,  in  compliance  with  the  request  of  the  Forest  Service. 

Canyon  Power  Tunnel 

The  contractor  has  driven  a  total  of  approximately  1,750  linear  feet  of  tunnel 
upstream  and  downstream  from  North  Mrmntain  Adit.    The  contractor  is  now  exper- 
imenting with  a  method  of  loading  mucking  cars  by  use  of  a  230-foot  conveyor 
belt.    Plant  facilities  at  the  Hetch  Hetchy  Portal  Adit  are  being  constructed. 

Caryon  Turbines 

The  District  Court  of  Appeal  heard  arguments  in  San  Francisco  on  August  lU, 
1962,  on  the  appeal  from  the  Superior  Court  memorandum  opinion  of  April  28, 
1962,  which  advised  that  the  City  cannot  award  the  turbine  contract  for  Canyon 
Powerhouse  to  either  of  the  two  bidders.    The  appeal  requested  award  to  the 
low  bidder,  Pelt on  Division  of  Baldwin-Lima-Hamilton  Corporation. 

SAN  JOAQUIN  PIPELINE  NO.  3 
Construction 

The  contractor  has  ordered  steel  plates  for  fabrication  of  pipe.    The  ten- 
tative schedule  calls  for  excavation  and  construction  of  the  pipe  encasement 
under  Highway  33  and  the  Southern  Pacific  Railroad  tracks  near  Vernalis  to 
begin  on  September  17,  1962.    Actual  laying  of  pipe  will  start  about  the 
middle  of  October. 
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Engineering 

Plans  and  specifications  are  in  progress  for  the  next  section  of  the  line  east 
of  the  San  Joaquin  River,    Studies  are  being  made  for  the  temporary  cross- 
connection  with  Lines  Nos.  1  and  2  west  of  the  river  and  for  the  connection 
to  the  manifold  at  Tesla  Portal  of  the  Coast  Range  Tunnel. 

AIRPORT  ENGINEERIM}  AND  CONSTRUCTION 
South  Terminal  Buildjjig__andJF^er^s 

Work  has  commenced  on  installation  of  main  building  trusses  and  is  continuing 
on  pouring  UDper  level  slabs,  installation  of  plumbing,  electrical  and  heating 
systems,  and  construction  of  the  elevated  roadway.    Installation  of  sheet 
piling  for  the  garage  tunnel  has  been  completed. 

Elevated  Roads  and  Ramps 

Work  is  continuing  on  forming  and  pouring  concrete  for  the  elevated  roads. 
Additions  an^LAjrl^^jj'^p^^       Pier  C 

Final  plans  and  specifications  submitted  by  the  Leo  A.  Daly  Company  are  being 
reviewed  by  the  Bureau  and  will  be  sent  to  the  Commission  shortly  for  approval 
and  call  for  bids. 

Central  Terminal  Building  -  Baggage  Claiming  Facilities 

Work  is  continuing  on  erection  of  baggage  conveyors  and  dispensers. 

Extension  of  Road  R-2 

The  contractor  is  preparing  the  area  for  start  of  work.. 
Pavement  and  Facilities  for  South  Terminal  Apron 

Excavation  and  construction  of-  the  new  fill  area  is  75  percent  complete.  Haul- 
ing and  placing  of  imported  fill  has  commenced. 
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Five  bids  for  Airport  Contract  A-311,  Peconstruction  of  Runway  and  Taxiway 
Pavements,  were  received  on  August  16,  1962.    The  low  bid  of  <;i;39ii,665  was 
submitted  by  L.  C.  Smith  Co.  of  San  Mateo.    The  high  bid  was  ;$li57,533.  Award 
has  been  made  to  the  low  bidder, 

E}derior_IA£h^ 

Four  bids  were  received  on  August  23,  1962,  for  Airport  Contract  A-319  for 
the  improvement  of  exterior  lighting  at  Pier  D  and  the  Central  Terminal.  The 
low  bid  of  <u  19 J 680  was  submitted  by  the  Vfest  Coast  Electric  Company  of  San 
Francisco.    High  bid  was  $26,780.    Award  has  been  made  to  the  low  bidder. 

S^£3j-:SjJ^-'^^--^.§5L'',.  ,§.'i3^"^^  Terminal  Complex 

Plans  and  specifications  have  been  completed  for  Airport  Contract  A-298  for 
Ground  Level  Road  Pavement  and  Utilities,  Terminal  Area,  and  bids  will  be 
received  on  September  13,  1962. 

milC IPAL  RAILWAY  E¥G1  NEER im  AND  CONSTRUCTION 

Contract  MR~ii77  for  relocation  of  feeders  in  the  Elkton  Shop  area  due  to  con- 
struction of  the  Southern  Freeway  by  the  State  has  been  awarded  to  West  Coast 
Electric  Company  in  the  amount  of  |20,l488.  The  contract  is  awaiting  certifi- 
cation, 

Pajh"o|::Q.o^4-T^j:ls^L.5^.Qg 

The  Bureau  has  completed  inspection  of  the  Market  Street  trolley  poles  which 
are  being  rehabilitated  under  a  Department  of  Public  Works  contract. 
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STP.gT  LIGHTni} 

The  Pacific  Gas  and  Electric  Company's  invoice  for  street  lighting  during 
the  month  of  July  was  prepared  by  use  of  the  company's  electronic  data  pro- 
cessing equipment.    This  method  replaced  a  manual  method  and  will  be  used 
for  future  billings.    The  new  method  gives  a  complete  tabulation  of  all 
changes  during  the  month  and  facilitates  the  work  of  the  Bureau  in  checking 
the  billing. 

0.  L.  MOORE 
General  Manager 
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UTILITIES  ENGINEERING  BUREAU 
STATUS  OF  CONSTBUCTI0N_C0NTRAC TS 
September  11,  1962 


Contract  No. 
Hetch  Hetchy 

HH-3ltl 

HH-3ii8 
HH..3)49 
HH-353R 
HH-355 
HH-356 
Airport 

A- 259 

A- 260 
A- 297 
A-307 

A-311 

A- 313 
A- 319 

Railway 
m-hll 


Title 

Alterations  to  Warnerville 
Substation  and  Trans.  Lines 

Canyon  Penstock  Excavation 

Air  Cooling  Sys.  0»Sh.  Cott. 

Canyon  Power  Tunnel 

Lubrication  Syst.  Cherry  PH 

S,J.P.L.#3  -  Sec.  D-1 

S.J.P.L,#3  -  Sec.  D-2 


Contract     Auth.  Pmts. 
Amount  to  Date 


Percent  %  Time 
Complete  Elapsed 


$     2k,999    $  lii,62ii 


213,875 
2,970 
11,169,895 
9,563 
I,i|ii7,3l6 
l,65l,li;7 


South  Terminal  Apron  Pavement 
and  Terminal  Facilities 

Sou.  Terra.  Bldg,  and  Piers 

Elevated  Road  and  Ramps 

Central  Terminal  Bldg. 
Baggage  Facilities 

Reconstruct  Runway  and 
Taxiway  Pavement 

Extension  of  Road  R-2 

Exterior  Lighting  Pier  D 
and  Central  Terminal 


1,600,021^ 
8,778,052 
51^0,851 

72,155 

39li,665 
50,239 

19,680 


116,558 

1,122,659 
9,563 


60 

98 
70 

b 

100 


7h 
175 

i5o 

26 
100 


90,585 
3,283,291 
128,269 

51,661 
Awaiting 


75 
li6 
19 

90 


2h 
78 

87 


certification 
1  13 


Awaiting  certification 


Relocation  of  Feeders, 
Elk ton  Shop  Area 


20,It88 


Awaiting  certification 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 

1,378th  REGULA.R  MEETING  OP  THE  PUBLIC  UTILITIES 
COMJMISblON,  IN  ROOM  282  -  CITY  HALL,  SEPTEMBER  18, 
1962,  COMMENCING  AT  2sOO  P.M. 

oOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Present:  Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 

George       Hansen,  Bert  Simon 

Absents  Oonimissioner  Thos.  P.  Stack 

President  Stuart  N.  Greenberg  presided* 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Hansen, 
the  minutes  of  the  1,377th  regular  meeting  of  the  Commission  held 
September  11,  1962,  were  approved* 

Votes  Ayes-Commissioners  Greenberg,  White,  Hansen,  Simon 

Absent -Commissioner  Stack 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Hansen, 
the  following  r esolutions  were  adopted? 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Simon 

Absent-Commissioner  Stack 

— RESOLJJTION  NO.  22.331-— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  wi  11  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railway: 

Claimant 

Ion-litigated  Settlements  Date  of  Accident  Settlement 

TC  Walter  Benson  June  30,  1962  $  1,750.00 

MC  Andres  Castro  Lao  August  17,  1962  581.33 


CO  Anthony  and  Tillie  Domino            March  27,  1961  1,000.00 

CG  Ralph  and  Patsy  Domino                 March  27,  1961  1,000.00 

MC  Max  Salomon                                   May  27,  1961  4.000.00 

APPROPRIA.TION  NO.  2,735.804.000  $  8,331.33 
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--■RESOLUTION  K0>  22,332— 


RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract; 

San  Francisco  Water  Department  Contract  No.  1080 — Laying  of  8-Inch 
Oast  Iron  Mains  in  Crestmont  Drive  between  Devonshire  Way  and  Oak- 
hurst  Lane,  to  Fred  T.  Fairey,  in  net  amount  of  $1,712,60  5 

Airport  Department  Contract  No.  298 — Road  pavement  and  Utilities, 
Terminal  Area  at  San  Francisco  International  Airport,  to  The  Lowrie 
Paving  Company,  Inc.,  in  amount  of  $181,799.00;  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works  are 
hereby  rejected. 


RESOLVED,  That  this  Commission  approves  plans  and  specifications, 
and  hereby  authorizes  Bid  Call; 

Contract  No.  1081 — Laying  of  6-Inch  and  8- Inch  Oast  Iron  Mains  in 
Yista  Francisco  Subdivision? 

AD  Contract  No.  309 — Extension  of  Pier  "C"  at  San  Francisco  Inter- 
national Airport. 


RESOLVED,  That  this  Commission  does  hereby  authorize  the  firm 
of  Edward  B.  Page  -  and  Gould  and  Degenkolb  Engineers,  Inc.  to  pre- 
pare final  working  drawings,  plans  and  specifications  and  provide 
supervision  during  construction,  for  a  Parking  Garage  at  the  San 
Francisco  International  Airport,  at  a  cost  to  City  of  $179^875,  all 
in  accordance  with  Agreement  dated  September  20,  1961;  and  be  it 
further 

RESOLVED,  That  this  Commission  does  hereby  request  the  Controller 
to  allot  funds  to  provide  for  the  foregoing. 


RESOLVED,  That  this  Commission,  pursuant  to  the  provisions  of 
Article  G,  Paragraph  4>  Page  7?  of  Agreement  dated  September  20,  1961, 
made  and  entered  into  by  and  between  City  by  its  Commission  and 
Edward  B.  Page,  an  individual,  and  Gould  and  Degenkolb  Engineers,  Inc., 
a  corporation,  does  hereby  approve  a  modification  of  said  agreement, 
in  the  amount  of  $56,000,  to  provide  additional  compensation  for 
working  drawings  of  a  Parking  Garage  at  the  San  Francisco  Inter- 
national Airport,  approximately  one  and  one-half  floors  below  groimd; 
and,  be  it  further 

RESOLVED,  That  this  Commission  does  hereby  request  the  Controller 
to  allot  funds  to  provide  for  the  foregoing. 


-RESOLUTION  NO.  22,333— 


—RESOLUTION  NO.  22.334— 
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—RESOLUTION  NO.  22.336-^ 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Vouchers  in  amount  $442.45,  expenses  of  Robert  C.  Kirkwood, 
Manager  of  Utilities,  and  $8l4«87,  expenses  of  Belford  B^own,  Manager, 
Airport  Department,  in  attending  the  Annual  Conference  of  the  Airport 
Operators  Council,  in  Honolulu,  Hawaii,  August  18  through  25,  1962. 


—RESOLUTION  NO.  22,337-> 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  the  Airport  Department  to  attend  the  Directors'  MeetiSng  of  the 
Airport  Operators  Council,  to  be  held  in  Chicago,  Illinois,  October  7 
tiirough  9,  1962;  and  hereby  approves  expenses  in  the  amount  of 


—RESOLUTION  NO.  22,338— 

RESOLVED,  That  that  certain  Watdr  Department  Revocable  Permit 
insued  to  the  City  of  San  Brmio  under  Resolution  No.  17,740, 
-.'.dopted  November  26,  1957?  covering  the  occupancy  of  a  portion,  con- 
T.Lsting  of  11.659  acres,  of  the  former  Municipal  Railway  right  of 
'•rb.y  within  the  City  of  San  Bruno  for  the  purpose  of  parking  commuter 
:iud  other  automobiles,  be  anft  the  same  is  hereby  revoked. 


—RESOLUTION  NO.  22.339— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows s 

TOs  MENLO  PARK  SANITARY  DISTRICT 

Permit  to  maintain  the  District's  existing  sewer  line  and  the  right 
to  replace  410  feet  of  said  line  with  a  X) -inch  force  main,  all 
within  the  northerly  half  of  Ivy  Drive,  Newbridge  Park  Subdivision 
as  said  Drive  extends  along  Hetch  Hetchy  Bay  Division  Pipeline  right 
of  way.    Eee  waived  in  consideration  of  a  public  agency. 


—RESOLUTION  NO.  22,340— 

RESOLVED,  That  this  Commission  hereby  approves  attendance  of 
one  (1)  Staff  Member  of  the  San  Francisco  Water  Department,  as 
designated  by  the  I^anager  of  Utilities,  at  the  annual  meeting  of  the 
National  Association  of  Corrosion  Engineers  to  be  held  in  San  Diego, 
California,  October  3-5,  1962. 


—RESOLUTION  NO.  22.341— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16,527,  adopted  July  16,  1956,  payment  of  claims 
in  amount  $15,472.09,  made  by  the  Municipal  Railway,  month  of  August, 
1962,  per  Revolving  Fund  Payment  Requests  7813,  7826,  7831,  7837, 
7843,  7854,  7856,  7857  and  7869. 
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—RESOLUTION  NO.  22.342— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  the  following  Departmental  Requests  for  additional  funds 

Water  Departments  $9>140.0CJ  -  to  cover  estimated  cost  of  laying 
mains  in  Golden  Gateway  Area  (Davis  -  Broadway),  WD  Contract  No. 
1082; 

Hetch  Hotchy  Project,  $5»899.00  -  for  certification  of  HHWS  Contract 
No.  350-~Construction  of  Stream  Gaging  Stations  at  Cherry  and 
Tuolumne  Rivers. 


—RESOLUTION  NO.  22,343— 

RESOLVED,  That  this  Commission  approves  the  plans  submitted  by 
31ick  Airways,  under  which  Slick  Airways,  at  its  own  and  sole  cost, 
will  install  a  fire  protection  system  in  Its  hB.n^r  at  the  San 
.7r;ancisco  International  Airport,  said  plans  having  been  approved  by 
the  Utilities  Engineering  Bureau  subject  to  the  comments  noted 
thereon. 


—RESOLUTION  NO.  22, 344-- 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  August,  1962,  for  damages-  against  miscellaneous  debtors, 
by  the  Water  Department  in  amount  of  $2,136.01  and  two  payments  on 
account , $45.00. 


—RESOLUTION  NO.  22.345-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation  in 
amount  of  $4,730.00,  to  provide  funds  for  the  employment  of  one 
8156  Claims  Records  Supervisor  at  the  rate  of  $584-710  per  month, 
and  deleting  one  position  of  B516  Senior-Clerk  Typist,  Municipal 
Railway,  all  in  conformance  with  the  Jacobs  Survey. 


Re  discussion  of  Resolution  No.  22,334,  Mr.  Kirkwood  reported  that 
the  appropriation  of  the  funds  has  been  passed  by  the  Board  of 
Supervisors.     Julian  Bardoff  stated  the  firm,  Page  and  Gould  & 
Degenkolb,  is  ready  to  proceed  and  complete  the  final  plans  and 
specifications  within  six  months.    In  order  to  hasten  the  time  for 
bid  call,  the  firm  will  work  closely  with  the  Utilities  Engineering 
Bureau  staff  so  that  while  the  plans  are  being  developed  the 
Utilities  Engineering  Bureau  may  review  them  simultaneously*  Prior 
to  the  bid  call  for  construction  of  the  parking  garage,  it  will  be 
necessary  to  award  contracts  for  the  rearranging  of  the  roadways  and 
utilities. 

Calendar  Items  11,  12  and  13,  concerning  three  proposed  agricultural 
share  crop  and  grazing  leases  of  Water  Department  lands  in  Alameda 
and  Santa  Clara  Counties,  were  put  over  one  week  at  the  request  of 
the  Manager  of  Utilities. 
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Calendar  Item  25  was  taken  off  calendar  at  the  re(iuest  of  the  City 
Attorney. 


Manager  of  Utilities  Calendar  Items; 

Mp.  Kirkwood  announced  that  the  eleven  new  Coro  Foundation  interns 
studying  governmental  procedures  in  San  Francisco  were  present, 
and  introduced  the  two  assigned  to  the  Public  Utilities  Commission 
for  six  weeks;  namely,  Diantha  Cushman  from  Los  Angeles  and  Mike 
Dillon  from  Chioo.    Commissioner  Greenherg  welcomed  the  group,  and 
Commissioner  White  also  spoke  a  few  words  of  greeting* 

-0- 

Mj..  Kirkwood  reported  that  as  a  result  of  conferences  with  Frank 
Needles  of  the  City  Attorney's  Office  and  Airport  Manager  Belford 
Brown,  it  was  their  recommendation  that  the  Commission  take 
favorable  action  in  regard  to  the  request  of  M,  F.  Bagan  of  San 
Francisco  &  Oakland  Helicopter  Airlines,  Inc.,  that  the  Public 
Utilities  Commission  support  his  motion  filed  with  the  Civil 
Aeronautics  Board  for  Expedited  Hearing  for  Certificated  Scheduled 
Helicopter  Service, 

In  the  discussion  which  followed,  the  importance  of  having 
certificated  scheduled  helicopter  service  at  the  Airport  was  pointed 
out.     It  was  emphasized  it  was  not  the  Commission's  intention  to 
nam.e  a  carrier.    The  Commission  felt  to  take  action  for  an  expedited 
hearing  would  give  all  applicants  for  helicopter  service  an  oppor- 
tunity to  appear  before  the  Civil  Aeronautics  Board  and  receive  a 
ruling  on  their  petitions. 

Public  Utilities  Counsel  William  F.  Bourne  assured  the  Commission 
that  such  action  would  not  place  the  Commission  in  jeopardy,  that 
it  was  merely  a  request  for  expedited  hearing  without  getting  into 
the  merits  of  the  case. 

Upon  motion  by  Commissioner  White,  seconded  by  Commissioner  Hansen, 
the  following  resolution  was  adopted? 

Vote!         Ayes-Commissioners  Greenberg,  White,  Hansen,  Simon 
Absent-Commissioner  Stack 

—RESOLUTION  NO.  22.346— 

WHEREAS,  the  San  Francisco  Public  Utilities  Commission  under 
the  Charter  of  the  City  and  County  of  San  Francisco  is  charged  with 
the  duty  and  responsibility  of  administering  the  San  Francisco 
International  Airport,  together  with  all  other  matters  of  air 
commerce  which  come  within  the  jurisdiction  of  the  City  and  County 
of  San  Francisco  I  and 

WHEREAS,  the  Public  Utilities  Commission  deems  that  the  public 
interest  and  necessity  of  the  people  of  the  City  of  San  Francisco 
and  its  surrounding  areas,  require  that  they  be  provided  with  all 
possible  and  necessary  facilities  for  air  commerce,  including 
scheduled  helicopter  operations  carrying  mail,  passengers  and  cargo; 
and 

WHEREAS,  SPO  Helicopter  Airlines,  Inc.  has  filed  a  Motion  for 
expedited  hearing  on  Application  No.  12029  for  a  certificate  of 
public  necessity  and  convenience;  and 
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WHEREA.S,  the  San  Francisco  Public  Utilities  Commission  is 
cognizant  that  other  air  carriers  have  filed  applications  for 
helicopter  service  for  the  San  Francisco  Bay  Area  and  will  under  the 
Ashbacker  Doctrine  he  afforded  a  comparative  hearings    therefore,  be 
it 

RESOLVED,  That  the  Manager  of  Utilities  is  authorized  on 
behalf  of  the  Public  Utilities  Commission  to  communicate  to  the  Civil 
Aeronautics  Board  a  request  urging  that  the  Motion  of  SPO  Helicopter 
Airlines,  Inc.  for  an  expedited  hearing  be  granted  at   the  earliest 
possible  date. 


Ht*  Kirkwood  reported  on  recent  correspondence  received  by  the 
Controller  from  Mr»  Walter  Dold  questioning  the  legality  for  payment 
of  public  funds  for  transportation  of  school  children  other  than 
handicapped*    This  matter  has  been  placed  in  the  hands  of  the  City 
Attorney's  Office.    Mr.  Bourne  stated  the  principle  involved  is  with 
the  School  District,  not  the  Municipal  Railway,  inasmuch  as  it  is 
School  District  funds  which  are  used  for  the  payment  for  the  trans- 
portation of  these  children. 

-0- 

The  matter  of  a  national  program  on  the  part  of  the  transit  industry 
to  increase  advertising  revenues  was  discussed.    Mr.  V.  W.  Anderson 
reported  there  is  considerable  interest  in  the  transit  industry 
toward  setting  up  a  program  whereby  3^  of  the  total  advertising 
revenues  would  be  designated  to  promote  transit  advertising — Ij?^ 
contributed  by  the  transit  systems  and  l^fo  by  the  advertising 
agencies.    He  stated  this  subject  will  be  discussed  at  the  national 
meeting  of  the  American  Transit  Association  in  Atlantic  City  in 
October. 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  White, 
the  Commission  authorized  Mr.  Anderson  to  explore  this  subject  at 
the  national  meeting  of  the  ATA,  with  a  tentative  commitment 
regarding  participation  in  the  program  by  the  Municipal  Railway; 
and  he  was  instructed  to  report  to  the  Commission  detailed  informa- 
tion following  the  meeting. 


Depar  tmen  ta  1  Re  p  or  t ; 

Monthly  report  was  submitted  by  V.  W.  Anderson,  General  Manager, 
Municipal  Railway. 


Roll  Call; 

Commissioner  Greenberg  reported  the  receipt  of  a  letter  of  commenda- 
tion from  Fire  Chief  William  Po  Murray,  thanking  the  San  Francisco 
Water  Department  for  its  splendid  cooperation  in  the  recent  St.  Mary» 
Cathedral  fire. 


THEREUPON  THE  MEETING  ADJOURNED 
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City  and  County  of  San  Francisco 


San  Francisco  Fire  Department 


OFFICE 

CHIEF  OF  DEPARTMENT 

ROOM  2,  CITY  HALL 

September  10,  1962 


Mr.  James  H„  Turner,  General  i^anager 
San  Francisco  jjater  Department 
425  Mason  Ei.reet 
San  FrancisiLO,  California 

Dear  Fir,  Turner: 

Tragic  though  Friday  night's  fira  in  Sto 
Mary's  Cathedral  proved  to  be,  there  uere  compensating 
factors  in  cooperation  to  supplement  our  fire  fighting 
forces  uhich  kept  the  damage  from  being  even  greater. 

Rarely  in  the  past  have  Lde  employed  heavy 
stream  fire  fighting  appliances  to  the  extent  used  in  this 
fire.     Great  volumes  of  uater  at  sufficient  pressures  uere 
necessary  and  they  uere  available. 

Ciuick  response  to  the  greater  alarm  by  your 
emergency  creu  made  it  possible  to  augment  lou  pressure 
uater  supplies  from  hydrants  by  cutting-in  other  sources. 
This  quick  Ljork,  an  admirable  display  of  cooperative  effort, 
contributed  immeasurably  toLjard  the  relatively  rapid  exting- 
uishment of  fire  in  tremendous  volume. 

Please  accept  my  grateful  appreciation  for 
the  splendid  cooperation  shoun  by  your  creus  in  rapid  res- 
ponse uhich,  to  the  credit  of  your  department,  played  a 
larger  part  in  the  fast  extinguishment  process  than  is  gener- 
ally recognized. 
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REPORT  TO 
PUBLIC  UTILITIES  COMMISSION 

By 

V,  W.  Anderson,  General  Manager 
SAN  FRANCISCO  MUNICIPAL  RAILWAY 
September  18,  1962 


PASSENGER  REVENUE: 

June         1961  $1,678,819 
1962  l,63lj-.752 


July         1961  $1,612,391 
1962  1,629,  llj-l-l- 


August      1961  s$l,72l|.,090 
1962  (T)  1.72^.914.7 


Fiscal  Year 

-  to  8/31/61  13,336,481 

—  to  8/3l/62(T)  3,355,091 


Change 

-    $[^ij.,067  or  -  2.62^ 

+    #16,753  —  or  +  l.Okfo 

'+     $1,857  —  or  +  0.11^ 


+    $18,610  —  or      +  0.56^ 
Over  Budget  Estimate        +    $93,1^7        or      +  2.* 


(T)  Tentative 

REVENUE  PASSENGERS: 

June         1961  12,183,801 
1962  I1.65l{-,513 


July         I96I  11,363,318 
1962  11,1^88,279 


August      I96I  12,066,12i| 
1962  12,169,116 


-  329,288  —  or        -  2,70^ 


+  12l+,96l  —  or        +  1.10^ 


+  102,992        or        +  0.85^ 


The  following  comparative  information  is  taken  from  the  most 
recent  available  statistics  from  the  American  Transit  Association: 

June  1962:    Average  —  Cities  over  500,000  population  -  2.61}./^ 
Average  —  All  City  Transit  Systems  -  3«28^ 
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V.  ¥.  ANDERSON  REPORT  TO  RJC  —  2  September  l8,  1962 

MUNI  GOLDEN  ANNIVERSARY; 

Celebration  of  the  Muni  Railway* s  Golden  Anniversary 
is  scheduled  to  take  place  October  1$  to  l8,  inclusive,  1962, 
Under  the  able  chairmanship  of  Mrs,  Hans  Klussmann,  with 
Mr.  Gilbert  Kneiss  and  Mr,  Smmett  Pitzpatrick  as  vice-chairmen 
meetings  of  the  Citizens  *  Committee  have  been  characterized 
by  active  enthusiasm  in  the  development  of  an  interesting 
program.    Mr,  William  Simons  and  Miss  Joyce  Jans en  of  the 
Public  Relations  staff  have  also  been  actively  engaged  in 
the  pro  ject ,  ,.  -/hi-v:^         ■ -■^ 

A  portion  of  the  plan  which  has  generated  much  interest 
will  be  the  operation  of  Streetcar  No,  1  along  Market  Street, 
between  the  "Wye"  at  11th  Street  and  East  Bay  Terminal.  Old 
No,  1  entered  service  with  the  initial  Muni  Railway  operation 
on  Geary  Street,  December  28,  1912,  uhen  the  fare  was 
As  the  Market  Street  route  east  of  11th  Street  is  to  a  con- 
siderable extent  a  duplication  of  the  Shopper's  Shuttle  ser- 
vice, it  is  contemplated  that  Old  No.  1  will  be  considered 
a  shuttle  on  October  l5,  16,  1?  and  l8,  to  again  permit  the 
collection  of        fares  on  that  car,     (The  Bay  Area  Electric 
Railroad  Association  has  also  expressed  interest  in  charter- 
ing Old  No,  1  on  Sunday,  October  21.)     Other  features  of  plans 
for  the  Golden  Anniversary  celebration  include: 

—  Operation  of  a  "Golden  Coach",  and  possibly  a 
horse  car; 


V,  V/.  ANDERSON  REPORT  TO  PUC  —  3  September  l8,  1962 

—  Floral  decoration  of  Powell  and  California  Street 
cable  cars  by  various  firms  in  this  area; 

A  cable  car  bell-ringing  contest  with  a  trip  to 
Tahiti  as  first  prize; 

—  Display  of  historical  pictures; 

—  An  art  contest  among  students; 

—  An  old  and  new  fashion  show  at  Union  Square;  and, 

—  A  final  luncheon  at  the  St,  Francis  Hotel, 
Verbal  reports  have  been  made  to  the  Commission  from 

time  to  time  as  these  plans  were  in  the  development  stage, 

CABLE  CAR  SCHEDULES; 

Due  to  heavier  than  normal  patronage  of  the  cable  lines 
during  the  summer  season,  the  Powell  schedules  x^^ere  further 
augmented  to  add  two  cable  cars  to  the  daytime  operation  on 

weekdays.  ^'n!-^.-^.--^ 

The  revised  routing  of  lines  in  the  general  vicinity  of 
Hunters  Point  has  worked  out  well  with  no  major  problems 
having  been  encountered  (although  certain  patrons  expressed  ' 
preference  for  the  previous  arrangement  just  prior  to  in- 
auguration of  the  new  routing).     This  operation  has  been 
closely  checked  and  supervised  in  an  endeavor  to  promptly 
effect  any  adjustment  which  may  become  warranted  in  connection 
with  the  change  in  school  travel  which  normally  occurs  each 
year  at  this  time. 
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LOWELL  HiaH  SCHOOL; 

Augmented  service  on  Lines  K,  M,  l8,  28  and  72,  in  connec- 
tion x^ith  the  opening  of  Lowell  High  School  has  also  been 
closely  checked  and  supervised.     This  operation  in  general 
has  also  worked  out  quite  well.     Outbound  travel  on  Lines  K 
and  M,  as  x^jell  as  inbound  travel  from  Geneva  and  Mission  on 
Line  28,  has  been  heavy  and  certain  adjustments  have  been  ef- 
fected on  Line  28  as  related  thereto.    Additional  problems 
will  be  encountered  however  with  the  reopening  of  City  College 
and  San  Francisco  State  College  very  shortly. 

SCHOOL  CHARTERS;  --■^i^--'^ 

The  School  Department  is  chartering  2?  coaches  this  term 
as  compared  with  23  during  the  previous  term  to  transport 
students  between  schools.    Pour  coaches  are  used  for  junior 
high  students  whereas  only  grade  school  pupils  were  carried 
previously, 

POLICE  COOPERATION; 

Immediately  with  the  reopening  of  schools.  Chief  of  Police 
Thomas  J,  Cahill  reissued  his  order  to  Police  personnel  re- 
quiring their  attention  to  problems  arising  from  any  mis- 
conduct of  students  using  Municipal  Railway  transportation. 
A  letter  was  directed  to  Chief  Cahill  from  this  office  ex- 
pressing appreciation  for  the  prompt  action  of  the  Police 
Department  in  that  connection. 
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TROLLEY  COACH  HEATERS; 

The  Finance  Committee  of  the  Board  of  Supervisors  on 
September  5,  approved  a  Supplemental  Appropriation  for  $9,200 
for  equipping  approximately  75  trolley  coaches  with  heaters. 
This  measure  was  approved  by  the  Board  of  Supervisors, 
September  10,    Every  effort  is  being  made  to  expedite  the 
necessary  remaining  steps  to  acquire  and  install  the  heaters 
ab  the  earliest  date  possible,  '  • '} 

SAFETY  -«  PHYSICAL  EXAMINATIONS; 

Approval  of  a  supplemental  appropriation  for  inauguration 
of  a  partial  physical  re-examination  program  for  platform 
personnel  was  deferred  by  the  Supervisors  Finance  Corimittee 
pending  submission  of  additional  information.  Mr.  Fanning 
has  prepared  and  submitted  the  required  report. 

TELEPHONE  SWITCHBOARD; 

A  serious  problem  has  been  encountered  from  time  to  time 
during  the  current  and  previous  baseball  seasons  when  Municipal 
RailX'jay  switchboard  facilities  have  been  inadequate  to  handle 
the  volume  of  telephone  calls.     This  not  only  causes  incon- 
venience to  patrons  inquiring  about  service  to  the  Ball  Park, 
but  also  interferes  with  emergency  calls  to  Central  Control 
as  x^rell  as  resulting  in  considerable  delay  in  completing  both 
incoming  and  outgoing  calls  necessary  in  conducting  the 
business  of  the  Municipal  Railway.     No  means  have  been  found 
to  relieve  this  situation  due  to  budget  limitations. 
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CliARTER  AMEINFDICTT        PLATFORM  VJ AGES  g 

A  charter  amendment  to  permit  an  increase  in  platform 
wages  has  been  approved  through  required  channels  for  sub- 
mission to  the  electorate  in  November,  1962,    An  estimate 
prepared  by  the  Controller  and  Civil  Serivce  staff  with  some 
assistance  from  the  Railway  staff  indicates  that  if  the  re- 
vision were  in  effect  during  the  current  year,  the  additional 
cost  of  operating  the  Municipal  Railway  X'jould  be  $930,000, 
At  this  time,  however,  there  is  no  means  of  finalizing  which 
other  specific  driving  jobs  in  San  Francisco,  outside  of  the 
construction  industry,  might  be  regarded  as  "most  nearly  com- 
parable" for  averaging  with  the  two  highest  platform  rates 
elsewhere  in  the  country,  in  setting  the  platform  rate  here. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 

1,379th  REGUIAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISi^ION,  IN  ROOM  282  -  CITY  HA.LL,  SEPTEMBER  25, 
1962,  OOMC'IENOING  AT  2s00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOcOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Gall  to  Order 

Present:  Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 

Thos.  P.  Stack,  Bert  Simon 

Absent:  Commissioner  George  P.  Hansen 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  1,378th  regular  meeting  of  the  Commission  held 
September  18,  1962,  were  approved. 

Votes  Ayes-Commissioners  Greenberg,  White,  Stack,  Simon 

Absent-Commissioner  Hansen 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted: 

Vote:  Ayes-Conmiissioners  Greenberg,  White,  Stack,  Simon 

Absent- Commissi oner  Hansen 

—RESOLUTION  NO.  22.347— 

RESOLVED,  $hat  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway: 

Cla imant 

Non-lit i'ff:a ted  Settlements  Late  of  Accident  Settlement 

SC  Marlene  Pullmer  May  31,  1962  $  600.00 

TO  Eva  Hance  October  2,  1961  1,500.00 

TO  Emily  M,  Wooley  October  2,  1961  2,250.00 

TC  Milagros  G.  Rosenblum  October  6,  1961  1,681.82 

TO  Leva  E.  Sampino  November  14,  1961  900.00 

TC  Anna  Marie  Hill  February  19,  1962  1,500.00 

MC  Mary  Thomas  March  21,  1962  995.00 

MC  Herman  Edelstein  May  25,  1962  1,135.75 

MC  Northern  Assurance  Co.  of 

America  and  Herman  Edelstein    May  25,  1962  1,291.98 

MC  Elizabeth  Chepkasova  June  25,  1962  750.00 
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Litigated  Settlements 


Bate  of  Accident 


Settlement 


MO  Mildred  K.  Lyddane 


August  31,  1961 


$  1,362.00 


SO  June  M.  Phemester  and 


Jack  P.  Phemester 
MO  Harold  Silverstein 
MO  Sara  H.  Soval 


June  22,  I960 
October  7,  1959 
January  21,  1959 


3>480,92 
1,500.00 
3,500.00 


APPROPRIATION  NO.  2.735.804.000 


$22,447.47 


—RESOLUTION  NO.  22.348— 


RESOLVED,  That  this  Commission  approves  the  terms  and  condi- 
tions and  hereby  authorizes  execution  of  Water  Department  Share  Crop 
and  Grazing  Lease,  in  favor  of  Herman  P.  Koopmann,  covering  105.55 
acres,  more  or  less,  located  between  Sunol  and  Pieasanton  along 
Laguna  Creek,  in  Alameda  County,  per  Water  Department  Drawing 
X-1132,  for  a  period  of  five  years,  commencing  November  1,  1962, 
at  a  cash  rental  of  $316.50  per  year,  plus  a  twenty -five  per  cent 
share  of  all  crops  grown  on  the  demised  premises. 


RESOLVED,  That  this  Commission  approves  the  terms  and  condi- 
ipions  and  hereby  authorizes  execution  of  Water  Department  Agricul- 
tural Grazing  Lease,  in  favor  of  Augustine  Williams,  covering  150 
acres,  more  or  less,  located  southwest  of  Sunol  along  Niles  Canyon, 
in  Alameda  County,  per  Water  Department  Map  P-343-A,  for  a  period 
of  five  years,  commencing  December  1,  1962,  at  an  annual  rental  of 
$450.00,  payable  semi-annually  in  advance. 


RESOLVED,  That  this  Commission  approves  the  terms  and  condi- 
tions and  hereby  authorizes  execution  of  Water  Department  Agricul- 
tural Grazing  Lease,  in  favor  of  Peter  Bellino,  covering  480  acres, 
more  or  less,  located  south  of  the  Calaveras  Reservoir  in  Santa 
Clara  County,  per  Water  Department  Drawing  B-1381,  for  a  period  of 
five  years,  commencing  January  1,  1963?  at  an  annual  rental  of 
$1,000.00,  payable  semi-annually  in  advance. 


RESOLVED,  That  this  Commission  approves  the  terms  and  condi- 
tions and  hereby  authorizes  the  execution  of  that  certain  agreement 
with  the  State  of  California,  Department  of  Public  Works,  with 
respect  to  the  loading  and  the  unloading  of  Municipal  Railway 
patrons  at  the  Transbay  Terminal  Building,  San  Francisco,  which  is 
owned  by  the  State  of  California  and  is  under  the  jurisdiction  of 
the  California  Toll  Bridge  Authority;  which  agreement  clarifies  the 
obligations  of  City  and  State  with  regard  to  the  responsibility  for 
maintenance  of  the  ramp  area  and  the  liability  of  each  with  respect 
to  injuries  or  death  of  persons  or  damage  to  property  occurring  in 
said  ramp  area. 


—RESOLUTION  NO.  22,349— 


—RESOLUTION  NO.  22.350— 
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■■-RESOLUTION  NO.  22,352-'- 

RESOLVED,  That  this  Commission  hereby  acknowledges  receipt  of 
notice  dated  August  3?  1962,  from  Avis  Rent-a-Car  System,  Inc.,  a 
Delaware  corporation,  that  Airport  Limousine  Company,  Permittee  at 
Airport  under  that  certain  Space  or  Use  Permit  authorized  by 
Resolution  No.  18,662  and  Party  to  that  certain  Non-Exclusive  Agree- 
ment authorized  by  Resolution  No.  19,583  and  extended  on  a  month  to 
month  basis  by  Resolution  No.  22,071,  has  entered  into  an  agreement 
to  merge  itself  with  said  Avis  Rent-a-Car  System,  Inc.,  a  Delaware 
corporation. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  authorizes 
and  directs  Airport  Staff  to  make  any  and  all  changes  in  its  records 
to  reflect  the  foregoing  change  of  corporate  name. 


—RESOLUTION  NO.  22,333— 

RESOLVED,  That  this  Commission  hereby  approves  attendance  of 
four  (4)  staff  members  of  the  San  Erancisco  Water  Department,  as 
designated  by  the  Manager  of  Utilities,  at  the  annual  conference  of 
the  California  Section  of  the  American  Mater  Works  Association  to  be 
held  in  Santa  Monica,  October  23  to  26,  1962. 


—RESOLUTION  NO.  22,354— 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  August,  1962,  for  damages  which  the  department  has  against 
miscellaneous  debtors s 

Bureau  of  Light,  Heat  and  Power  $  166.10 

"    "    thru  Bureau  of  Delinquent  Revenue  183*36 

$  349.66; 

and  hereby  approves  transfer  during  month  of  August,  1962,  amount 
$46^82,  by  the  Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of 
Delinquent  Revenue  for  collection. 


—RESOLUTION  NO.  22.355— 

RESOLVED,  That  this  Commission  approves  the  plans  and,  specifica- 
tions, and  hereby  authorizes  Bid  Call; 

MR  Contract  No.  465— Alterations  to  Trolley  Coach  Overhead,  Southern 
Preeway  -  Mission  Street  and  Alemany  Boulevard. 
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In  reference  to  the  three  agricultural  leases,  John  G.  Brucato, 
Agricultural  and  Land  Division  Manager,  San  Francisco  Water  Depart- 
ment, made  an  oral  presentation  to  the  Commission  of  the  theory, 
principles,  and  practices  followed  in  leasing  Water  Department  land 
for  agricultural,  commercial  and  other  uses  compatible  with  the 
primary  use  of  said  land* 


Mana.^er  of  Utilities  Oalendar,  Items : 

Mr,  Kirkwood  reported  that  the  appropriation  of  $330,000  for  the 
purchase  of  additional  San  Andreas  watershed  land  passed  at  the 
first  reading  of  the  Board  of  Supervisors. 

He  also  reported  that  over  the  past  weekend  Commissioner  Hansen  had 
an  opportunity  to  visit  and  inspect  the  Hetch  Hetchy  Project. 

Mr.  Kirkwood  then  informed  the  Commission  that  Commissioner  Simon 
accompanied  him  and  Mr,  Brucato  on  an  inspection  touy  of  the  Water 
Department  properties  in  the  East  Bay.    At  this  point  Commissioner 
Simon  stated  that  he  was  impressed  with  the  land  management  program 
of  the  Wate^  Department  and  he  commended  Mr.  Kirkwood,  Mr.  Brucato 
and  the  Water  Department  staff  for  a  job  v;ell  done. 

In  response  to  a  question  from  Commissioner  Greenberg  as  to  the 
status  of  pending  litigation,  Public  Utilities  Counsel  William  P. 
Bourne  reported  that  the  Canyon  J'o^er  Turbine  suit  has  been  under 
submission  in  the  State  District  Court  of  Appeal.    The  airport  jet 
noise  suit  argument  on  demurrer  and  motion  to  strike  v;ill  be  ijiade 
next  week  in  reply  to  the  complaints  of  the  original  four  plaintiffs 
the  hearing  will  be  in  the  Superior  Court  in  and  for  the  City  and 
County  of  San  Francisco.    In  reference  to  the  anti-trust  cases,  a 
pre-trial  conference  will  be  held  before  Judge  Zirpoli  in  the 
United  States  District  Court.    With  regard  to  the  suit  on  airport 
picketing,  a  hearing  was  held  last  week  and  both  sides  will  be  given 
an  opportunity  to  file  additional  authorities.    Mr.  Bourne  also 
reported  that  he  had  the  privile.ce  to  argue  the  New  York  non-stop 
case  last  v/eek  before  the  United  States  Court  of  Appeals  for  the 
District  of  Columbia  Circuit,  in  Washingt on,D .C . 


Departmental  Report; 


The  Water  Department  monthly  report  was  submitted  by  J.  H.  TuiT^er, 
General  Manager  and  Chief  Engineer,  San  Ppancisco  Water  Department. 
In  addition  he  informed  the  Commission  that  the  architect  has 
completed  the  final  plans  and  specifications  for  the  proposed 
Islais  Creek  corporation  yard. 

In  reply  to  a  question  by  Commissioner  White  relative  to  the  use  of 
covered  reservoirs  throughout  the  City  for  reci'eational  purposes, 
Mr.  Turner  explained  that  the  Water  Department  made  provisions  for 
such  use  only  after  inquiring  of  the  Park  and  Recreation  Department 
if  they  desired  to  use  the  surface  area  for  limited  recreational 
purposes.    Mr.  Turner  pointed  out  that  the  Park  and  Recreation 
Department  to  date  has  only  taken  advantage  of  such  use  at  the 
Clarendon  Reservoir.    He  also  said  they  had  been  offered  the  use  of 
the  surface  of  the  Sunset  Reservoir  but  at  the  time  of  construction 
did  not  indicate  any  desire  for  the  installation  of  recreational 
facilities  at  this  location  with  the  exception  of  a  very  small  play 
area  for  children. 
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Roll  Call; 

Coimnissioner  Greenberg  inquired  of  Mr.  Kirkwood  the  status  as  to  the 
fish  release  question  in  connection  with  the  new  Don  Pedro  Lail. 
Mr.  Kirkwood  replied  the  hearing  on  the  application  before  the  Federal 
Power  Commissioii  has  been  set  for  October  14,  with  the  possibility 
that  it  will  be  heard  in  San  Francisco.    He  also  stated  that  George 
Burr,  Assistant  General  Manager  and  Chief  Engineer,  San  Francisco 
Water  Department,  will  be  City's  witness  in  regard  to  future  consump- 
tion of  water  in  the  Bay  Area  and  City's  water  rights. 


THEREUPON  THEi  MEETING  ADJOURNED, 
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SAN  FRANCISCO  WATER  DEPARTMENT 


64th  PERIODIC  REPORT 
TO  THE 

PUBLIC  UTILITIES  COMMISSION 
September  25,  1962 


WATER  QUALITY 

Out  of  an  original  list  of  nineteen  consultants  that 
expressed  an  interest  in  making  a  feasibility  study  of  recrea- 
tional uses  of  the  Department's  watershed  properties  in  San 
Mateo  County,  three  withdrew  their  proposals  and  four  others 
joined  with  other  consultants.    A  total  of  twelve  proposals 
have  been  reviewed  and  interviews  have  been  held  with  the  prin- 
cipals of  the  firms  represented,    A  recomjnendation  is  now  being 
prepared  as  to  the  employment  of  a  firm  for  the  study. 

On  September  18 Mr,  Turner  appeared  before  the  State 
Senate  Subcommittee  on  Public  Health  and  Safety  at  their  hear- 
ing on  the  subject  of  Recreational  Use  of  Water  Supply  Reser- 
voirs.   His  statements  emphasizing  the  importance  of  protecting 
the  quality  of  public  v^ater  supplies  were  unusually  well  re- 
ceived by  those  in  attendance  and  the  members  of  this  important 
Committee. 

A  supplemental  appropriation  in  the  amount  of  $330,000 
to  purchase  402.038  acres  and  to  establish  covenants  protecting 
the  City's  interest  in  I89.O8O  acres  of  additional  San  Andreas 
watershed  lands  was  approved  by  the  Finance  Committee  of  the 
Board  of  Supervisors  at  their  meeting  of  September  I9. 

WATER  CONDITIONS 

During  the  month  of  August  the  average  consumption  of 
water  throughout  the  system  was  at  the  rate  of  228.97  million 
gallons  per  day.    The  maximum  demand  for  one  day  during  the 
month  of  August  was  268.78  million  gallons  on  August  27. 

An  average  of  158.35  million  gallons  per  day  was  Imported 
from  Hetch  Hetchy  sources  throughout  the  month  with  the  aqueduct 
running  at  maximum  capacity.     Approximately  50  million  gallons 
per  day  was  withdrawn  from  Calaveras  Reservoir  and  the  balance 
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of  20.5  million  gallons  per  day  was  dravm  from  water  stored 
in  the  Peninsula  reservoirs.     To  illustrate  the  importance  of 
this  local  storage  to  our  system,  the  20,6  million  gallons  per  day 
of  water  drawn  from  these  sources  is  equal  to  the  average  total 
use  of  water  by  a  City  comparable  to  Stockton,  California, 

The  Total  storage  in  Calaveras,  Peninsula  and  City 
Reservoirs  at  the  end  of  August  was  26.96%  greater  than  it  was 
a  year  ago. 

FINANCES 

The  net  paying  sales  of  water  for  the  month  of  August 
1962  was    1,58 3, -4-53. 48  this  represents  a  decrease  of  ^i;  140 , 16? .13 
below  August  1961.    This  decrease  reflects  unusually  cool  weather 
for  the  month  of  August  plus  the  effect  of  the  rate  decrease 
effective  May  1,  1962, 

Collections  from  the  sale  of  water  for  the  month  of 
August  1962  totaled  U ,622,967.67,  which  is  :'t97, 559.55  less 
than  collected  during  ^.ugust  1961. 

The  statement  of  Water  Operating  Fund  for  the  fiscal  year 
to  August  51,  1962  shows  a  surplus  of  ^161,751,  of  which  S124,398 
represents  actual  revenue  in  excess  of  estimated  revenue.  The 
revenue  only  from  the  sale  of  water  during  this  two  months  is 
S95?208  more  than  estimated. 

1961  MUNICIPAL  WATER  SYSTEM  BOND  PROJECTS 

Mr.  George  D,  Burr  and  staff  members  have  had  many 
conferences  with  the  City  ...ttorney's  office,  and  with  attorneys 
of  the  Turlock  Irrigation  District  and  Modesto  Irrigation  District 
while  preparing  testimony  to  be  presented  to  the  Federal  Power 
Commission  in  support  of  the  Districts  application  for  the 
construction  of  the  proposed  New  Don  Pedro  Dam.     3an  Francisco's 
testimony  outlines  the  need  for  water  by  the  present  population 
and  anticipated  future  population  within  the  area  served  by 
this  Department.     San  Francisco  needs  the  exchange  storage  to  be 
provided  in  the  New  Don  Pedro  Dam  to  meet  the  growing  demand  for 
water  to  serve  the  people  in  this  service  area. 

Bechtel  Corporation  is  proceeding  with  the  final  working 
plans  and  specifications  for  construction  of  San  i..ntonio  Dam. 
A  minor  change  in  the  design  and  a  minor  change  in  the  alignment 
of  the  axis  of  the  dam  has  reduced  the  quantity  of  material 


needed,  and  the  estimated  cost  of  the  work,  and  will  make  better 
use  of  more  readily  available  materials. 


Associates  is  awaiting  certification  by  the  Controller,  This 
agreement  will  provide  Consulting  oervice  to  aid  in  preparing 
a  burning  plan  for  disposal  of  debris  to  be  cleared  from  the 
San  Antonio  Reservoir  site,  and  to  aid  in  the  presenting  a 
request  for  variance  before  the  Air  Polution  Board,   since  burning 
is  the  only  practical  way  to  dispose  of  this  14,000  tons  of 
wood  and  brush 


A  Pr 
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M  I  N  UTJES 


PUBLIO  UTILITIES  COPIISSIQN 


1,380th  REaULA.R  HEBTING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HA.LL,  OCTOBER  2, 
1962,  COMMENCING  AT  2s00  P^M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO* 

Due  to  the  lack  of  a  quorum  at  2;00  p.m.,  the  meeting  was  postponed 
until  42OO  p.m- 

At  4:00  p.m.,  inasmuch  as  Commissioner  George  P.  Hansen  was  the 
only  Commissioner  present,  the  meeting  was  recessed  until  the 
remainder  ot  the  commission,  or  a  quorum,  arrived. 

Call  to  Order,  5s20  p.m. 

Present:         Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
George  P.  Hansen,  Thos.  P.  Stack,  Bert  Simon 

Absent:  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  minutes  of  the  1,379th  regular  meeting  of  the  Commission  held 
September  25,  1962,  were  approved. 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 

On  motion  of  Coimnissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolutions  v/ere  adopted: 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 

—RESOLUTION  NO.  22.356— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway: 
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Olaimant 

Non- 1 i t r^a ted  Settlements 


Date  of  Accident 


Settlement 


MC  Mrs,  Ernest  ¥.  Tallman 
TO  Killarney  Kennedy 
SG  Bauress  Brown 

Litigated  Settlements 

TC  Maurice  Abend 

CO  Audrey  Coperich 

MC  Doris  Gruber 

MG;  David  Novak,  a  minor,  by 

and  through  his  guardian 

ad  litem,  Ella  Novak,  and 

Ella  Novak 
CC  George  Simpson  and 

Veterans  Gab  Go. 


April  10,  1962 
June  29,  1962 
October  11,  1961 


March  22,  1961 
April  7,  I960 
August  31 »  19 61 
September  15,  I960 


September  15,  I960 
November  8,  1959 


$  7,500.00 
750.00 
1,500.00 


750.00 
3,350.00 
1,750.00 

350.00 


600.00 
1,500.00 
370.90 


APPROPRIATION  NO.  2.735.804.000 


$18,420.90 


--RESOLUTION  NO.  22.357—- 

RESOLVED,  That  this  Gommission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

San  Prancisco  Water  Department  Contract  No.  1083 — Electrical 
Alterations,  Engineer's  Office  and  Drafting  Room  at  Millbrae 
Headquarters,  to  Mahoney  Electric  Go,,  Inc.,  in  lump  sum  amount  of 
$1,790.00; 

Hetch  Hetchy  Water  Supply  Contract  No-  350 — Construction  of  Stream 
Gaging  Stations  on  the  Tuolumne  and  Cherry  Rivers,  to  Roy  Madsen 
Construction  Company,  in  the  amount  of  129,399*00  (including 
$5,600  City-furnished  equipment  and  material) 5  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works 
are  hereby  rejected. 

******** 


On  motion  of  Commissioner  White,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted? 

Votes         Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack,  Simon 
Absent-None 

—RESOLUTION  NO.  22,358— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
of  1962  Airport  Bond  Fund,  in  amount  of  $5,568.00,  to  the  credit  of 
Appropriation  No.  2.765.110.000  Permanent  Salaries-Utilities 
Engineering  Bureau,  to  provide  funds  for  employment  of  an  additional 
Civil  Engineer,  Civil  Service  Class  No.  5208,  to  provide  liason 
between  the  architect  and  engineers  contracted  to  design  the  parking 
structure,  and  the  Airport  Department,  in  order  to  facilitate  the 
design  and  construction cf  the  airport  parking  garage. 
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--RESOLUTION  NO.  22,359— 


BESOLVED,  That  this  Oommission  hereby  approves  the  extension 
of  that  certain  lease  authorized  by  Resolution  No.  21583,  adopted 
October  24,  1961,  with  Masumu  Roy  Sugaoka,  covering  certain  ten 
(10)  acres,  more  or  less,  of  Water  Department  property  located  at 
Sunol,  Alameda  County,  for  agricultural  purposes  only,  for  a  term 
of  one  (1)  year  from  and  including  the  1st  day  of  November,  1962, 
to  and  including  the  31st  day  of  October,  1963  under  the  same  terms 
and  conditions  as  the  above  mentioned  lease. 


RESOLVED,  That  this  Commission  hereby  approves  the  terms  and 
conditions  of  the  proposed  airline  leases  for  the  new  South  Terminal 
Building  at  San  Francisco  International  Airport  and  hereby  requests 
the  Director  of  Property  to  arrange  for  the  call  for  bids  for  said 
leases.    Said  leases  are  for  a  period  ending  August  31,  1969, 
unless  extended  in  accordance  with  terms  of  said  lease;  minimum 
rental  in  the  case  of  each  lease  being  not  less  than  $12.00  per 
square  foot  per  annum  for  area  designated  as  Rental  Sate  Area  1, 
not  less  than  $6,00  per  square  foot  per  annum  for  area  designated  as 
Rental  Rate  Area  2;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  reserves  the  right 
to  reject  or  conf:j.r'm  all  or  any  of  the  awards  of  said  leases  by  the 
Director  of  Property. 


RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Calls 

WD  Contract  Nq.  1082— -Laying  of  6-Inch,  8-Inch,  12-Inch  and  16-Inch 
Cast  Iron  Mains  in  Davis,  Broadway,  and  Others; 

WD  Contract  No.  1084~-Rehabilitate  Roofs  at  Sunol  Cottages  and 
Newark  Valve  House  (in  Alameda  County); 

AD  Contract  No.  326 — Silt  Removal,  1962-1  at  San  Francisco  Inter- 
national Airport. 


BE  IT  RESOLVED  J     That  this  Commission  hereby  consents  to  and 
approves  the  form  of  sublease  dated  June  15,  19  62,  wherein  United 
Air  Lines,  Inc.  is  the  sublessor  and  San  Francisco  and  Oakland 
Helicopter  Airlines,  Inc.  is  the  sublessee  of  that  certain  space 
or  area  in  the  center  ticket  counter  space  in  the  Terminal  Building 
at  San  Francisco  International  Airport,  said  subleased  space  or 
area  being  shown  on  a  United  Air  Lines,  Inc.  drawing  attached  to  and 
made  a  part  of  said  sublease  and  marked  exhibit  "A",  the  term  of. 
said  sublease  to  commence  on  June  15,  1962  and  ending  on  June  14, 
1963  unless  terminated  earlier,  and  the  rental  therefor  being  Seven 
Hundred  Forty  Two  and  fifty  one  hundredths,  ($742,50)  dollars  per 
annum,  the  terms  of  said  sublease  being  subject  and  subordinate  to 
all  terms  of  the  main  lease  of  said  space  or  area  between  United 


—RESOLUTION  NO.  22,360— 


—RESOLUTION  NO. 


■RESOLUTION  NO.  22.362— 
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Air  Lines,  Inc,  and  City  dated  August  18,  1961,  as  set  forth  in 
said  sublease* 

BE  IT  PURTtlER  RESOLVED;    That  the  Manager  of  Utilities  is 
hereby  authorized  and  directed  to  execute  and  the  Secretary  of  this 
Commission  is  authorized  and  directed  to  attest  Commission's  afore- 
said consent  and  approval  of  said  sublease. 


—RESOLUTION  NO.     22. 3^^— 

RESOLVED,  That  this  Commission  hereby  rejects  all  bids 
received  for  the  following  works: 

Bids  received  September  13,  1962,  for  San  Francisco  Water  Depart- 
ment Contract  Nq.  1088— For  the  Laying  of  a-Inch  Cast  Iron  Mains 
in  Minnesota,  Tennessee  and  2  6th  Streets?  due  to  a  change  in  plans 
by  the  applicant  for  water  service; 

Bids  received  September  20,  1962,  for  San  Francisco  Water  Depart- 
ment Contract  No.  1054 — Rehabilitate  Central  Pump  Station  in  San 
Francisco 5  account  being  excessive  in  amount  for  the  work  contem- 
plated to  be  performed. 


—RESOLUTION  NO.  22,364— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows j 

TOj  FEEDERICKSON  &  WATSON  CONSTRUCTION  CO. 

AND 

GRAIITE  CONSTRUCTION  COMPANY 

Permit  to  install  a  pump  and  appurtenant  piping  system  at  the 
Escobar  Shaft  site  for  the  purpose  of  pumping  water  from  the  Coast 
Range  Tunnel  of  the  Hetch  Hetchy  Aqueduct.    Fee  v/aived  as  Permittee 
is  to  be  a  consumer  of  this  Department • 


—RESOLUTION  NO.  22.365— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager,  Hetch  Hetchy  Water  Supply,  to  execute  3,  Special  Use  Permit 
from  the  Stanislaus  National  Forest,  U.  S.  Forest  Service,  Depart- 
ment of  Agriculture,  for  the  purpose  of  construction  of  a  22  KV 
electric  transmission  stub  line  to  the  North  Mountain  Adit  of  the 
Canyon  Power  Tunnel  within  Stanislaus  National  Forest  in  connection 
with  the  Canyon  Power  project. 


— RESOLUTIOI^  NO.  22,366— 

WHEREAS,  The  development  of  the  Tuolumne  River  watershed  has 
been  and  is  being  carried  out  under  State-recognized  water  rights 
and  existing  agreements  between  the  City  and  County  of  San 
Francisco,  the  Modesto  and  Turlock  Irrigation  Districts  (which 
Districts  possess  prior  rights  on  the  watershed),  and  the  United 
States  Army  Corps  of  Engineers,  and 
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WHEREAS,  These  agreements  are  based  on  a  practical  spirit  of 
cooperation  —  and  of  actual  partnership  —  which  is  enabling  the 
participating  agencies  to  achieve  maximum  benefits  for  the  millions 
of  people  they  serve  with  minimum  expenditures  of  public  funds, 
and 

WHBSEAS,  The  proposed  New  Don  Pedro  Dam  Project  contemplates, 
under  this  long-eTstablished  policy  of  cooperatively  developing  the 
Tuolumne  River  watershed,  the  construction  by  the  participating 
agencies  of  the  New  Don  Pedro  Dam  downstream  from  the  present  dam 
to  create  a  reservoir  impounding  2,036,000  acre-feet  of  water,  and 

WHEREA.S,  Such  participation  will  provide  San  Francisco  with 
the  additional  storage,  on  an  exchange  basis,  required  to  firm  up 
its  water  supply  system  to  provide  for  an  ultimate  delivery 
capacity  to  its  setvlce  area  from  the  Hetch  Hetchy  Projeot  in  excess 
of  400,000,000  gallons  per  day,  and 

WHEREAS,  It  has  been  determined  that  the  delivery  of 
400,000,000  gallons  per  day  will  satisfy  the  requirements  at  least 
to  the  year  2015  of  the  vast  and  growing  area  served  by  the  San 
Prancisco  water  system,  which  area  includes  all  of  San  Francisco, 
most  of  San  Mateo  County,  and  substantial  portions  of  Santa  Clara 
County  and  of  Alameda  County,  and 

WHEREAS,  In  view  of  the  Irrigation  Disi^ricts*  water  rights  on 
the  luolumne  River  watershed  which  are  prior  to  those  of  San 
Francisco  under  State  law,  San  Francisco  has  been  required  over  the 
years  to  honor  the  Districts*  prior  rights  by  making  releases  of 
water  stored  in  its  own  reservoirs,  and 

WHEREAS,  Under  the  exchange  storage  plan  at  New  Don  Pedro 
Reservoir,  San  Francisco  could  retain  the  water  in  its  upstream 
reservoirs  for  its  own  uses,  so  essential  to  the  progress  and 
development  of  the  Bay  Area,  and 

WHEREAS,  San  Francisco's  exchange  storage  space  to  be  built 
into  the  proposed  New  Don  Pedro  Reservoir  will  aid  effectively  in 
supplementing  power  revenues,  since  water  which  would  otherwise  be 
released  downstream  —  by-passing  San  Franciscg's  power  plants  to 
meet  the  Districts*  prior  rights  —  could  be  retained  in  upstream 
storage  for  optimum  use  in  power  generation,  which  equivalent 
amounts  of  water  would  be  in  New  Don  Pedro  for  San  Franc isco'€i 
account,  and 

WHEREAS,  The  storage  to  be  provided  for  Sa^  Francisco  in  the 
New  Don  Pedro  Reservoir  will  relieve  San  Francisco  of  the 
necessity  of  constructing  much  more  expensive  storage  at  remote 
sites  upstream  on  the  Tuolumne  River  watershed,  and 

WHEREAS,  In  addition  to  the  benefits  to  be  received  by  San 
Francisco,  the  construction  of  the  New  Don  Pedro  Reservoir  will 
enable  the  Districts  to  more  than  quadruple  their  storage  of  water 
for  irrigation  and  for  the  generation  of  electric  power,  and  will 
include  substantial  provisions  for  much-needed  flood  control  and 
for  recreational  purposes,  and  will  consejrvo  flood  waters  presently 
waating  to  the  sea  for  the  benefits  of  all  California,  and 

VOIEREAS,  So  convinced  is  San  Francisco  of  the  vital  importance 
of  the  New  Don  Pedro  Dam  Project  that  its  electorate  —  in  the 
largest  majority  of  votes  ever  cast  in  the  City's  history  — 
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approved  the  largest  bond  issue  ($115,000,000)  ever  presented  to 
the  voters  in  November,  1961,  which  bond  issue  included  as  its 
major  item  the  authorizS-tion  of  an  expenditure  of  up  to  $45 ,000,(!)00 
as  San  Prancisco's  participation  in  the  construction  of  the  New  Don 
Pedro  Dam,  a  participation  that  will  be  matched  by  the  Modesto  and 
Turlock  Irrigation  Districts  and  the  U,  S.  Army  Corps  of  Engineers, 
now,  therefore,  be  it 

RESOLVED,  That,  in  view  of  the  facts  that: 

(1)  The  New  Don  Pedro  Dam  Project  has  been  systematically 
planned  by  the  several  participating  agencies  and  considerable 
funds  have  been  expended  since  1944? 

(2)  It  will  achieve  the  best  possible  conservation  of  water 
for  the  essential  purposes  of  domestic,  industrial  and  irrigatioi 
supply; 

(3)  It  will  achieve  flood  control  on  the  Tuolumne  River  and 
will  conserve  water  being  wasted  to  the  sea; 

(4)  It  will  create  a  reservoir  providing  tremendous  recre- 
ational opportunities; 

(5)  It  will  give  an  exceptional  economic  impetus  to  the  wide- 
spread areas  of  the  Bay  Area  and  the  San  Joaquin  Valley,  which  it 
will  serve; 

the  Public  Utilities  Oommission  of  the  City  and  County  of  San 
Francisco  does  hereby  respectfully  request  the  Boord  of  Supervisors 
to  declare  as  official  policy  of  the  City  and  County  that  all 
possible  efforts  be  made  to  bring  about  the  construction  and  opera- 
tion of  the  New  Don  PedroDiim  Project  at  the  earliest  possible  date 
and  that  the  Pederal  Pov/er  Commission  be  urged  to  render  an  early 
and  favorable  decision  in  the  matter  of  the  joint  application  of 
the  Turlock  Irrigation  District  and  the  Modesto  Irrigation  District, 
Pr6jeot  No.  2299,  being  an  applic^^'.ti on  for  a  Pederal  Power  Com- 
mission license  for  the  New  Don  Pedro  Dam  Project  on  the  Tuoliimne 
River,  in  the  State  of  California,  and  be  it  further 

RESOLVED,  That  the  Secretary  be  and  is  hereby  directed  to 
forward  copies  of  this  resolution  to  the  Board  of  Supervisors,  the 
Pederal  Power  Commission,  the  Department  of  the  Interior,  members 
of  the  California  Congressional  delegation  and  members  of  the 
California  Legislature,  and  officials  of  the  State  of  California 
and  itis  agencies  concerned. 


Calendar  Item  #7  relative  to  issuance  of  Water  Department  Revocable 
Permit  to  San  Mateo  County  to  install  a  drainage  line  across  a 
portion  of  the  San  Andreas-Baden-Merced  right  of  way  in  the  vicinity 
of  Golma,  was  put  over  two  weeks  due  to  a  protest  received  on 
behalf  of  an  adjoining  property  owner. 
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Ifenager  of  IJtilitj.es  Oalendar  Items  s 


William  F,  Bourne,  Public  Utilities  Counsel,  reported  that  a 
decision  had  been  handed  down  in  the  action  against  the  Transport 
Workers  Union  enjoining  them  from  picketing  at  the  San  Francisco 
International  Airport.    Mr.  Bourne  said  the  motion  for  preliminary 
injunction  was  denied  without  prejudice.    Belford  B^cwn,  Manager  of 
San  Francisco  International  Airport,  felt  that  the  matter  should  be 
pursued  as  far  as  legally  possible  in  order  to  prevent  recurrence  of 
this  matter* 

After  a  discussion  by  the  Commission  it  was  determined  to  accept  the 
decision  of  the  Court  in  the  matter  and  take  no  legal  action  at 
this  time. 


Departmental  Report; 


Belford  Bpown  submitted  the  Airport  Department  monthly  report. 
Roll  Call: 

Commissioner  Greenberg  announced  the  death  of  Warren  Burke, 
Assistant  to  the  President  of  United  Air  Lines. 

THEREUPON  THE  lyffiETING  ADJOURlttiD  In  memory  of  the  late  Warren  Burke. 
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SAN  FRANCISCO  INTERNATIONAL  AIRPORT 


Report  of  the  General  Manager,  Airport  Department  October  2,  1962 

to  the  Public  Utilities  Commission 

HIGHLIGHTS  OF  SEPTEMBER  ACTIVITIES 

Traffic  Summary  (August); 

Record  highs  in  passenger,  air  express  and  air  freight  volumes  were 
registered  during  August  at  San  Francisco  International  Airport. 

The  632,191  passenger  total  was  17,1  per  cent  above  August  1961,  and 
was  the  first  time  in  airport  history  that  the  600,000  mark  for  a  single  month  was 
reached. 

Air  Express  totaled  1,065,174  pounds--an  increase  of  13,8  per  cent,  and 
the  first  time  the  million-pound  mark  has  been  passed.    Air  Freight  totaled 
12,959,509  pounds,  up  18  per  cent.    Mail  handled  through  the  Airport  for  the  month 
was  5,516,317  pounds,  or  5,2  per  cent  more  than  a  year  ago. 

Once  again,  SFIA  passenger  traffic  gains  for  the  month  were  substantially 
above  the  industry  nationwide.  Domestic. trunklines  reported  an  increase  of  4,3  per 
cent  in  revenue  passenger  miles  flown  for  the  month. 

Scheduled  aircraft  movements— 'landings  and  take-offs— totaled  14,679, 
a  10,3  per  cent  increase  over  August  1961,    Of  these,  more  than  75  per  cent  were 
by  jet-powered  aircraft.    Other  movements  included  1,173  military  and  4,830 
itinerant  or  locally-based  privately  or  corporately-owned  planes,  for  a  total  of 
20,682  movements. 
Federal  Agencies  Space  Rentals : 

Senators  Clair  Engle  and  Thomas  Kuchel  have  sent  a  joint  letter  to  the 
chairman  of  a  subcoiranittee  of  the  U.  S,  Senate  Appropriations  Committee  specifically 
requesting  that  an  item  be  included  in  the  Immigration  and  Naturalization  Service, 
Department  of  Justice,  1963  budget  in  the  amount  of  $16,363  as  rental  payment  for 
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2,727  square  feet  of  space  at  San  Francisco  International  Airport. 

The  Senators'  letter  states  in  part:    "In  requesting  inclusion  in  the 
1963  Appropriations  Bill  of  $16,363  for  Immigration  and  Naturalization  Service 
facilities  at  San  Francisco  International  Airport,  it  is  our  intention  that  this 
agency  and  others  involved,  including  the  Bureau  of  Customs,  the  Public  Health 
Service  and  others,  will  be  advised  that  the  Congress  expects  prompt  implementation 
of  Section  9  (e)  of  Public  Law  87-255. 

The  cited  section  and  law  is  the  one  recently  enacted  which  authorized 
appropriation  of  funds  for  federal  agencies  charged  with  inspection,  clearance  and 
other  duties  with  respect  to  persons  or  property  moving  in  air  commerce. 

It  should  be  pointed  out  that  favorable  action  would  set  a  precedent 
which  could  mean  similar  appropriations  by  other  federal  agencies. 
South  Terminal  Leases ; 

Lease  forms  with  appropriate  drawings  are  being  mailed  to  all  airline 
tenants  who  are  to  occupy  space  in  the  new  building  and  will  be  out  to  bid  shortly. 
Open  House; 

Open  House  was  held  during  the  U.  S,  Air  Force's  "Operation  Skyshield" 
on  Sunday,  September  2,  with  an  estimated  35,000  persons  visiting  the  Airport  to 
inspect  the  many  aircraft  placed  on  exhibit  by  the  airlines. 
Press  Day; 

The  third  Annual  Press  Day  was  held  last  Thursday  with  good  attendance 
and  much  interest  in  the  Airport  evinced  by  representatives  of  Bay  Area  newspapers, 
MATS  Plane  Incident; 

At  about  10:15  P.M.  on  Saturday,  September  8,  a  Military  Air  Transport 
Service  C-121  (Constellation)  piloted  by  Lt,  C.  D.  Faulkner  (USNR)  skidded  to  a  stop 
on  Runway  28R  just  west  of  Taxiway  E,    Tlie  pilot  was  making  practice  instrument 
landings  and  had  failed  to  lower  his  landing  gear. 
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Traffic  was  diverted  to  other  runways,  with  little  or  no  delays  to  arriving  and 
departing  flights,  until  6:15  P.M.  the  following  day  (Sunday).    Fortunately,  the 
weather  held  good,  enabling  the  use  of  other  runways  and  thus  causing  no  handicaps. 
However,  it  should  be  pointed  out  that  within  about  thirty  minutes  of  the  time 
Runway  28R  was  returned  to  use,  there  was  a  strong  cross-wind  which  prevented  the 
use  of  other  runways  for  some  landings  and  take-offs. 

Considerable  delay  was  experienced  in  lifting  the  disabled  aircraft  so 
that  its  wheels  could  be  lowered  and  the  plane  towed  away.    One  cause  was  defueling 
the  plane  which  was  not  completed  until  about  eight  hours  after  the  emergency, 
and  the  other  was  waiting  for  the  arrival  of  heavy  lifting  equipment  at  the 
Airporte    After  a  full  complement  of  manpower  and  equipment  arrived,  brought  in 
from  Moffett  Field  and  Alameda  Naval  Air  Station,  the  lifting  and  removal  of  the 
aircraft  required  about  five  hours. 

The  incident  brought  into  sharp  focus  the  need  for  adequate  equipment 
to  be  available  at  the  Airport  at  all  times  along  with  personnel  trained  in  its  use, 
and  Airport  Management  is  emphasizing  to  airline  tenants  that  some  definitive 
program  must  be  adopted  and  placed  into  operation. 
Baggage  Dispensers: 

Two  rotary- type  baggage  dispensers  installed  in  the  south  portion  of  the 
Central  Terminal  ground  floor  have  been  placed  in  operation  and  the  former  congestion 
during  peak  traffic  periods  in  the  baggage-claiming  area  alleviated, 

*  *  * 
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MINUTES 

HJBLIO  UTILITIES  COMMISSION 

l,38ith  REGULA.R  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  OCTOBER  9, 
1962,  COMMENCING  AT  2;00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOo 
Call  to  Order 

Present:  Commissioners  Thomas  P.  White,  George  P.  Hansen, 

Thos.  P«  Stack,  Bert  Simon 

Absents  Conmiissioner  Stuart  N.  Greenberg 

Vice  President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Simon. 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  l,380th  regular  meeting  of  the  Commission  held 
October  2,  1962,  were  approved. 


Vote ! 


Ayes-Commissioners  White,  Hansen,  Stack,  Simon 
Absent-Conmiissioner  Gpeenberg 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted 2 


Vote: 


Ayes-Commissioners  White,  Hansen,  Stack,  Simon 
Absent-^Oommissioner  Greenberg 


—RESOLUTION  NO.  22,367— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway: 


Claimant 

ITon-litigated  Settlements 

SC  Melvyn  I.  Cronin 
MC  Muriel  Sc  Marsolek 
TC  Hanni  &  Co. 

Litigated  Settlements^ 

MC  James  DeVoe ,  a  m^inor,  by  and 
through  his  guardian  ad  litem, 
Irwin  DeVoe 

TC  James  C.  Martin 


Date  of  Accident 

January  4,  1962 
December  3,  1961 
May  1,  1962 


September  29,  1958 
July  17,  I960 


Settlement 

$  550.00 
750.00 
626.50 


650*00 
800.00 
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Judment  Date  of  Accident  Settlement 

MO  Beatrice  Johnson  March  25,  1959  $  7>500.00 

plus  costs  105 • 70 

APPROPRIATION  NO.  2.735.804.000  $10,982.20 

—RESOLUTION  NO.  22,368-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modification  of  Contract  in  amount  $696.01, 
under  AD  Contract  No.  260— Construction  of  South  Terminal  Building 
and  Piers  E  and  G;  contractor,  M  &  K  Corporation-Stolte ,  Inc.;  to 
provide  for  mechanical  and  plumbing  work  in  connection  with  the 
relocation  of  the  janitor's  closets  at  Column  13/E,  upper  level  of 
the  South  Terminal  Building. 

—RESOLUTION  NO.  22 

RESOLVED,  That  this  Commission  approves  and  hereby  requests  the 
Controller's  concurrence  in  amendment  of  Public  Utilities  Oontmission 
Revolving  Funds,  Rules  and  Regulations,  as  follows s 

Rule  6  -  Section  E  (Municipal  Railway) 

For  payment  of  excess  fare  refunds,  entrusted  to: 

1. Division  Superintendent 

Oceah  and  Geneva  Divisions  $50,00 

1  Division  Superintendent 

PrQsidio  and  Kirkland  Divisions  50.00 

1  Division  Superintendent 

Potrero  Division  50.00 

1  Division  Superintendent 

All  Divisions,  Relief  50,00 

Decrease  s 

General  Manager,  Bank  of  Ajj,erica,  801  Clement 
Street,  decrease  from  13,975.00  to  $3,775.00 

lulqi  7  -  Section  E-1,  San  Francisco  Municipal  Railway 
General  Claims  Agent 

Counter  Signature 
Deletes  Cecile  Perry 
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—RESOLUTION  NO.  22 > 370— 

RESOLVED,  That  this  Commission  hereby  requests  the  Director  of 
Property  to  prepare  the  necessary  ordinance  for  submission  to  the 
Board  of  Supervisors  authorizing  the  sale  of  an  easement  for  an 
appropriate  consideration,  covering  a  strip  of  land  through  the 
Pleasant on  Industrial  Tract,  Parcel  69  Alameda  County  Lands,  for  the 
purpose  of  storm  drain  facilities,  San  Francisco  Water  Department 
Drawing  D-1401. 


— -RBSOLUTION  NO.  22,371— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  Nq.  16,527,  adopted  July  16,  1956,  payment  of  claims 
in  amount  $11,383.79?  made  by  the  Municipal  Railway,  month  of 
September,  1962,  ^er  Revolving  Fund  Payment  Requests  Nos.  7877, 
7888,  7917,  7918,  and  7929, 


—RESOLUTION  NO.  22  ,372  — 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  Department  Managers,  and  the  City 
Attorney,  approves  the  write-off  of  uncollectible  accounts 
receivable  which  are  more  than  90  days  past  due  and  the  adjustment 
of  accounts  receivable  for  the  followingj 

Water  Department,  List  of  July,  1962  $  1, 527^71 

Water  Department,  List  of  August,  1962  1,522.38 
Water  Department,  L^st  of  September,  1962  2,171.39; 

and  be  it  further 


RESOLVED,  That  this  Commission  hereby  approves  compromise 
settlements  of  claims  against  the  Municipal  Railway,  month  of 
August,  1962,  as  follows s 

Amount  Compromise 
Debtor  Billed  Settlement 

Henry  H.  Gerberding  $  41.34  $  29-79 

Paradise  Eng.  Const.  Inc.  111.09  85.89 
Friedman  &  Farb,  Inc.  265*56  185.76 

$417.99  $301.44; 


and  be  it  further 


RESOLVED,  That  thiar  Commission  hereby  approves  collections 
for  damages  which  the  respective  departments  have  against  miscel 
laneous  debtors? 


Municipal  Railway,  month  of  August,  1962        $  2,161.75 
Water  Department,  month  of  September,  1962,  259.04 
plus  one  payment  on  accoimt  10.85. 
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Manager  of  Utilities  Onlendar  Items; 

Mr.  Kirkwood  reported  that  he  received  a  petition  dated  September  21, 
1962,  from  the  Mission  Neighborhood  'Gonty^T^^  Iti<?»>.  request- 
ing the  Commission  to  give  oonsideration  to  the  restoration  of 
service  nights,  Sati;irdays,  Sundays  ai^d  holidays,  on  the  #4-1  Howard 
Street  line.    Mr.  Kirkwood  suggested  that  the  matter  be  referred  to 
Vernon  ¥.  Anderson,  G-eneral  Manager  of  the  Municipal  Railway,  for 
study  and  report. 

Mr,  Anderson  explained  to  the  Commission  the  fact  that  service  on 
nights,  Sundays  and  holidays  was  curtailed  in  1954  as  part  of  a 
program  requested  by  the  Public  Utilities  Commission  in  which  they 
asked  management  to  make  certain  reasonable  economies  in  connection 
with  the  Municipal  Railway  budget. 

Mr»  Anderson  stated  that  service  was  available  on  Mission  Street, 
one  block  away,  and  that  as  a  practical  matter  the  Howard  Street 
line  was  lightly  patronized.    The  change  had  been  made  only  after 
careful  study  and  with  the  approval  of  the  Public  Utilities  Com- 
mission. 

Commissioner  White  then  brought  out  the  fact  that  in  this  specific 
area  of  the  Mission  District  the  distance  to  transportation  was 
greater  than  in  other  parts  of  the  city.     In  his  opinion  the  people 
in  this  area  were  entitled  to  as  much  service  as  people  who  lived 
in  the  so-called  "favored"  districts. 

After  further  discussion,  the  matter  was  referred  to  Mr.  Anderson 
for  a  study  and  report  on  the  petition,  as  v/ell  as  service  in  this 
area  in  the  Mission  District. 

-0- 

Mr.  Kirkwood  then  read  a  letter,  dated  October  3,  1962,  from 
J.  Max  Moore  of  the  Lowell  Alumni  Association,  requesting  improve- 
ment in  service  to  the  new  Lowell  High  School.    Mr.  Anderson 
explained  that  prior  to  the  opening  of  Lowell  he  had  met  with  Mr. 
Perini,  the  principal,  and  Dr.  Harold  Spears,  Superintendent  of 
Schools,  and  the  Municipal  Railway  had  taken  all  possible  steps  to 
augment  services  of  the  neighboring  lines  to  accommodate  the  change 
in  student  traffic.    Additional  buses  and  cars  were  put  on  the  K, 
M,  28,  18  and  72  lines. 

At  this  point  Con^missioner  White  expressed  some  doubt  as  to  the 
actual  numbejr  of  students  at  Lowell  High  School  who  used  the 
Municipal  transportation  system.    He  stated  the  Police  Department 
had  received  some  400  complaints  from  residents  in  the  area  surround^ 
ing  the  school  relative  to  automobiles  being  parked  in  driveways. 
Commissioner  White  felt  that  an  actual  count  should  be  taken  of 
the  number  of  students  attending  Lowell  High  School  who  ride  the 
Municipal  Railway. 

This  matter  was  referred  to  Mr.  Anderson  for  study  and  report. 

-0- 

Mr.  Kirkwood  then  announced  that  the  Federal  Power  Commission  on  the 
hearing  of  the  joint  application  of  the  Turlock  and  Modesto  Irriga- 
tion Districts  for  a  federal  power  license  for  the  New  Don  Pedro  Dam 
Project  would  convene  on  October  16,  1962,  at  lOsoO  a.m.,  in  Room  59, 
Federal  Office  Building,  San  Francisco. 
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Mr.  Kirkwood  felt  that  the  opening  hearings  might  be  of  some  inter- 
est to  the  Commission.    He  stated  that  there  had  been  formal 
application  for  intervention  by  Tuolumne  County  and  Banta-Carbona 
Irrigation  District.    It  was  understood  that  the  staff  of  the 
Federal  Power  Commission  would  recommend  against  granting  these  , 
applications  for  intervention,  but  he  did  not  know  v/hat  determina- 
tion the  Commission  had  made  as  yet.    The  Department  of  Interior 
has  now  filed  an  application  for  intervention,  the  effect  of  which 
is  not  now  icnown  because  it  seems  to  come  late  under  the  Commission* 
rules  of  procedure.    The  Irrigation  Districts  will  oppose  the 
Department  of  Interior's  intervention. 

All  of  these  petitions  for  intervention  will  probably/ ruled  on  ^7  0 
Friday  of^whieh  week, 


Mr.  Kirkwood  read  a  recommendation  from  0.  L.  Moore,  General 
Manager,  Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau, 
stating  that  it  had  been  requested  by  the  M  &  K  Corporation  to 
delay  receipt  of  bids  under  San  Francisco  International  Airport 
Contract  No.  309 — Additions  and  Alterations  to  Pier  C,  from 
October  11  to  October  18  ,  1962. 

The  reason  for  the  request  was  the  contractors  seemed  to  have  some 
difficulty  in  lining  up  sub-contractors  due  to  the  World  Series. 
Mr.  Moore  felt  that  this  postponement  would  result  in  more 
competition  on  the  bid  and  he  was  therefore  recommending  it. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Hansen, 
the  Secretary  was  authorized  to  postpone  receipt  and  opening  of 
bids  under  said  contract  until  October  18,  1962,  at  the  hour  of 
2sOO  p.m. 


Departmental  Report; 


0.  L.  Moore  presented  the  Hetch  Hetchy  Project  and  Utilities 
Engineering  Bureau  monthly  report. 

In  reply  to  a  question  by  Commissioner  Stack  as  to  the  status  of 
the  Airport  contracts,  Mr.  Moore  stated  that  they  hoped  to  have  the 
South  Terminal  Building  roofed  before  the  winter  rains,  and  once 
this  has  been  done  and  the  sides  enclosed  they  woLdd  be  able  to  have 
more  men  working  on  the  inside  of  the  building.    He  stated  the 
target  date  for  completion  of  the  South  Terminal  Building  was  still 
June,  1963. 


Roll  Calls 

All  Commissioners  passed. 


THEREUPON  THE  MEETING?  ADJOURNED, 
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HETCH  HETCHI  I.^.TER  SUPPLY,  POiJER 
AND  UTILITIES  EJIGII^ERIilG  BUREAU 

Report  on  the  Activities  of  the  Bureau 
■  Public  Utilities  Coimiiission  iieeting 

 October  9>  1962 

HETCH  HETCHY  PROJECT 
VJater  Conditions 

Storage  conditions  in  the  City's  mountain  reservoirs  continue  to  be  excellent 
with  full  power  production  for  this  winter  assured. 

Power  Production 

During  the  month  of  September  generation  at  iloccasin  Powerhouse  was  4^l,060,000 
KI'i/H  and  at  Cherry  Powerhouse  65 » $000  KiK.    Supplemental  energy  in  the  aiaount 
of  7>500»000  ICi'JH  was  supplied  by  the  Pacific  Gas  and  Electric  Company. 

Power  Outage 

On  September  1?  a  simultaneous  interruption  of  power  from  Moccasin  and  Cherry 
Powerhouses  occurred  for  the  first  tiiiie  when  circuit  breakers  on  the  Moccasin- 
Newark  Transmission  Lines  and  the  Intake- i/arnerville  Transmission  Lines  were 
tripped  by  ground  relays*    The  Moccasin- Newark  Lines  were  tripped  becai:!.se  of  a 
faulty  lightning  arrestor  in  the  Oakdale  Substation  of  the  Turlock  Irrigation 
District  and  it  is  believed  the  Intake-Warnerville  Lines  tripped  because  of  in- 
duced ground  current  from  the  parallel  Moccasin- Nexijark  Lines.    The  loss  of  such 
a  large  block  of  generating  capacity  (19^,000  kilowatts)  was  felt  throughout  the 
electrical  network  in  Northern  California.    Due  to  the  intertie  between  this 
network  and  that  in  Southern  California  it  was  possible  for  balance  to  be  re- 
stored in  a  very  short  time*    Investigation  is  underx-fay  to  determine  the  cause 
so  that  measures  may  be  taken  to  prevent  a  re-occurrence  of  this  extensive  power 
outage . 
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N5 vy  Obs true t ion_  Ligfr t s 

Under  authority  of  Board  of  Supervisors'  Resolution  ^28-62  City  forces  removed 
the  obstruction  lights  and  appurtenances  from  the  rlocc as in- Newark  Transmission 
Line  near  the  former  Naval  Air  Station  at  Vernalis.    The  work  was  performed  at 
the  request  and  expense  of  the  Navy,  and  was  completed  during  the  week  ending 
September  7th. 

Alterations  to  Warnerville  Substation  and  Transmission  Lines 

This  work  was  completed  under  Contract  Iffl-3^1  on  September  28,  1962.    It  included 
modification  of  metering  facilities  at   l^[arne^ville  Substation,  raodificrtion  of 
line  switches  at  Oakdale  Substation,  and  installation  of  grounding  switches  at 
Hodesto  Station  J, 

Stream  Gaging  Stations 

Five  bids  for  Hetch  Hetchy  Contract  No.  350,  Construction  of  Streaia  Gaging 
Stations  on  the  Tuolumne  and  Cherry  Rivers,  were  received  on  September  13 j  1962. 
The  low  bid  of  $29,399  was  submitted  by  the  Roy  liadsen  Construction  Company  of 
San  Francisco.    High  bid  was  $81,4^0.    Since  the  low  bid  exceeded  available 
funds  for  the  work^  a  request  for  additional  funds  for  award  and  certification 
was  submitted.    This  has  been  approved  and  recommendation  of  award  to  the  low 
bidder  has  been  made. 

Surplus  Property 

On  September  18s  1962,  the  Director  of  Propertj?-  received  bids  for  three  parcels 
of  surplus  Hetch  Hetchy  property  consisting  of  38.17  acres  in  the  vicinity  of  the 
Big  Creek  Shaft  of  the  liountain  Tunnel.    The  parcels  were  sold  for  a  total  price 
of  $3 J  625.    They  had  originally  been  acquired  by  the  City  in  1917  for  $7^3 • 
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Air  Cooling  System  -  Cottage  Mo.  1 

Units  are  now  operating  on  a  temporary  hookup  pending  delivery  of  materials  from 
Purchasing  Department. 

^yOH  P0W1^_  PROJECT 
Canyon  Penstock  Excavation 

This  contract  was  completed  on  September  21 j  1962, 
Canyon  Power  Tunnel 

Contractor  continues  to  drive  main  power  tunnel  from  North  Mountain  Adit  working 
upstream  and  doxmstream  headings.    The  Contractor  has  temporari3.y  abandoned  the 
230  foot  conveyor  belt  used  for  loading  cars  due  to  technical  difficulties. 
Total  length  of  tunnel  now  driven  is  approxiiiistely  3900  ft.    Contractor  is  slso 
constructing  facilities  at  Hetchy  Adit  and  grading  for  access  road  to  existing 
diversion  tunnel. 

SAN  JOACjUIH  PIPE  LII^IE  HO.  3 
Construction  of  Section  D-.2 

The  Contractor  is  fabricating  pipe  in  ^0  ft.  sections  using  l-^■2  high  strength 
steel  plate.    Sections  will  be  shipped  via  truck  in  80  ft.  lengths,  consisting 
of  two  (2)  -  ^■0  ft.  sections  welded  together  in  the  shop.    This  will  reduce  the 
number  of  field  .joints  by  50-6.    It  is  expected  that  the  first  section  of  pipe 
will  be  shipped  the  latter  part  of  this  month.    Contractor  has  started  excavation 
in  field. 

Engineering 

Plans  and  specifications  for  Section  B  of  approxjjnately  21 |  miles  between  the 
San  Joaquin  River  and  Oakdale  are  in  progress  and  approxiraately  complete. 
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Schematics  for  the  temporary  cross-connection  vjith  Lines  Nos.  1  and  2  west  of 
the  river  and  for  the  connection  to  the  iiianifold  at  Tesla  Portal  of  the  Coast 
Range  Tunnel  imre  also  completed. 

Specifications  for  the  purchase  of  the  78'-  butterfly  valve  at  Tesla  Portal  were 
initiated, 

AIRPORT  gNGI^IEERIIIG  ArlD  COMSTRUCTIOIJ 
South  Terminal  Building  and  Piers 

Contractor  continues  forming,  installing  structural  steel,  plurabing,  electrical 
and  ventilaing  work  in  all  areas,    Work  continues  on  Terminal  Building,  Piers 
and  '=G'',  elevated  roadway  and  garage  tunnel. 

Elevated  Roads  and  Raraps 

Contractor  continues  to  form  walls  and  install  reinforcing  steel  for  columns, 
bearas  and  girders  of  Units  A  and  B.    Also  pouring  lightweight  concrete  walls. 

Additions  and  Alterations  to  Pier  C 

Plans  and  specifications  for  the  additions  and  alterations  to  Pier  C  x^^ere  approved 
by  the  Public  Utilities  Coxiimission  on  Septei.iber  18,  1962  with  bids  to  be  received 
on  October  11,  1962,    The  estimated  cost  of  the  work  is  $1,250,000, 

Central  Terminal  Building  -  Baggage  Claiming  Facilities 

Work  on  this  contract  was  completed  on  September  21,  1962.    The  two  rotaxy  dis- 
pensers are  now  in  operation. 

Extension  of  Road  R-2 

Contractor  continues    to  excavate  and  install  drain  piping.    Excavated  and  re- 
planted trees  in  area.    Commenced  excavation  of  lawn  area  for  relocated  road  to 
Hilton  Inn. 
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Pavement  and  Facilities  for  South  Termingil  Apron . 

Contractor  continued  hauling,  placing^  and  compacting  ii'aported  fill,  CoiiMenced 
fine  grading  subgrade  parallel  to  Taxiway  '-k'-.    Continued  to  excavate  and  lay 
subdrain  system. 

Reconstruction  of  Runway  and  Taxiway  Pavements 

Cominenced  excavation  for  reconstruction  of  portion  of  Runway  19R. 
Exterior  Lighting  Biprovements 

Contractor  has  started  preliminary  work  on  this  contract. 

Ground  Level  Road  -  South  Terminal  CoLiplex 
Three  bids  were  received  on  September  13,  19^2  for  Airport  Contract  A-298  for 
Road  Pavement  and  Utilities,  Terminal  Area.    The  low  bid  of  $181,799  was  submitted 
by  the  Lowrie  Paving  Co.  of  South  San  Francisco.    High  bid  was  $ZOQy7^■6»^0^ 
Award  has  been  made  to  the  low  bidder. 

Silt  Removal. 

A  maintenance  contract  for  the  removal  of  accumulated  silt  deposits  in  the  Airport's 
drainage  canals  was  approved  by  the  Commission  on  October  2,  1962 ^  with  bids  to 
be  opened  on  October  11,  1962.    Cost  of  the  work  is  estimated  at  $^,000*  and  will 
be  paid  for  from  the  Airport  Operating  Budget. 

iiTJLIICIPAL  RAILWAY  EMGIi^ISERING  AND  CONSTRUCTION 
Temporary  Feeders  at  Hission  Street 

Plans  and  specifications  for  the  relocation  of  the  temporary  feeders  and  trolleys 
at  Mission  Street  due  to  construction  of  the  Southern  Freeway  by  the  State  were 
approved  by  the  Commission  on  September  25 5  1962  with  bids  to  be  received  on 
October  11,  I962.    This  contract  will  be  coordinated  x^ith  the  State's  work  at 
this  location. 

-5- 
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Elkton  Yard 

Several  meetings  irere  held  with  representatives  from  the  State  Division  of  Pligh- 
ways  and  the  City  Real  Estate  Department  regarding  the  condemnation  of  certain 
required  property  within  the  ELkton  Yard  area  for  the  Southern  Freeway  right-of-way. 
As  pai't  of  the  negotiations »  investigations  and  studies  were  made  to  determine 
the  feasibility  of  double-decking  a  part  of  the  yard  area  for  busses  and  the  re- 
moval and  relocation  of  certain  City-owned  materials  froia  the  condemned  parcel. 

Contractor  has  coBuaenced  vjork  on  removing  existing  AC  and  DC  feeders  under  con- 
tract as  part  of  the  Southern  Freeway  construction  here. 

Jaw  Clutches 

New  jaw  clutches  of  superior  material  for  the  cable  car  drive  at  Washington- 
Mason  Powerhouse  have  been  delivered  to  the  liunicipal  Raij.way  to  replace  the 
existing  sets  which  had  developed  large  cracks.    One  new  set  has  been  installed 
and  put  into  operation.    Its  performance  is  considerably  superior  to  that  of  the 
old  clutches.    The  second  nex^  set  of  jaw  clutches  is  in  the  process  of  instal- 
lation. 


0.  Lo  MOORE 
General  ranager 
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UTILITIES  ENGIi^JEERIMG  BTJEEAU 
STATUS  OF  CQMSTRUCTION  GOi^TR/vCTS 
October  9,  1962 

Contract    Auth,  Pmts.    Percent  Time 
Contract  NOe  Ti^:^:2  Araount   to  Pate       Coinplete  jjj-spsed 


Al.terr.tions  to  W^'^rnorvil.le  $ 
SiibstaLion  &  Tranj.  Lincti 

2^h999 

14,624 

100 

87 

HE-3^5 

Canyon  Penstock  E2-:cavation 

213.875 

163s 089 

100 

186 

HH-3^8 

Air  Cooling  Syst.O*Sh.Cott,#l 

2,970 

70 

290 

HH-3^9 

Canyon  Power  Tunnel               $11, 169 ,895 

1,351.752 

15 

29 

HK-351 

Relocate  Gag. Stac Laird  Si. 

5,375 

Awaiting 

Certification 

HH-355 

San  Joaquin  Pipe  Line  No. 3 
Section  D-1 

1,W^316 

6 

HH-356 

San  Joaquin  Pipe  Line  No. 3 
Sect"!  on  n«2 

1,651,1^7 

5,486 

1 

6 

Lrport 

A-259 

South  Terminal  Apron  Pave- 
iuent  &  Term,  Facilities 

15600,02^ 

232,851 

39 

A-260 

South  Term  Bldg.  &  Piers 

8, 801 5 700 

3,592,546 

50 

84 

ft  r*7 

A-297 

Elevated  Road  and  Raiups 

5^05851 

157,429 

28 

59 

A-298 

Ground  Level  Road,  S.Term. 

181,799 

Awaiting 

Certification 

A-307 

Central  Term. Bldg.  Baggage  . 
Facilities 

72,455 

64,736 

100 

100 

A-311 

Reconstruct  Runway  and  Taxi- 
way  Pavement 

394,665 

6,023 

20 

15 

A-313 

Extension  of  Road  R-2 

50,239 

11.543 

61 

A-319 

Exterior  Lighting  Pier  D  and 
Central  Terminal 

19,680 

10 

Railway 
i^iR-477 


Relocate  Feeders  -  Elkton 
Shop  Area 


20,488 


30 
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PUBLIC  UTILITIES  COMMISSION 


1,382nd  REGUIAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  OCTOBER  16, 
1962,  COMMBNCINa  AT  2sOO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 

Due  to  the  lack  of  a  quonun  at  2:00  p.m.,  the  meeting  was  postponed 
until  4^00  p.m. 

Call  to  Order,  4:00  p.m. 

Present:  Commissioners  Stuart  N.  Greenberg,  Thomas  P.  ¥hite> 

Thos.  P.  Stack,  Bert  Simon 

Absents  Commissioner  George  P.  Hansen 

President  Stuart  N»  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Simon. 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  l,38Xst  regular  meeting  of  the  Commission  held 
October  9?  1962,  were  approved. 

Vote;  Ayes-Commissioners  Greenberg,  White,  Stack,  Simon 

Absent-Commissioner  Hansen 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Stack, 
the  following  resolution  was  adopted? 

Vote  2  Ayes-Commissioners  Greenberg,  White,  Stack,  Simon 

Absent-Commissioner  Hansen 

—RESOLUTION  NO.  22.373— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway: 

Claimant 

!lpn-irtrgated  Settlements  Date  of  Accident  Settlement 

MC  Robert  Spencer  June  24,  1962  $  2,500.00 

TC  James  W.  Horn  August  1,  1962      .,^r  700.00 
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Lit?.gated  Settlements  3}ate  of  Accident  Settlement 

CO  James  Mountanos  January  19,  1962  S  9,850.00 

TC  Florence  Colio  July  26,  I960  1,500,00 

TO  Ollle  L.  Garnett  December  16,  i960  700.00 

OC  Edward  Handelman  November  12,  I96I  950.00 

TODomlnga  Lucas  June  11,  i960  .  1^873.00 

APPROPRIMIKDB  ;N0.  2.755.804.000  $18,075.00; 

and  be  it  further 

RESOLVED,  That  this  Commissioii  hereby  amends  that  portion 
of  Resolution  No.  22,347,  adopted  Septejnber  25,  1962,  pertaining  to 
Eva  Hance  and  Emily  M.Wooley,  to  read  Litigated  Settlements  instead 
of  Non-litigated  Settlements, 

On  motion  yf  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted: 

Votes  Ayes-Commissioners  G-reenberg,  White,  Staclc,  Simon 

Absent -Commissi  oner  Hansen 

—RESOLUTION  NO.  22.374— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowdst 
regTilar  and  responsible  bidder,  the  following  contracts; 

San  Francisco  Water  Department  Contract  No.  1081 — Laying  of  6-Inch 
and  8-Inch  Cast  Iron  Mains  in  Vista  Francisco  SubdivisjLon,  to 
Michael  Murphy,  Jr.,  in  net  amount  of  $19,522.50; 

Municipal  Railway  Contract  No,  465 — ^Alterations  to  Trolley  Coach 
Overhead,  Southej-n  Fj-eeway  -  Mission  Street  and  Alemany  Boulevard, 
to  Abbett  Electric  Corpopation,  in  net  amount  <^  $6,425.00;  and, 
be  it  further 

RESOLVED,  ThJTt  all  other  bids  for  the  above-desoribed  works 
are  hereby  rejected. 

—RESOLUTION  NO.  22.375— 

RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Calls 

WD  Contract  No.  1079— Laying  of  6-Inch,  8-Inch  and  16-Inch  Cast  Iron 
Mains  in  Buclianan  Street,  West  Portal  Avenue  and  Others  (Resplace- 
ment  of  Small  Mains); 

AD  Contract  No,  525 — Pavement  Resurfacing  and  Extension  of 
Employees'  Parking  Lot  at  San  Francisco  International  Airpcsrt. 
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--RESOLUTION  NO,  22.376— 

RESOLVED,  That  this  Conmiission  hereby  authorizes  one  Water 
Department  employee  as  designated  by  the  Manager  of  Utilities,  to 
attend  the  annual  Pa^m  Bureau  Convention  to  be  held  in  San  Diego, 
California,  November  11  to  15,  1962,  i|iclusive. 


—RESOLUTION  NO,  22^377-- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  Governing  use  and  occupancy  of 
property  as  follows: 

TO;  CITY  OE  SAN  BRUNO  ^ 


Permit  to  occupy  a  portion  of  the  former  Municipal  Railway 
right  of  way  extending  from  the  south  line  of  San  Mateo  Avenue 
southerly  to  San  Felipe  Avenue  for  the  purpose  of  widening  the 
adjoining  Huntington  Avenue  25  feet?  remaining  width  to  be  used  for 
landscaping  and  off-street  parking.    Subject  to  the  payment  of  all 
taxes  and  assessments  by  Permittee. 


—RESOLUTION  NO.  22,378— 

RESOLVED,  That  this  Commission  hereby  approves  thfe  additional 
provisions  embodied  in  Exhibit  ^'B"  added  to  and  made  part  of  the 
Application  for  Water  Supply  submitted  by  Stanford  University 
effective  July  29,  I960. 


—RESOLUTION  NO.  22.379— 

RESOLVED,  That  this  Commission  approves  the  transfer  of  sub- 
contract for  pi"oe  installation  under  San  Francisco  Water  Department 
Contract  No.  984 — Construction  of  Roof  and  Rehabilitation  of  Lining 
for  University  Mound  Reservoir,  North  Basin,  from  the  firm  of 
Louis  L.  Cifna,  an  individual,  to  Louis  L.  Cima,  Inc.,  A  California 
Corporation . 


—RESOLUTION  HO.  22.380— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  and  Chief  Engineer  of  the  San  Francisco  Water 
Department,  and  the  City  Attorney,  this    Commission  approves  and 
hereby  requests  the  Controller  to  draw  warrant  in  favor  of  Pik  Kum 
Chau,  in  the  sum  of  $545.00,  in  settlement  of  claim  against  the  San 
Francisco  Water  Department  arising  from  damage  to  plaintiff *s 
personal  property  located  at  615  Kearny  Street  on  July  30,  1962, 
due  to  a  break  in  a  water  pipe. 


—RESOLUTION  NO.  22.383^^- 

RESOLVED,  That  this  Commission  hereby  authorizes  one  Hetch 
Hetchy  Project  and  Utilities  Engineering  Bureau  employee  as  designated 
by  the  Manager  of  Utilities,  to  attend  the  annual  conference  of  the 
California  County  Supervisors  Assoaiation,  to  be  held  in  Anaheim, 
California,  from  November  14  through  16,  1962. 
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— EESOLUTION  N0>  22.382-- 

WHBREAS,  the  following  employees  have  retired  from  the  service 
of  the  City  and  County  of  San  Francisco,  having  served  in  the 
Market  Street  Railway  and/or  the  Municipal  Railway  for  a  period  in 
excess  of  twenty-five  years i  and 

WHEREAS,  the  Public  Utilities  Cojnmission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of  San 
Francisco  while  employed  by  said  Market  Street  Railway  and/or  the 
Municipal  Railway?     therefore,  be  it 

RESOLVED,  The  Public  Utilities  Commission  on  behalf  of  the 
people  of  the  City  and  County  of  San  Francisco,  in  recognition  of 
their  long  and  faithful  service,  by  this  resolution  expresses  to 
these  employees  its  best  wishes  for  a  long  and  happy  life  and  the 
assurance  of  its  appreciation  for  work  well  performed;    and,  be  it 
further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
prepare  a  copy  of  resolution  f(5>r  presentation  to  each  of  the 
following  employees 2 

Employee  Service 

William  Cebulla  32  years 

Ora  Stanley  Arnold  29  years 

—RESOLUTION  NO.  22 > 383— 

WHEREAS,  the  CITY  AND  COUNTY  OF  SAN  FRANCISCO  has  a  claim 
against  VALLEY  ENGINijERb,  INC.  in  the  sum  of  $744*37  for  the  repair 
of  a  leaking  cement  joint  in  an  8"  cast  iron  main  installed  by 
Valley  Engineers  as  contractors  on  San  Francisco  Water  Department 
Specifications  No.  920;  and 

WHEREAS,  the  Water  Department  has  investigated  this  occurrence 
and  has  determined  that  a  reasonable  settlement  of  this  claim  would 
be  the  payment  of  $510.39  by  Valley  Engineers  to  the  City  and  County 
of  San  Francisco;    now,  therefore,  be  it 

RESOLVED,  That  the  above  claim  is  hereby  fully  compromised  and 
settled  in  the  sum  of  $510.39  and  the  City  Attorney  is  authorized  to 
execute  any  and  all  documents  necess^ary  to  effect  said  settlement  • 

—RESOLUTION  NO.  22.384.— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed,  approves  Credit  Modification  of  Contract  in  the 
amount  of  $88.40;  approves  Final  Payment  in  the  amount  of  $4,647.60, 
in  favor  of  Fred  T.  Fairey,  under  Contract  WD-1035,  Laying  of 
4-Inch,  6-Inch,  and  8-Inch  Cast  Iron  Mains  in  San  Jose  Avenue,  Santa 
Rosa  Avenue  and  Others  (Replacement  of  Small  Mains);  and  allows  ten 
(10)  working  days  unavoidable  delay  in  order  to  coordinate  contract 
work  with  other  work  of  the  Department;  fifteen  (15)  working  days 
delay  due  to  recent  labor  controversy,  and  charges  liquidated 
damages  in  the  amount  of  $200.00  for  ten  (10)  working  days  of 
avoidable  delay  by  the  contractor. 
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RESOLVED,  That  this  Ccmmission  hereby  requests  the  Controller's 
approval  of  Public  Utilities  Commission  General  Office  Request  for 
Additional  Punds  in  amount  of  $6.22,  under  Appropriation  No. 
2 .705 •800.000  Automobile  Insurance  (815)>  to  provide  for  premium  on 
automobile  liability  insurance. 


—RESOLUTION  NO.  22,386— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modification  of  Contract,  in  amount 
l97>453»17>  under  Airport  Department  Contract  No.  260— Construction 
of  South  Terminal  Building  and  Piers  P  and       contractor,  M  &  K 
Corporation-Stolte,  Inc.;  to  include  the  following  revisions: 

1.  Addition  of  finished  offices  and  related  mechanical 
facilities  on  the  Mezzanine  located  between  Cols.  29  and  38. 

2.  Revision  of  stair  rail  detail  16E,  changed  type  of  handrail 
on  Stairs  No.  9,  10  &  11.  To 

3-    Added  detail  1/3  showing  typical  detail  for  backing  for  base 
on  all  wood  stud  partitions. 

4.    Added  detail  2/3  showing  typical  detail  for  backing  for  base 
on  all  metal  stud  partitions. 


—RESOLUTION  NO.  22.387— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Municipal  Railway  Requests  for  Punds; 

$500.00,  to  provide  funds  for  emergency  overtime  miscellaneous 
salaries,  due  to  World  Series;  Appropriation  No. 
2,735.111.000 

$5,599 • 00,  to  allot  additional  funds  for  the  payment  of 

Holiday  Pay  through  December  31,  1962;  Appropriation 
No.  2.735.112.000 

$14,681.00,  to  allot  additional  funds  for  payment  of  Miscellaneous 
Per  Diem  Wages  through  December  31?  1962;  Appropria- 
tion No.  2.735.130.002. 


—RESOLUTION  NO.  22.388— 

RESOLVED,  That  this  Commission  authorizes  the  Greneral  Manager 
of  the  Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau  to 
negotiate  a  contract  with  the  firm  of  Edward  B.  Page-Gould  and 
Degenkolb  for  the  design  and  remodeling  of  the  lobby  and  baggage 
handling  facilities  of  the  Central  Terminal  Building  at  San 
Francisco  International  Airport. 
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-^RESOLUTION  NO,  22,389— 


RESOLVED,  That  this  CQinmission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 


Permit  to  install  and  maintain  a  48"  R.C.P.  storm  water  line 
across  a  portion  of  the  San  Andreas-Baden-Merced  pipeline  right  of 
way  as  said  right  of  way  extends  through  Block  15,  City  Extension 
Homestead,  near  Oolma,  San  Mateo  Goimty,    Fee  waived  in  considera- 
tion of  a  governmental  agency. 


Resolution  No.  22,389,  which  was  Item  No.  6  on  the  calendar,  was 
tabled  until  4:30  p.m.  in  order  to  allow  enough  time  for  inter- 
ested parties  to  appear*    At  4:35  p.m.  the  matter  was  taken  from 
the  table  and  approved  by  the  Commission.    No  representatives  from 
either  San  Mateo  County  or  the  affected  land  owners  appeared. 

In  reference  to  Resolution  No.  22,387,  requesting  the  taransfer  and 
allotment  of  additional  funds  for  overtime  by  miscellaneous 
employees  of  the  Municipal  Railway,  the  General  Manager  of  the 
Municipal  Railway,  V.  W.  Anderson,  took  the  opportunity  to  compli- 
ment the  railway  staff  for  its  splendid  and  efficient  handling  of 
the  transportation  to  and  from  Candlestick  Park  during  the  World 
Series. 

Commissioner  Stack  then  asked  Mr.  Anderson  if  it  would  not  be  a 
good  idea  to  make  an  analysis  and  study  of  the  1962  Candlestick 
Park  operations  at  this  time  so  that  the  Public  IFtilities  Com- 
mission might  be  prepared  to  make  recommendations  for  improvement 
in  service,  fares,  and  perhaps  might  make  suggestions  to  the  manage 
ment  of  the  Giants  and  of  the  National  League  and  the  Baseball 
Commissioner's  Office  relative  to  the  adverse  effect  which  the 
postponement  of  ^mes  has  upon  the  receipts  and  operations  of  the 
Municipal  Railway.    Commissioner  White  suggested  that  any  recom- 
mendation should  be  made  along  the  line  of  what  is  best  for  the 
Municipal  Railway  and  all  of  its  patrons. 


Manager  of  Utilities  Calendar  Items : 

Mr.  Kirkyood  commended  the  Municipal  Railway  for  the  outstanding 
work  do^e  during  the  World  Series,  and  praised  both  the  Water 
Department  and  the  Municipal  Railway  for  their  excellent  performance 
during  the  severe  rain  storm  which  occurred  over  the  Columbus  Day 
weekend . 

Mr.  Kirkwood  complimented  William  Simons,  Director,  Bureau  of 
Public  Service,  and  his  staff  for  the  excellent  promotion  of 
Municipal  Railway  Golden  Anniversary  Week,  and  also  commended 
Railv/ay  Management  for  its  fine  work  in  connection  with  this 
celebration. 

At  this  point  the  Commission  added  its  words  of  approval  and 
appreciation  to  those  expressed  by  Mr.  Kirkwood,  and  Commissioner 
Stack  suggested  that  a  letter  of  commendation  from  the  Commission 


TO: 


SAN  MATEO  COUNTY 
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be  sent  to  all  the  departments  involved.  This  suggestion  was 
adopted  unanimously  and  the  Secretary  was  directed  to  prepare 
letters  for  the  signature  of  the  Gomniission ♦  s  president. 

Public  Utilities  Counsel  William  P.  Bourne  reported  on  the  Third 
New  York  Non-Stop  case,  stating  that  the  United  States  Circuit 
Court  of  Appeals,  District  of  Columbia,  affirmed  the  findings  of  the 
Civil  Aeronautics  Board. 

McMorris  Dow,  Deputy  City  Attorney,  reported  on  the  Federal  Power 
Commission  hearing  which  opened  on  the  morning  of  October  16,  19^2, 
relative  to  a  federal  power  license  for  the  New  Don  Pedro  Dam 
Project,    Mr.  Dow  indicated  that  the  day  was  mostly  taken  up  with 
the  presentation  of  opening  statements  of  all  parties. 

Mr.  KirkvsTood  reported  that  he  had  received  several  letters  during 
the  week  relative  to  the  transportation  situation  at  the  new 
Lowell  High  School.     Some  of  the  Commissioners  indicated  they  also 
were  in  receipt  of  such  correspondence.    Mr.  Kirkwood  was  then 
directed  to  tr-aismit  said  correspondence  to  Vernon  ¥,  Anderson, 
who  is  to  meet  with  Dr.  Spears,  et  al,  on  the  problem. 

Mr.  Kirkwood  told  the  Commission  of  the  receipt  of  a  communication 
from  the  Cayuga  Improvement  Association  objecting  to  the  storage 
of  rails  on  Municipal  Railway  property  next  to  the  Geneva  carbarn, 
Mr,  Kirkwood  explained  that  this  was  only  a  temporary  measure  made 
necessary  by  the  construction  of  the  Southern  Freeway  which  forced 
the  Municipal  Railway  to  remove  equipment  and  materials  from  the 
Slkton-Ocean  Avenue  yard.    A  portion  of  the  yard  has  been  Condemned 
for  freeway  purposes  by  the  State  of  California. 


Departmental  Report; 

Municipal  Railv/ay  monthly  report  was  presented  by  V.W.  Anderson, 
who  added  that  in  every  one  of  the  World  Series  games  played  here 
the  Municipal  Railway  carried  between  9500  and  10,000  passengers 
both  to  and  from  Candlestick  Park.    He  stated  that  this  was  slightly 
over  20  per  cent  of  the  attendance  at  the  games.    He  indicated  that 
the  Candlestick  Park  service  had  not  quite  broken  even. 


Roll  Call; 

Commissioner  G^eenberg  reported  Bus  2539  deliberately  went  through 
a  red  light  and  cut  in  front  of  the  Conmiissioner '  s  car  on  Third 
Street,  approximately  eight  blocks  south  of  Palou  Avenue,  on  the 
afternoon  of  October  16,  1962,  after  the  final  game  of  the  World 
Series. 


THERoi^UPON  THE  MEETING  ADJOURNiCD 
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REPORT  TO 
PUBLIC  UTILITIES  COMMISSION 
By 

V.  W,  Anderson,  General  Manager 
SAN  FRANCISCO  MUNICIPAL  RAILWAY 
October  16,  1962 


PASSENGER  RSVEiNHJE: 

July  1961  §1,612,391 

1962  1.629,liji; 


August        1961       $1,7214.,  090 
1962  1,725,91^-7 

Sept.         1961  11,619,782 
1962(T)     1, Ski >lkl 


Fiscal  Year 

—  to  9/31/61  fc,956,263 

—  to  9/3l/62(T)      Ij., 902, 232 


16,753        or      +  1,014.^ 


#1,857  —  or       +  oai^ 


$72,611.1  --or       -  O.ij.5^ 


-    $51^,031  —  or       -  0.11^ 
Over  Budget  Estimate  +    |ij.9,Ij.69  --or        +  1,01^ 


(T)  Tentative 

REVENUE  PASSENGERS: 

July          1961  11,363,318 

1962  11^88,279 


August       1961  12,066,1214. 

1962  12,169,116 


Sept,  1961  11,51^-9,275 

1962  11,116,605 


+  1214.,  961       or         +  1,10^ 


+  102,992        or         +  0.85^ 


-  14.32,670  —  or         -  3.75^ 


The  following  comparative  information  is  taken  from  the  most 
recent  available  statistics  from  the  American  Transit  Association; 

July  1962:  Average        Cities  over  500,000  population      +  2.69^ 

Average  —  All  City  Transit  Systems  +  0.99^ 
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October  16,  1962 


BALL  PARK  SERVICE        WORLD  SERIES: 

While  the  Municipal  Railway  has  previously  provided  service 
for  capacity  crowds  at  Candlestick  Park,  it  was  nevertheless 
necessary  to  prepare  special  schedules  for  World  Series  games 
due  to  the  starting  time  being  at  12  noon  instead  of  1  p.m.,  and 
also  as  related  to  an  anticipated  revision  in  travel  pattern. 

Shuttle  service  from  Third  &  Gilraan  commenced  at  7 '30  a.m., 
and  service  on  the  three  express  and  two  local  lines  from  down- 
town commenced  at  9:30  a.m.    Extra  service  from  Geneva  &  Mission 
was  also  provided  commencing  at  10:ll|.  a.m. 

Severe  traffic  congestion  occurred  on  the  Freeway  which 
delayed  express  coaches  on  lines  30  and  I4.7  to  the  extent  that 
they  were  late  for  subsequent  trips.    However,  through  the  use 
of  radio  equipment  and  supervision,  estra  coaches  were  dis- 
patched to  fill  in  where  needed  as  far  as  possible. 

On  Thursday,  October  I4.,  9,700  patrons  used  Muni  service  in 
going  to  the  stadium  which  was  22,1^  of  the  total  attendance  of 
1^.3,852.    On  dismissal  II8  coaches  provided  132  trips  in  carrying 
patrons  from  the  stadium. 

On  Friday,  October  5>  10,0^0  patrons  used  Muni  service  in 
going  to  the  stadium  which  was  22.9^  of  the  total  attendance  of 
I|.3>910»    On  dismissal  126  coaches  provided  135  trips  in  carrying 
patrons  from  the  stadium. 

10,050  is  the  highest  number  of  patrons  carried  by  Muni  to 
Candlestick  Park  for  any  event  to  October  5« 


3 


V.  ¥.  ANDERSON  REPORT  TO  PUG  —  3 


October  16,  1962 


Ball  Park  Service  -  Continued; 

Some  difficulty  was  experienced  with  parking  in  the  keyhole 
area  on  October  I4.  which  in  turn  delayed  coach  loading  following 
the  game*    That  situation  was  under  better  control  on  October  5 
when  the  more  than  10,000  fans  carried  by  Muni  were  accommodated 
within  a  period  of  slightly  more  than  one-half  hour. 

While  this  report  is  dated  October  16,  it  is  nevertheless 
typed  during  the  previous  week.    A  verbal  report  will,  therefore, 
be  made  as  to  the  experience  in  transporting  passengers  on  the 
return  of  the  Giants  and  Yanks  for  completion  of  the  series  at 
Candlestick  Park, 

MUNI  GOLDEN  ANNIVERSARY; 

At  the  time  of  presenting  this  report,  observation  of  the 
Muni»s  Golden  Anniversary  will  be  in  progress. 

Streetcar  No.  1  has  been  restored  to  its  original  colors 
with  the  assistance  of  rail  fan  organizations.     It  is  being 
operated  at        fares  as  a  "Shoppers  Shuttle"  on  Market  Street 
between  11th  Street  and  Eastbay  Terminal  from  10  a.m.  to  3  ^•^•i 
starting  Monday,  October  l5»     The  first  trip  is  by  invitation. 
Officiating  will  be  Public  Utilities  Commission  President 
Greenberg  assisted  by  Mrs.  Hans  Klussman  and  Miss  San  Francisco 
(Sally  Ann  Hamerblin).    Former  Muni  managers  Fred  Boeken, 
William  Scott  and     Charles  Miller  have  also  been  invited  as 
guests  on  the  initial  trip  of  car  No,.  1. 
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October  l6,  1962 


Muni  Golden  Anniversary  -  Continued; 

Considerable  interest  has  been  indicated  in  the  operation 
of  old  No*  1,  and  the  crew  will  include  Albert  G,  Maillard, 
senior  Muni  raotorman  at  the  Geneva  Division,  and  William  C, 
Vogel,  a  senior  conductor  at  Geneva, 

Other  plans  for  the  week  include  an  "old  fashion"  show  at 
Union  Square  produced  and  narrated  by  Mrs,  Adelene  Ross  with 
approximately  twenty  models  in  the  act. 

A  cable  car  bell-ringing  contest  will  take  place  with  a 
trip  for  two  to  Tahiti  as  the  grand  prize.      The  finals  will 
take  place  at  noon  on  Wednesday,  October  17>  with  Mr,  Al  Hart 
of  KABL  as  Master  of  Ceremonies  and  Miss  Phyllis  Diller  par- 
ticipating in  the  entertainment.      Judges  will  include  Duke 
Ellington,  Turk  Murphy,  Anson  Weeks  and  others  of  the  musical 
world , 

Also  during  the  week  the  Muni»s  Golden  Coach  will  operate 
on  various  lines,  including  the  two  "Shoppers  Shuttle"  lines  as 
well  as  making  an  appearance  in  various  areas  in  cooperation 
with  district  merchants*  groups. 

An  art  contest  with  "Muni"  as  the  theme  will  be  judged  during 
the  week,  and  merchants  are  featuring  window  displays  in  ob- 
servation of  the  anniversary.     Gable  cars  will  be  decorated  by 
area  firms. 

The  finale  will  be  a  birthday  luncheon  in  the  St,  Francis 
Hotel »s  Colonial  Room  at  12tl5  p.m.,  Thursday,  October  l8. 
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TROLLEY  COACH  HEATERS; 

Revised  specifications  have  been  submittod  to  the  Purchaser 
of     Supplies  and  information    has  been  received  that  bids  for 
the  heaters  will  be  opened  October  26, 

SAFETY        PHYSICAL  EXAMINATIONS; 

Infomatisn  was  received  that  the  Supplemental  Appropriation 
for  initiating  a  physical  examination  program  for  platform 
personnel  was  turned  down  by  the  Finance  Committee  of  the  Board 
of  Supervisors* 

ELKTON  YARDS! 

Work  is  approaching  completion  in  removing  certain  material 
from  a  portion  of  the  Elkton  Yards  as  related  to  the  Southern 
Freeway  project  in  that  vicinity. 

MANPOI/JER ; 

After  deferring  the  hiring  of  new  operators  for  two 
months  (June  and  July)  in  connection  with  the  safety  program, 
a  shortage  of  operators  developed  which  has  not  as  yet  been 
restored  to  par.    There  is  a  current  shortage  of  75  platform 
men,  and  17  applicants  are  in  training. 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 

1,383rd  REGUIAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  OCTOBER  23, 
1962,  COlviMENOING  AT  2sOO  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Presents         Commissioners  Thomas  P.  White,  Thos.  P.  Stack, 
Bert  Simon 

Absent:  Commissioners  Stuart  N.  Greenberg,  George  F.  Hansen 

Vice  President  Thomas  P»  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  1,382nd  regular  meeting  of  the  Commission  held 
October  16,  1962,  were  approved. 

Vote:  Ayes-Commissioners  White,  Stack,  Simon 

Absent-Commissioners  Greenberg,  Hansen 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted; 

Votes  Ayes-Commissioners  White,  Stack,  Simon 

Absent-Commissioners  Greenberg,  Hansen 

—RESOLUTION  NO.  22,390— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway; 

Claimant 

Non-litigated  Settlements  Date  of  Accident  Settlement 

TC  Annabelle  J.  Tschida  September  30,  1962  $  650.00 

MO  Helen  C.  Sundin  ...   April  13,  1962  1,250.00 

Litigated  Settlements 

MC  Joan  Hickox  March  5,  i960  1,000.00 

MC  William  C.  Ridley  April  19,  1961  4,750,00 

Judgment 

MC  William  F.  Rash  April  18,  1957 

Costs  on  appeal  816 . 77 

APPROPRIATION  NO.  2.735.804.000  $  8,466.77 

-13,225- 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO;  ROBERT  JAMISON 

Permit  to  maintain  a  driveway,  including  light  paving  thereon, 
10  feet  in  width  along  and  across  a  portion  of  Hetch  Hetchy  Bay 
Division  Pipeline  right  of  way;  said  driveway  extending  westerly 
from  the  westerly  line  of  Hillcrest  Road,  near  Redwood  City,  San 
Mateo  County,    Pee  waived  in  consideration  (f  offsetting  benefits  to 
the  Departments 

RESOLUTION  NO.  22.392  — 

RESOLVED,  That  this  Commission  approves,  pursuant  to  Part  III, 
Section  3>  of  the  San  Francisco  International  Airport's  Rates  and 
Charges  for  Common  Use  Pa(?ilities,  the  following  maximuni  gross 
landing  weights  for  airline  aircraft  operated  at  the  Airport, 
effective  September  1,  1962.    Rescission  of  Public  Utilit|.^s  Commis- 
sion Resolution  No.  21497  shall  be  effective  concurrently; 

Type  and  Model  Maximum  Gross 

Air  Carrier  of  Aircraft  Landing  Weight 

American  Airlines,  Inc.               DC-6  78,000 

DC-6  80,000 

D0-6B  85,000 

DC-7B  102,000 

DC-7B  108,900 

B-720B-023  175,000 

B-707-123B  185^000 

British  Overseas  Airways  Corp.    B-707-436  207,000 

Delta  Airlines,  Inc.  CV-880  155,000 

DC-8  195,000 
DO-8  199,500 

Plying  Tiger  Line,  Inc.  L-1049  H  114,500 

CL-44  D4  165,000 

Japan  Airlines  Co.,  Ltd.  DC-7  111,000 

CV-880  M  155,000 

DC-8  202,000 

DC-8  207,000 

Lufthansa  German  Airlines  B-720~030  B  175,000 

B-707~430  207,000 

National  Airlines,  Inc.                DC-6  80,000 

DC-6  B  88,200 

DC-7  95,000 

L-188  95,650 

DC-7B  102,000 

L-1049  H  118,210 

DC-8  193,000 

DC-8  199,500 
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Type  and  Model  Maximum  Gross 

Air  Oarrier  of  Aircraft  Landing  Weight 

Pacific  Adr  Lines,  Inc.  DO-3  25,346 

F-27  36,700 
M-202  38,000 
M-404  43,000 


Pacific  Southwest  Airlines           L--188  A  95,650 

L-188  0               .  95,650 

Pan  American  World  Airways           DG-70  109,000 

DC -70  111,000 

DG-7C  P  116,075 

!                                      DC-7C  Pl-2  118,320 

B-707-121  185,000 

B-707-300  198,000 

DG-.8-31  202,000 

1)0-8-32  202,000 

DO-8-33  207,000 

B707-300  207,000 

Philippine  Air  Lines                     DO-8  207,000 

Qantas  Empire  Airways,  Ltd,         B-707-138  186,000 

Trans  World  Airlines,  Inc.           L-749  84,500 

L-749A  89,500 

L-1049G  113,000 

L-1649A  123,000 

L-1649A  128,850 

CV-880  137,000 

B-720  B  175,000 

B-707-131  185,000 

B-707-131B  185,000 

B~707-33l  198,000 

United  Air  Lines                           DO-3  25,546 

OV-340  46,500 

Viscount  745D  57,500 

1)0-6  80,000 

D0-6B  85,000 

I)G-6B  86,700 

DC-6A  92,360 

DG-7  97,000 

CVL-UIR  105,000 

D0-7A  108,900 

I)G-7B  108,900 

B-720  175,000 

BC-8  193,000 

DO-8  202,000 

West  Coast  Airlines,  Inc,             P-27  36,000 

Western  Air  Lines,  Inc.                DC-6B  88,200 

L-188A  95,650 

B-720B  175,000 

B-707  185,000 
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RESOLVED,  That  this  Commission  pursuant  to  Section  11  of  that 
certain  lease  of  Airport  property  dated  April  1,  I960  "by  and  between 
City  as  Lessor  and  United  Air  Lines,  Inc.,  a  Delaware  corporation, 
as  Lessee  (hereinafter  referred  to  "Master  Lease")  hereby 
authorizes  and  approves  the  terms  and  conditions  of  that  certain 
sublease  entered  into  by  and  between  said  United  Air  Lines,  Inc • 
and  Delta  Airlines,  Inc.,  a  Louisiana  corporation,  under  date  of 
August  1,  1961,  a  portion  of  the  premises  covered  by  said  Master 
Lease  and  designated  as  U.A.L.  Contract  No.  12523 • 


—RESOLUTION  W.  22.394— 

WHEREAS,  the  Public  Utiliti-es  Commission  pursuant  to 
Resolution  No.  19286,  dated  Jime  16,  1959 >  granted  to  Clyde 
Sullivan,  2938  Middlefield  Road,  Redwood  City,  California  a 
revocable  permit  for  the  use  of  property  under  the  jurisdiction 
of  the  Water  Department,  described  as  follows: 

A  portion  of  Hetch  Hetchy  Parcels  Nos. 
2069  and  2070  as  described  in  Hetch  Hetchy 
Records 5  said  parcels  being  also  portions  of 
Lots  15,  16  and  17,  Block  26,  Dumbarton  Tract, 
Redwood  City, 

for  the  purpose  of  a    driveway  and  the  parking  of  employees'  cars 
within  the  parcel  of  land  referred  to  above  and  as  shown  on  San 
Francisco  Water  Department  drawing  B-1618A;  and 

WHEREAS,  Clyde  Sullivan's  plumbing  business  has  been  seized 
by  the  Internal  Revenue  Service  for  tax  reasons;  and 

WHEREAS,  Clyde  Sullivan,  under  the  terms  of  the  space  permit 
aforesaid,  is  indebted  to  the  City  in  the  sum.  of  $500.00  for  rent, 
therefore  be  it 

RESOLVED,  that  the  Space  Permit  issued  to  Clyde  Sullivan 
pursuant  to  Conmiission  Resolution  No.  19286,  dated  June  16,  1959 
is  hereby  cancelled  as  of  September  1,  19  62;  and 

FURTHER  RESOLVED,  that  Commission  does  not  waive  the  rent  due 
in  the  sum  of  $500.00  from  Clyde  Sullivan  under  the  terms  of  the 
Space  Permit  aforesaid;  and 

FURTHER  RESOLVED,  that  the  City  Attorney  is  requested  to 
pursue  appropriate  legal  action  against  Clyde  Sullivan  for  all 
amounts  due  9ity  under  said  Space  Permit, 


—RESOLUTION  NO.  22 > 395— 

WHEREAS,  an  emergency  exists  in  the  Water  Department  distribu- 
tion system  in  San  Francisco  due  to  the  recent  storms  of  October  11, 
12  and  13,  1962  which  resulted  in  the  destruction  of  a  portion  of 
the  roof  of  the  Wilde  Avenue  Reservoir;  and 

WHEREAS,  emergency  repairs  to  the  above  facility  are  necessary 
to  carry  on  the  operation  of  the  San  Francisco  Water  Department 
without  interruption  and  to  protect  the  interests  of  the  City  and 
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County  of  San  Francisco  and  to  safeguard  the  health  and  welfare  of 
the  citizens  of  said  Oity  and  County;  and 

WHEREA.S,  the  type  and  nature  of  the  work  involved  is  su«h  that 
in  order  to  assure  proper  water  quality  and  service  it  can  best  be 
performed  by  the  forces  of  the  San  Prancisco  Water  Department; 
therefore,  be  it 

RESOLVED  J  That  time  being  of  the  essence,  this  Commission  in 
accordance  with  the  provisions  of  Section  6.50  of  the  Administrative 
Code  hereby  declares  the  existence  of  an  emergency  and  directs  the 
Manager  of  Utilities  to  effect  such  emergency  repairs  in  the  most 
expeditious  manner;  and,  bs  it  further 

RESOLVED,  That  the  Controller  be  and  he  is  hereby  requested  to 
transfer  funds  in  the  amount  of  15^000  from  the  unallocated  portion 
of  Appropriation  No.  2.74-6,000.000  to  Appropriation  No.  2.745.130.001 
in  the  amount  of  $3>500  and  to  Appropriation  No.  2.746.697.000  in 
the  amount  of  $1>500  to  provide  for  said  emergency  repairs. 


--RESOLUTION  NO.  22,396-- 

RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call; 

WD  Contract  No.  1075 — Laying  of  4-Inch,  6-Inch  and  8- Inch  Cast  Iron 
Mains  in  16th,  Mississippi  and  Other  Streets  (Replacement  of  Small 
Mains); 

MR  Contract  No.  475 — Track  Construction  for  Temporary  Detour,  Ocean 
Avenue  at  Southern  Freeway. 


—RESOLUTION  NO.  22.397— 

BE  IT  RESOLVED,  That  this  Commission  hereby  approves  certain 
drawings  submitted  to  it  by  Western  Airlines,  Inc.,  copies  of  which 
are  on  file  with  Comjnission* s  Secretary,  depicting  aircraft  fueling 
and  servicing  facilities  at  Pier  "P",  San  Prancisco  International 
Airport,  which  facilities  shall  consist  in  general  of  the  construc- 
tion of  aircraft  fuel  mainlines,  pipelines,  hydrant  fuel  system, 
air  start  system,  power,  potable  water  and  telephone  facilities 
in  the  Pier  "P"®  area,  said  drav/ings  having  been  approved  heretofore 
by  the  Utilities  Engineering  Bureau  subject  to  the  notations  marked 
thereon  in  red;  and  permission  is  hereby  granted  to  Western  Airlines, 
Inc.  to  perform  such  construction  at  their  sole  cost,  expense  and 
risk;  and 

BE  IT  FURTHER  RESOLVED,  That  in  the  event  that  Western  Air- 
lines, Inc.  should  not  become  a  lessee  of  City  of  premises  in  said 
Pier  *'P",alI  the  aforesaid  construction  and  facilities  will  revert 
to  and  become  the  property  of  the  City  at  no  cost  or  expense  whatso- 
ever to  the  City;  and 

BE  IT  FURTHER  RESOLVED,  That  in  the  event  that  Western  Airlines, 
Inc.  should  become  the  lessee  of  City  of  premises  in  said  Pier  "P", 
the  aforesaid  permit  and  approval  shall  be  deemed  to  have  been 
granted  under  the  provisions  of  said  lease  to  Western  Airlines,  Inc. 
of  area  in  Pier  "P" . 
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—RESOLUTION  NO,  22.398— 

RESOLVED,  That  this  Commission  hereby  requests  the  Director  of 
Property  to  prepare  the  necessary  ordinance  for  adoption  by  the 
Board  of  Supervisors  authorizing  the  conveyance  to  the  City  of 
Millbrae  of  an  utility  easement  consisting  of  0.0344  of  an  acre; 
extending  from  Magnolia  Avenue  to  Broadway.    In  consideration 
therefor,  the  City  of  Millbrae  shall,  at  n.o  cost  to  the  grantor,  lay 
a  sanitary  sewer  and  connect  adjoining  Water  Department  sewer 
laterals  thereto.    Water  Department  drawing  B-2444. 


—RESOLUTION  NO.  22,399-- 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  the  Hetch  Hetchy  Water  Supply,  Pov/er  and  Utilities 
Engineering  Bureau  to  negotiate  a  contract  with  Mr.  Reuben  A. 
Isbcrg,  Consulting  Engineer,  for  professional  engineering  services 
in  the  supervising  and  conducting  of  field  tests  and  in  the  inter- 
preting of  data  thereby  secured  in  connection  with  the  design  and 
construction  of  a  complete  replacement  of  the  Hetch  Hetchy  Radio 
System;  subject  to  final  approval  of  the  contract  terms  by  this 
Commission. 


—RESOLUTION  NO.  22,400— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Airport  Department  Request  for  Allotment  of  Additional 
Funds,  in  amount  $400.00,  under  Appropriation  No.  2.725.111.000,  ta 
provide  for  emergency  overtime,  miscellaneous  salaries,  due  to  the 
storm  0 f  October  11-13,  1962,  and  the  World  Series. 


—RESOLUTION  NO.  22,401— 

RESOLVED,  That  this  OomDiission  hereby  approves  collections, 
month  of  September,  19^2,  for  damages  which  the  Department  has 
against  miscellaneous  debtors? 

Bureau  of  Light,  Heat  and  Power  $150.50 
"    "    thru  Bureau  of  Delinquent  Revenue  377*50 

$528.00? 

and  hereby  approves  transfer  during  month  of  September,  1962,  amount 
$1,265.81,  by  the  Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of 
Delinquent  Revenue  for  collection;  and  approves  abandonment  during 
September,  1962,  under  Bureau  of  Delinquent  Revenue  Authorizations 
Nos.  45,568  and  15,57X,  claims  in  amount  of  $558.67. 


—RESOLUTION  NO.  22.402  — 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts; 

Airport  Department  Contract  Nq.  326— Silt  Removal,  1962  -  1  at  San 
Prancisco  Internat ional  Airport ,  to  Jacobs  Bros.,  as  the  only  bidder 
in  amount  of  $4,542.40; 
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Airport  Department  Contract  No.  309 — Extension  of  Pier  "C"  at  San 
Prancisco  Intormtional  Airport,  to  Pacific  Coast  Builders,  in 
amount  of  $1, 082 ,100.00,  based  on  the  basic  lump  sum  bid  plus 
Alternate  No.  2?     and,  be  it  further 

RESOLVED,  That  Alternate  No.  1  and  all  other  bids  for  above 
Airport  Department  Contract  No«  309  are  hereby  rejected. 


RESOLVED,  That  this  Commissi hereby  approves  the  drawings 
submitted  by  Shell  Oil  Company,  under  which  Shell  Oil  Company 
at  its  own  and  sole  cost  will  construct  aircraft  fueling  facilities 
at  San  Francisco  International  Airport,  the  work  to  consist  of 
aircraft  fuel  mainlines  between  Shell  Oil  Company *s  existing 
Ssttellite  Plant  No,  2  and  the  new  Pier  "G-"  and  a  hydrant  system 
and  pipelines  in  the  Pier  "G-"  areai  said  drawings  having  been 
approved  by  the  Utilities  Engineering  Bureau  subject  to  the  nota- 
tions marked  thereon  in  red-. 


Mrs.  Margaret  Wilcox,  represe3nting  Thermo-Wind,  Inc.,  appeared  and 
presented  a  petition  to  the  Commission  seeking  relief  and  release 
under  Space  or  Use  Permit  issued  for  occupancy  of  Room  C-la, 
Executive  Aircraft  Terminal  Building  at  San  Francisco  International 
Airport.    The  matter  was  referred  to  the  Airport  Manager  for  report 
and  recommendation  on  or  before  Tuesday,  October  30,  19^2,  the 
date  of  the  next  regular  Public  Utilities  Conmiission  meeting. 


Manager of  Utilities  Calendar  Items : 


Mr«  Kirkwood  reported  that  a  meeting  of  the  San  Mateo/San  Francisco 
Joint  Committee  Qn  Mutual  Problems  has  been  scheduled  for  Thursday, 
October  25,  1962,  at  which  time  a  report  v/ould  be  submitted  on  the 
progress  vhich  has  been  made  in  studies  for  the  recreational  use 
of  Crystal  Springs  wa-feershed  land.    A  copy  of  the  report  by  J.  H. 
Turner,  General  Manager  and  Onief  Engineer,  San  Francisco  Water 
Department,  will  be  submitted  to  the  joint  committee  and  has  been 
forwarded  to  the  Public  Utilities  Commission. 

Mr.  Kirkwood  advised  the  Commission  that  he  had  received  airport 
consultant  Leigh  Fisher's  annual  report  to  the  Commission,  as 
required  under  his  contract,  iadicating  the  comparable  position  of 
San  Francisco  International  Airport  with  other  similar  airports  in 
regard  to  landing  fees,  lease  arrangements,  concession  charges, 
etc.    Copies  are  being  furnished  the  Conmiission  and  a  copy  will  be 
sent  to  the  Controller  since  Mr.  Fisher ^s  report  suggests  considera- 
tion of  a  limited  use  of  revenue  bond  financing. 

Mr,  Fisher's  report  indicates  the  Airport  is  doing  a  good  job  from 
the  standpoint  of  fees  and  public  services  performed.    He  has 
indicated  that  a  further  report  relative  to  general  aviation  will  be 
forthcoming  in  the  near  future,  and  has  recommended  that  considera- 
tion be  given  to  the  further  planning  of  a  fairly  extensive  capital 
improvement  program. 
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Mr.  Kirkwood  acknowledged  the  receipt  from  former  Public  Utilities 
Commissioner  Thomas  Gr.  Plant,  of  a  letter  commending  the  Municipal 
Railway  for  the  excellent  service  rendered  to  and  from  Candlestick 
Park  during  the  World  Series. 

Mr.  Kirkwood  also  acknowledged  receipt  of  a  letter  from  the  Board 
of  Directors,  San  Prancisco  Bay  Area  Rapid  Transit  District,  trans- 
mitting a  formal  resolution  congratulating  the  Municipal  Railway  on 
the  occasion  of  its  Fiftieth  Anniversary. 

M_p.  Kirkwood  suggested  that  the  Commission  adopt  a  formal  resolu- 
tion thanking  Mrs.  Hans  Klussmann  and  the  Muni  G-olden  Anniversary 
Citizens'  Committee  for  a  job  well  done  in  the  promotion  of  Muni 
Golden  Week,  marking  the  anniversary  of  the  fiftieth  birthday  of  the 
Municipal  Railway.    Upcn  motion  of  Commissioner  Wliite,  seconded  by 
Conmiissioner  Simon,  the  following  resolution  was  unanimously 
adopted ; 


WHEREAS,  George  Christopher,  Mayor  of  the  City  and  County  of 
San  Francisco,  did  appoint  a  Muni  Golden  Anniversary  Citizens' 
Coiimiittee,  charging  it  with  the  responsibility  of  conducting  a 
City-wide  program  during  the  week  of  October  14,  1962,  to  commemorate 
the  Fiftieth  Anniversary  of  the  fo'onding  of  the  Municipal  Railway? 
and 

VfHEREAS,  said  Committee  did  enthusiastically  plan  and  execute 
a  week-long  civic  celebration  which  redirected  the  attention  of 
citizens  in  every  walk  of  life  to  the  part  which  the  Municipal 
Railway  plays  in  the  historic  and  economic  life  of  the  Cj^ty  and 
County;  and 

WHEREAS,  the  success  of  Muni  Golden  Week  was  directly  attribut- 
able to  the  splendid  and  unselfish  efforts  of  the  Muni  Golden  Anni- 
versary Citizens'  Committee;    therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
extend  deepest  thanks  and  sincerest  appreciation  to  said  Committee 
for  a  job  exceedingly  well  done;  and  be  it  further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
send  to  Mrs,  Hans  Klussmann,  the  gracious  Ghairlady,  and  to  each  and 
every  member  of  the  Citizens'  Committee  a  copy  of  this  resolution  . 
as  a  token  of  the  high  esteem  in  which  they  are  held  by  this 
Commission. 


William  Simons,  Director,  Bureau  of  Public  Service,  stated  that  a 
framed  certificate  of  appreciation,  signed  by  the  Mayor  and  Mrs. 
Klussmann,  chairlady  of  the  Citizens'  Committee,  would  be  forwarded 
to  all  who  participated  in  the  Muni  Golden  Week — the  various 
merchants,  newspapers,  TV  stations,  business  houses,  etc. 


Departmental  Report; 


Monthly  report  on  the  San  Francisco  Water  Department  was  submitted 
by  J.  H.  Turner,  General  Manager  and  Chief  Engineer  of  the  Department, 
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who  directed  the  Commission's  attention  to  the  excessive  amount  of 
rainfall  upon  the  Pilarcitos  Watershed  during  the  recent  rainstorm 
of  October  10-13. 


Roll  Call; 

All  Commissioners  passed, 
THEREUPON  THE  FiEETING  ADJOURNED. 
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SAN  FRiiNGISGO  WATER  DEPARTMENT 
65^^  PERIODIC  REPORT 
TO  THE  : 
PUBLIC  UTILITIES  COMMISSION 
October  23,  1962 


WATER  Q.UALITY 

Through  the  four  days  ending  7  A.M.  October  15,  the  follow- 
ing rainfall  figures  v/ere  recorded  at  a  few  of  the  stations  operated 
by  the  Water  Department:     Pilarcitos  16.12  inches;  San  Andreas  12.66 
inches;  Uj^per  Crystal  Springs  8.5^  inches;  Calaveras  3 '61  inches; 
Sunol  5.79  inches,  and  at  Niles  6.71  inches.     In  these  four  days, 
nearly  as  much  rain  fell  upon  the  Pilarcitos  Watershed  as  fell  upon 
San  Francisco  (17.68  inches)  during  the  entire  1961-62  fiscal  year. 
This  unusually  heavy  and  out  of  season  rainfall  could  not  be  effec- 
tively retarded  by  the  watershed  cover  and  therefore  ran  into  the 
reservoirs  carrying  silt  with  it,  creating  turbid  water  conditions 
that  could  not  be  corrected  as  the  rains  were  general  and  widespread 
to  the  extent  that  turbid  water  conditions  occurred  at  Moccasin 
Reservoir  and  the  gates  to  the  Foothill  Tunnel  were  closed  to  prevent 
muddy  water  entering  the  tunnel.     The  public  was  notified  through  the 
press  that  some  turbidity  could  be  expected  in  the  water  delivered 
and  were  assur-ed  that  the  water  was  perfectly  safe  to  use.  This 
condition,  however,  was  corrected  within  a  very  short  time. 

In  addition  to  the  emergency  operations  required  throughout 
the  System  to  maintain  delivery  of  high  quality  water,  there  was 
other  storm  damage  to  the  Department's  properties  requiring  emergency 
attention  at  the  time  and  remedial  attention  later,  as  well  as 
numerous  complaints  and  inquiries  from  the  public  that  required  the 
attention  of  Department  Personnel i» 

All  of  the  agencies  interested  in  being  employed  as  consultant 
for  the  feasibility  study  of  additional  recreational  uses  of  watershed 
lands  in  Sc-n  Mateo  County,  have  been  interviewed.     A  revised  draft 
of  the  contract  form  is  being  prepared  incorporating  suggestions 
developed  during  these  interviews.     This  revised  contract  form  and 
the  Department's  recommiendation  is  expected  to  be  presented  to  the 
Public  Utilities  Commission  for  consideration  at  an  early  meeting. 
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Staff  members  of  the  Department  attended  the  San  Mateo 
County  Planning  Commission  hearing  on  the  Mid-Coastside  District 
Plan  on  September  26,  1962.     A  proposal,  maps  and  plans  prepared 
by  the  V/ater  Department  were  delivered  for  review  by  the  Commission. 
The  Commission's  otaff  expressed  agreement  with  the  Department's 
proposal  for  the  routing  of  the  Skyline  National  Parkway. 

The  Department's  point  of  view  regarding  the  location  of 
Freeway  Route  105  across  Crystal  Springs  Reservoir  and  'watershed 
from  Ralston  Avenue  to  the  pass  leading  to  Half  Moon  Bay,  was 
presented  on  September  25,  1962  at  a  hearing  before  the  State 
Division  of  Highways. 

During  the  month  of  Sextember,  1962,  thirteen  distribution 
main  flushing  operations  were  carried  out  by  City  Distribution 
Division  to  correct  dirty  water  conditions. 

WATER  CONDITIONS: 

During  the  month  of  September,  the  average  cons^omption 
of  water  throughout  the  System  was  at  the  rate  of  20? •6  million 
gallons  per  day. 

The  aqueduct  from  Hetch  Hetchy  sources  was  operated  at 
full  capacity  to  transport  water  to  the  Bay  Area  at  an  average 
of  162.5  million  gallons  per  day  throughout  the  mionth  of  September. 
In  addition  to  this,  49.5  million  gallons  per  day  was  withdrawn 
from  Calaveras  Reservoir  throughout  the  month  of  beptember.  With 
the  heavy  rainstorm  of  October  10,  11,  12  and  15th,  deliveries  from 
the  Hetch  Hetchy  Aqueduct  has  been  reduced  to  90  million  gallons 
per  day  and  deliveries  will  be  regulated  to  maintain  desired 
reservoir  storage  in  relation  to  season  and  local  production. 

APPLICATION  FOR  WATER  SUPPLY  FOR  RESALE 

A  conference  is  scheduled  for  October  10,  1962  with  a 
consulting  engineer  firm  for  the  possibility  of  furnishing  water 
to  a  large  hillside  subdivision  in  the  eastern  portion  of  Alameda 
County  proposed  to  be  annexed  to  Union  City. 
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FINANCES 

Collections  for  the  fiscal  year  1962-63  through  September 
totaled  $4,388,753.40,  which  is  $3''-'^  .558 .92  less  than  collected  dur- 
ing the  like  period  in  the  prior  fiscal  year«    This  is  $51/r'4l  less 
than  the  revenue  estimate  in  the  I962-63  budget  for  this  period c 

1961  MimiCIPAL  WATER  SKSTSM  BOND  PROJECTS 


Hearings  are  being  held  by  the  Federal  Povrer  ConmisBion  upon 
the  application  of  the  Turlock  Irrigation  District  and  the  Modesto 
Irrigation  District  for  the  construction  of  a  New  Don  Pedro  Dam, 
This  Department  has  been  called  upon  to  testa. fy  to  the  need  for 
water  by  the  present  population  and  the  anticipated  future  population 
within  the  area  served  by  this  Deps.rtment .     Mr^  George  D,  Burr  is 
representing  the  Department  as  witness  at  these  hearings.     The  ex- 
change storage  planned  to  be  provided  in  the  larger  reservoir  to  be 
created  by  the  Nev/  Don  Pedro  Da-m  is  needed  to  meet  the  anticipated 
demand  for  water  in  this  service  area. 

Progress  on  construction  continued  at  a  satisfactory  pace. 
A  large  number  of  pipeline  contracts  are  being  advertised  or  are  in 
progress.    Work  on  plans  and  specifications  for  major  projects  such 
as  roofing  of  Lombard  Reservoir,  San  Antonio  Dam,  the  new  Corporation 
Yard  and  Bay  Crossing  Pipeline  No,  4  are  being  moved  along  rapidly. 

There  were  303  service  pipes  renewed  during  the  month  of 
September,  Of  this  total  236  were  renev/ed  on  orders  issued  by  the 
Comjnercial  Division  and  67  on  orders  issued  by  the  City  Distribution 
Division. 


-  3  - 


3 


MINUTES 


PUBLIC  UTILITIES  COmiSSION 


l,384t}i  REGUIAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COrmSSION,  in  room  282  -  CITY  HA.LL,  OCTOBER  30, 
1962,  COMMENCING  AT  2sOO  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Presents         Conmiissioners  George  F,  Hansen,  Thos.  F.  Stack, 
Bert  Sitoon 

Absents  Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White. 

Commissioner  George  F.  Hansen  presided. 

Pledge  of  Allegiance  was  led  hy  Commissioner  Simon. 


On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  1,383rd  regular  meeting  of  the  Commission  held 
October  23,  1962,  were  approved. 


Vote  s 


Ayes-Commissioners  Hansen,  Stack,  Simon 
Absent -Commissioners  Greenberg,  White 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted s 


Vote  i 


Ayes-Commissioners  Hansen,  Stack,  Simon 
Absent-Commissioners  Greenberg,  White 


RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Comm-ission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway; 


Claimant 

iTon^lTtTgated  Settlements 

TC  Vincenza  Silvestri 

TC  Col.  and  Mrs.  Kelso  G.  Clow 

SC  Bessie  Vorrises 

Litigated  Settlements 

MC  Dixie  Corvan 
MC  Antonio  Montalbo 
MC  Taylor  Hugh  Rhodes 
CO  Faye  Rosenweig 
TC  Harry  J.  Tate 


Date  of  Accident 


May  1,  1962 
August  7,  1962 
April  14,  1962 


September  1,  i960 
July  24,  I960 
May  7,  i960 
November  25,  i960 
September  19,  1959 


APPROPRIATION  NO.  2 .735 .804«000 


Settlement 


974.15 
776.42 
751.50 


1,500.00 
2,250.00 
13,000.00 
11,000.00 
1,000.00 

$51,252.07 


-13,234- 


—RESOLUTION  NO.  22,406~-> 

RESOLTED,  That  this  Commission  ia'ereby  confirms  the  award  of 
lease  made  by  the  Director  of  Property  to  Trans  World  Airlines, 
Inc.,  as  the  only  and  highest  bidder,  to  lease  certain  areas  in 
the  South  Terminal  Building  at  the  San  Francisco  International  Air- 
port, designated  by  Drawings  Nos.  CA~12106  to  CA~121lOj  inclusive  5 
for  a  period  ending  August  3l>  1969»  unless  extended  in  accordance 
with  the  terms  of  said  lease;  at  a  rental  to  be  paid  the  City  and 
County  of  San  Francisco  of  $40,788.00  per  annum  for  area  designated 
as  Rental  Rate  Area  1,  being  at  the  rate  of  $12.00  per  square  foot 
per  annum,  and  the  sum  of  $161,052,00  per  annum  for  area  designated 
as  Rental  Rate  Area  2,  being  at  the  rate  of  $6,00  per  square  foot 
per  annum;  and  be  it  further 

RESOLVED,  That  the  members  of  this  Commission  shall  execute 
said  lease  on  behalf  of  the  City  and  County  of  San  Francisco,  a 
municipal  corporation,  as  lessor,  pursuant  to  Call  for  Bids 
authorized  by  Public  Utilities  Commission  Resolution  No.  22,360, 
adopted  October  2,  1962. 

--RESOLUTION  NO.  22.407— 

WHEREAS,  TEXACO,  INC.  (hereinafter  referred  to  as  TEXACO) 
desires  to  install  a  fuel  distribution  system  to  serve  South 
Terminal  airline  operating  tenants;  and 

WliEREAS,  TEXACO  desires  to  lease  Airport  land  for  a  satellite 
tank  farm  for  storage  of  fuel  to  be  distributed  as  aforesaid; 
and 

WHEREAS,  pending  construction,  in  and  about  the  South  Terminal 
will  prevent  TEXACO  from  making  said  fuel  line  installation  in  the 
event  that  City  first  requires  it  to  enter  into  said  lease;  and 

V/HEREAS,  TEXACO  is  willing  to  make  said  installation  at  its 
own  cost  and  expense,  assuming  all  risks  and  liabilities  therein 
involved  and  subject  to  the  following  conditions; 

NOW,  THEREFORE,  BE  IT  RESOLVED;    That  this  Commission  hereby 
approves  certain  drawings  submitted  to  it  by  TEXACO,  copies  of 
which  drawings  are  on  file  with  Commission's  Secretary,  depicting 
aircraft  fueling  facilities  to  be  constructed  at  the  San  Francisco 
International  Airport  by  TEXACO,  which  facilities  consist  generally 
of  two  (2)  hydrant  pipe  lines  with  appurtenant  hydrant  pits  as 
shown  in  said  drawings  which  have  been  approved  heretofore  by  the 
Utilities  Engineering  Bureau  subject  to  conditions  thereon  marked 
m  red;  and 

BE  IT  FURTHER  RESOLVEDs     That  said  proposed  installation  is 
hereby  permitted,  but  subject  to  the  following  conditions; 

(1)  That  said  installation  be  commenced  immediately  and  be 
prosecuted  diligently  and  not  hold  up  pending  construction  at  the 
site  and  be  made  at  the  sole  cost,  expense  and  risk  of  TEXACO; 

(2)  That  prior  to  commencement  of  said  installation  TEXACO 
at  Its  own  cost  and  expense  shall  furnish  this  Commission  with  a 
general  comprehensive  liability  insurance  policy  including  automobile 
coverage,  or  a  certificate  thereof,  satisfactory  to  City  as  to 
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insurer  and  as  to  form,  naming  City,  Commission  and  its  members, 
and  the  officers,  employees  or  agents  of  each  as  insureds, 
insuring  said  persons  against  loss  or  liability  for  damages  for 
bodily  injury  or  property  damage  occasioned  by  reason  of  said 
installation  or  its  operations  in,  on  or  about  the  Airport  with 
minimum  liability  limits  of  $250,000.00  for  bodily  injury  or  death 
of  any  one  person  and  $1,000,000.00  for  bodily  injury  or  death  of 
two  or  more  persons,  in  any  one  occurrence,  and  for  damage  to 
property  of  not  less  than  $500,000.00  resulting  from  any  one  occur- 
rence, said  policy  to  contain  an  endorsement  that  10  days'  prior 
written  notice  shall  be  given  to  City  in  event  of  cancellation  or 
material  change  thereof  and  a  cross  liability  endorsement  if  said 
insureds  are  named  as  additional  insureds,  the  two  latter  endorse- 
ment forms  being  available  from  the  Airport  Groneral  Manager; 

(3)  That  the  extent  of  said  investment  to  be  made  by  !PEXAGO 
in  said  installation  shall  not  be  less  than  the  sum  of  180,000.00; 

(4)  That  TEXACO  shall  file  a  responsive  unconditional  bid 
for  award  of  a  lease  by  City  which  lease  shall  be  in  form  substan- 
tially the  same  as  that  certain  lease  entered  into  between  City 
and  Union  Oil  Company  of  California  dated  December  6,  I960  covering 
Plot  3-C  at  the  Airport,  the  rental  rate  to  be  not  less  than  that 
contained  in  the  Union  Oil  lease,  the  term  to  be  the  same  and  the 
area  to  be  either  Plot  3~D  or  Plot  2-B,  or  such  other  area  as 
mutually  agreed  by  City  and  TEXACO,  City  to  invite  bids  for  award 
of  said  lease  not  later  than  April  30,  1963 >  and  in  the  event  that 
TEXACO  fails  to  comply  with  requirements  of  this  condition  (4)  or 
is  not  the  successful  highest  responsible  bidder  therefor  that 
TEXACO  shall  release,  relinquish  and  surrender  forthwith  to  City  on 
City's  written  demand  all  of  TEXACO»S  right,  title  and  interest  in 
and  to  said  installation  and  every  part  thereof  and  to  the  right 

of  way  granted  herein  therefor? 

(5)  That  in  the  event  TEXACO  should  become  the  lessee  of  City 
of  either  of  the  aforesaid  areas,  the  aforesaid  approval  and  permit 
shall  be  deemed  to  have  been  granted  under  the  provisions  of  such 
lease  to  TEXACO s 

(6)  That  TEXACO  shall  accept  the  terms  of  this  resolution 
unconditionally,  in  writing,  not  later  than  12  o'clock  noon  on 
Wednesday,  October  31,  1962. 


—RESOLUTION  HO.  22,408— 

RESOLVED,  That  this  Commission  hereby  av/ards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts; 

San  Francisco  Water  Department  Contract  No.  1082 — Laying  of  6-Inch, 
8- Inch,  12-Inch  and  16-In<sh  Cast  Iron  Mains  in  Davis,  Broadway 
and  Others,  to  Ered  T.  Pairey,  in  net  amount  of  $42,595*703 

San  Francisco  Water  Department  Contract  No.  1084 — Rehabilitate  Roofs 
at  Sunol  Cottages  and  Newark  Valve  House  (in  Alameda  County),  to 
Western  Roofing  Service,  in  the  lump  sum  amount  of  $4,315.00; 
and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works 
are  hereby  rejected. 
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-^RESOLUTION  NO.  22 


RESOLVED,  That  this  Commission  hereby  authorizes  issiiance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows; 


Permit  to  grade  a  portion  of  the  University  Mound  Reservoir 
site;  said  portion  being  northwesterly  of  the  intersection  of 
Bowdoin  and  Bacon  Streets,  San  Francisco.    Pee  waived  due  to  off' 
setting  benefits  to  the  Department . 


RESOLVED,  That  this  Commission  hereby  requests  the  Director  of 
Property  to  prepare  the  necessary  ordinance  for  adoption  by  the 
Board  of  Supervisors  authorizing  the  ex^change  of  properties  between 
the  San  Francisco  Water  Department  and  the  Southern  Pacific  Company, 
covering  354  square  foot  areas  respectively  of  the  former  McKinnon 
Avenue;  said  exchange  is  ior  the  benefit  of  the  Water  Department's 
San  Francisco  Corporation  Yard. 


RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed,  approves  Debit  Modification  of  Contract  in  amount 
of  $1,088.68,  approves  Final  Payment  in  amount  of  $10,786.11,  in 
favor  of  R.  W.  Johnston  &  Son  under  W.D.  Contract  No.  1045 — 
Construction  of  Calaveras  Pipeline  Protective  Work  and  Trestle 
Fenders  (in  Alameda  Co.). 


RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
satisfactorily  completed  under  San  Francisco  Water  Department 
professional  services  contract  for  Structural  Studies  and  Evaluation 
of  Break  in  24-Inch  Main  at  7th  and  Howard  Streets;  contractor, 
John  J.  Grould;  and  hereby  approves  Credit  Modification  of  Contract 
in  amount  $699.26. 


RESOLVED,  That  this  Commission  hereby  authorizes  a  modifica- 
tion of  that  certain  agreement  with  SOUND  ABATEI^IENT  CENTER  for 
Professional  Services  at  San  Francisco  Internatioml  Airport,  dated 
June  19,  1962,  to  reduce  the  amount  of  the  fee  to  be  paid  by  City 
for  such  services  for  the  period  August  16,  1962  through 
February  15,  1963,  from  $1,500.00  to  $399.96?  the  City  Attorney  is 
hereby  authorized  and  requested  to  prepare  any  and  all  documents 
necessary  to  effect  the  foregoing  modification. 


RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16527,  adopted  July  16,  1956,  payment  of  claims 
in  the  amount  of  $280.37,  made  by  the  San  Francisco  Water  Department 


TO; 


VILLA.  PORTOIA,  INCORPORATED 


— HESOLUTION  NO.  22,410 


--RESOLUTION  NO.  22,411 


—RESOLUTION  NO.  22.412— 


-13,237- 


month  of  August,  1962,  per  Revolving  Fund  Voucher  No.  2361;  and  in 
the  amount  of  $139*74,  month  of  September,  1962,  per  Revolving  Fund 
Voucher  No.  2370. 


^-RESOLUTION  NO.  22.413-- 

RESOLVED,  That  this  Commission  hereby  designates  December  1, 
1962,  as  the  effective  date  of  Water  Department  Revocable  Permit 
issued  to  the  City  of  San  Bruno,  authorized  by  Resolution  No* 
22,377,  dated  October  15,  1962,  to  occupy  that  portion  of  the  former 
Municipal  Railway  right  of  way  in  San  Bruno  from  San  Mateo  Avenue 
southerly  to  the  San  Bruno  City  limits,  for  the  purpose  of  v/idening 
Huntington  Avenue ;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  cancels  as  of  November  30, 
1962,  those  certain  existing  Water  Department  Revocable  Permits 
issued  for  employee  parking  to  the  following  adjacent  property 
owners,  authorized  by  the  listed  resolutions s 

'  I^Grmittee 

Marelich  Mfg,  Company 
San  Bruno  Lumber  Co. 
Jos.  &  Helen  Sammut 


Resolution  Date 

No.  19,788  December  15,  1959 

No.  20,514  September  30,  I960 

No.  21,527  September  26,  1961 


--RESOLUTION  NO.  22.416-- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  revocable  permit  covering  use  and  occupancy  jj)f 
property  as  follows? 

TO^  DEPAHTMiiNT  OP  PUBLIC  WORKS 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 

Permit  to  install  an  8"  drain  line  within  and  along  the  north- 
easterly property  line  of  the  Water  Department's  San  Franpisco 
Corporation  Yard  site.    Fee  waived  in  consideration  of  a  City 
agency* 


—RESOLUTION  NO.  22.417— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Funds  as  follows s 

19 5.6  Airport  Bond  Fujid 

$100,000.00,  to  provide  for  a  public  address  system  in  the 
South  Terminal  Building,  Appropriation  No» 
859.050.450 

Hetch  Hetchv  Pro.iect 

$190.34,  additional  funds  to  certify  Purchase  Order  No. 

25065  -  HHWS  Contract  No.  351— Replace  Stream 
Paging  Station,  Laird  Slough,  Appropriation  No- 
2.756.058.001 
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Water  Department 


,879.00,  additional  funds  to  certify  WD  Contract  No.  1082 — 
Laying  6",  8",  12"  and  16"  Cast  Iron  Mains  in 
Davis,  Broadway  and  Other  Streets,  Appropriation 
No.  2,747.504.000. 

— KESOLUTION  NO.  22.418— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Modifications  of  Contract  No.  AD-260  South  Terminal 
Building,  Piers  P  and  G;  contractor,  M  &  K  Corporation-Stolte ,  Inc.; 
as  follows: 

Credit  Modification,  in  amount  of  $1,313*95,  providing  for  the 
following  revisions: 

Adjustment  in  prices  due  to  difference  between 
r    estimated  and  actual  length  of  pile  driven  $3,201.19  credit 

Revise  slope  of  future  conveyor  tunnel 

adjacent  to  the  pedestrian  tunnel  701.37  debit 

Add  four  new  beams  in  the  mezzanine  floor  slab         985 .87  debit 


Debit  Modification,  in  amount  of  S28jl0;^.42,  to  provide  for  the 

proposed  addition  to  the  outbond  baggage  conveyor  system  No.  8 
serving  the  ticket  counter  as  shown  on  Drawing  No.  DA-10864 
Rev.  4. 


-■-RESOLUTION  NO.  22,419— 

RESOLVED,  That  this  Commissiorj,  on  the  recommendation  of  the 
Mana,ger  of  Utilities,  the  General  Manager  of  the  Municipal  Railway ^ 
and  the  City  Attorney,  hereby  approves  compromise  settlements  of 
claims  for  damages  which  the  Municipal  Railway  has  against  the 
following s 

Month  of  September,  1962: 


Amount 

Compromise 

Debtor 

Billed 

Settlement 

Mathew  M.  Mogus 

$  36.93 

I  26.43 

Blake  Eagle 

185.74 

152,14 

Jasmin  Dewan 

42.64 

36.54 

Loretta  M.  Self 

48.33 

35.73 

Container  Corp.  of  America 

419.72 

228.39 

Lillian  West 

90.59 

55.00 

Charles  B.  Zents 

145.90 

112.30 

Mail  Delivery  Service  Co. 

41.19 

32.79 

Evelyn  Johnson 

143.30 

103.40 

$1,154.34 

$782.72? 

and,  be  it  further 
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RESOLVED,  That  this  CoUMission  hereby  approves  collections, 
month  of  September,  1962,  for  damages  which  the  Municipal  Railway- 
has  against  miscellaneous  debtors,  per  list  dated  October  15,  1962, 
in  the  amount  of  $1,466 ,22. 


■^-RESOLUTION  N0»  22,420— 

WHEREAS,  by  the  terms  of  Hetch  Hetchy  Water  Supply  Contract 
No,  345,  Canyon  Powerhouse  Penstock  Excavation,  the  Contractor, 
A.  Turrin  &  Sons  was  to  have  completed  all  contract  work  on  or 
before  April  20,  1962;  and 

V/HEREAS,  Contractor  v/as  delayed  41  calendar  days  due  to 
adverse  weather  conditions;  and 

WHEREAS,  Contractor  was  delayed  12  calendar  days  due  to  changes 
in  work  ordered  by  the  Comia-ission?  and 

WHEREAS,        .adverse  weather  conditions",  "changes  in  the  work 
ordered  by  the  Commission  insofar  as  they  necessarily  require 
additional  time  in  which  to  complete  the  entire  work",  are 
unavoidable  delays  as  defined  in  file  No.  13456,  Ordinance  No-  9484, 
Section  6.3  UNAVOIDABLE  DEIAYS,  adopted  by  the  Board  of  Supervisors, 
January  16,  1956;  and 

NOW,  THEREPQRS,  BE  IT  RESOLVED,  that  this  Commission  hereby 
grants  an  extension  of  53  calendar  days  to  June  10,  1962  for  which 
liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  that  liquidated  damages  in  the  amount 
of  $2,525.00  be  assessed  for  avoidable  delay  of  101  calendar  days 
in  the  prosecution  of  the  work;  and 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the  work 
as  being  satisfactorily  completed  in  accordance  with  the  contract 
documents,  approves  final  modification  of  contract  in  the  amount 
of  $5,517.97  credit,  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  the  amount  of  $35,743  0  03. 


—RESOLUTION  NO.  22,421— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows: 

TO:  MR.  H0LLI3  COOPER 

801  WASHINGTON  STREET 
^RIDLEY,  CALIFORNIA 

Permit  to  sell  Christmas  trees  from  November  15,  1962  through 
December  31,  1962  within  a  portion  of  the  Laguna  Honda  Reservoir 
tract  fronting  on  7th  Avenue;  San  Francisco;  subject  to  a  consider 
ation  of  $250.00. 


.^^■.RESQLUTION  NO.  22,422-> 

RESOLVED,  That  this  Commission  approves  drawings  submitted  by 
Standard  Oil  Company,  under  which  Standard  Oil  Company  at  its  own 
and  sole  expense  will  construct  a  54-foot  diameter  by  48-foot  high 
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aviation  fuel  storage  tank  and  related  appurtenances  on  its  bulk 
storage  fuel  area  at  San  Francisco  International  Airport,  said 
drawing  having  been  approved  by  the  Utilities  Engineering  Burer^.u. 


-.-BESOLUTION  ^0.  22,423— 

RESOLVED,  That  this  Commission  approves  drawings  submitted  by 
Slick  Airlines,  under  which  Slick  Airlines,  at  its  own  and  sole 
expense,  will  modify  and  expand  the  fire  protection  system  in  its 
hangar  at  San  Francisco  Intematioml  Airport,  said  drawings  having 
been  approved  by  the  Utilities  Engineering  Bureau  subject  to  the 
comments  noted  thereon. 


--RESOLUTION  NO.  22,424— 

RESOLVED,  That  Resolutior*  Nq.  16,931,  adopted  January  14,  1957, 
setting  forth  official  time  and  place  of  meetings  of  the  Public 
Utilities  Commission,  be  and  the  same  is  amended  as  follows: 

Regular  Meeting  of  November  6,  1962  (Election 
Day)  will  be  held  at  9:00  a.m.,  November  7,  1962. 


—RESOLUTION  NO.  22.425-— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfaco- 
rily  completed;  approves  CREDIT  Modification  of  Contract  in  amount 
of  I195.OO;  approves  Pinal  Payment  in  amount  of  $1,414»98,  in  favor 
of  ASSOCIATED  PIPELINE,  INC.,  under  W.D.  Contract  No.  1070,  Reloca- 
tion of  Portions  of  Crystal  Springs  and  San  Andreas  44-Inch  Pipe 
Lines  in  El  Camino  Real,  Millbrae,  allows  Thirteen  (13)  calendar 
days  unavoidable  delay  due  to  inability  of  Contractor  to  procure 
material. 


—RESOLUTION  NO.  22.426— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfaco- 
rily  complete^;  approves  Debit  Modification  of  Contract  in  the 
amount  of  $930.38;  approves  final  payment  in  the  amount  of  $2,141.19? 
in  favor  of  Associated  Pipeline,  Incorporated,  under  Water  Depart- 
ment Contract  No.  1050,  Laying  of  6-Inch,  12-Inch  and  16-Inch  Cast 
Iron  Mains  in  Noe  and  2  6th  Streets,  and  allows  twenty-one  (21) 
working  days  of  unavoidable  delay,  fifteen  (15)  days  due  to  labor 
controversy  and  six  (6)  days  waiting  for  Water  Department  connec- 
tions . 


—RESOLUTION  NO.  22.427— 

WHEREAS,  certain  work  is  included  as  a  contingency  allowance 
item  in  Airport  Department  Contract  No.  309 — Extension  to  Pier  C, 
to  provide  water-proofing  of  portions  of  the  existing  Pier  G 
structure  as  a  safeguard  to  property  and  the  use  of  airport 
facilities;  and 

WHEREAS,  it  is  not  expected  that  such  work  c^th  be  accomplished 
under  Contract  AD-309  before  December  1,  1962;  aftd 
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WHEREAS,  a  rain  storm  occurring  before  such  work  is  accomplished 
could  cause  damage  to  property  and  adversely  affect  the  use  of  air- 
port facilities  in  connection  with  Pier  0;  and 

WHEREAS,  in  addition  to  the  above-mentioned  water-proofing  of 
portions  of  Pier  C,  it  is  necessary  to  protect  the  public  from  storm 
waters  entering  the  temporary  concourses  and  gate  rooms  which  were 
recently  constructed  under  Airport  Department  Contract  No,  316, 
therefore,  be  it 

RESOLVED,  that  emergency  measures  be  instituted  at  the  earliest 
possible  date  in  order  to  avoid  the  above  described  situation  which 
would  be  caused  by  a  rain  storm;  and,  be  it  fvirther 

RESOLVED,  that  this  Commission  authorizes  the  expenditure  of 
$2,500.00  from  appropriation  Nq.  1.728.509.000  to  defray  the  cost  of 
said  work  on  Pier  G,  and  on  the  Pier  C  temporary  st^ruotures,  such 
work  to  be  performed  on  an  emergency  basis  at  the  earliest  possible 
date. 


In  reference  to  the  Trans  World  Airlines'  lease,  Philip  Rezoa, 
Director  of  Property;  A.  J.  Brough,  Properties  and  Facilities  Vice 
President  of  TWA;  and  several  members  of  TWA  were  present.  Airport 
Manager  Belford  Brown  summarized  the  joint  efforts  that  were  made 
between  the  airlines  and  airport  management  in  bringing  this  lease 
of  space  in  the  new  terminal  to  a  successful  conclusion.    He  paid 
special  tribute  to  the  hard  work  on  the  project  contributed  by 
G-eorge  P.  Negri,  Director,  Bureau  of  Accounts;  John  E.  Barricklo 
of  the  City  Attorney's  Office;  the  Utilities  Engineering  Bureau; 
and  Stanley  P.  Davis,  UEB  Architect. 

Regarding  the  Texaco  matter,  Mr.  Brown  explained  that  Texaco, 
although  they  had  no  contract  to  supply  fuel  at  this  time,  wished  to 
make  an  installation  of  the  fuel  distribution  system  in  order  to  be 
in  a  competitive  position  with  other  vendors  of  aviation  fuels. 
Mr.  J.  G.  Brookman,  Assistant  Dividional  Sales  Manager  of  Texaco, 
Inc.,  was  present  and  confirmed  the  fact  that  Texaco  needed  this 
installation  in  order  to  compete  with  other  oil  companies  at  the 
airport . 


Mr.  Brough  stated  that  Trans  World  Airlines  was  happy  with  the 
successful  conclusion  of  the  lease  and  that  they  were  anxious  to 
get  into  the  facility.    TWA,  he  said,  looked  foivard  to  the  continua- 
tion of  its  pleasant  relationships  with  the  airport  and  the  Commis- 
sion. 


Public  Utilities  Counsel  William  P.  Bourne  reported  on  the  status 
of  the  Canyon  Power  Project  turbine  case.    He  indicated  the  District 
Coiirt  of  Appeals  had  sustained  the  Superior  •  Court  ♦s  finding  that  the 
award  was  illegal.    Mr.  Bourne  then  stated  the  decision  to  appeal 
to  the  State  Supreme  Court  was  in  the  hands  of  Baldwin-Lima -Hamilton, 
to  whom  the  award  had  been  made.    He  went  on  to  explain  to  the 
Commission  the  legal  time  limits  involved. 
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The  report  scheduled  for  today  regarding  the  Thermo-Wind,  Inc.'s 
occupancy  of  a  suite  at  the  San  Francisco  International  Airport  was 
put  Over  one  week  at  the  request  of  Mrs,  Margaret  Wilcox,  represen- 
tative of  Thermo-Wind • 


Roll  Calls 

Commissioner  Simon  requested  that  the  meeting  adjoumin  tribute  to 
the  memory  of  the  late  Dr.  William  E.  0' Grady,  beloved  and  highly 
respected  physician  for  the  San  Francisco  Fire  Department,  and  that 
a  suitable  resolution  be  adopted  and  copies  sent  to  his  widow* 

Upon  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Stack, 
the  following  resolution  was  unanimously  adopted; 


WHEREAS,  This  Commission  has  noted  with  regret  and  a  deep 
sense  of  civic  loss  the  passing  of  William  E.  O^Grady,  M.Do,  on 
October  27,  19 62 5  and 

WHEREAS, Dr.  0' Grady  was  a  man  of  brilliant  intellect,  great 
personal  and  moral  courage,  a  dearly  beloved  and  highly  respected 
member  of  the  medical  profession?  and 

WHEREAS,  He  faithfully  served  his  native  City  for  many  years 
as  physician  to  the  San  Francisco  Fire  Department,  earning  the 
trust  and  admiration  of  all  who  had  the  privilege  of  knowing  him; 
and 

WHEREAS,  This  Commission,  its  executives  and  employees  will 
always  cherish  his  memory  with  fond  and  loving  respects  therefore, 
be  it 

RESOLVED,  That  this  Commission  does  by  this  means  extend  to 
the  family  of  the  deceased,  its  most  heartfelt  sympathy  over  the 
loss  of  Dr.  William  E.  O'Grady;  and,  be  it  further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
foivard  to  the  family  of  the  late  William  E.  O'Grady,  M.D.,  a 
suitable  copy  of  this  resolution  as  a  token  of  the  esteem  in  which 
he  has  been  held  by  this  Commission. 


THEREUPON  THE  MEETING  ADJOURNED  in  memory  of  the  late  William  E. 
0' Grady,  M.D. 


—RESOLUTION  NO.  22,427A— 
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M  I  N  U  T  B  S 
PUBLIC  UTILITIES  GOMISSION 

l>385th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSIOI^,  IN  ROOM  282  -  CITY  HALL,  NOVEMBER  7, 
1962,  COMMENCING  AT  9jOO  A.M. 

OoOoOoOoOoOoOoOoOoOoOoO  oOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Present:         Commissioners  Stuart  N.Greenberg,  Thomas  P.  White, 
George  P.  Hansen,  Bert  Simon 

Absent:  Commissioner  Thos.  P.  Stack 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Hansen. 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  1,334th  regular  meeting  of  the  Commission  held 
October  30,  19  62,  were  approved. 


Vote: 


Ayes -Commissioners  Greenberg,  White,  Hansen,  Simon 
Absent-Commissioner  Stack 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted:  ■ 


Vote: 


Ayes-Commissioners  Greenberg,  White,  Hansen,  Simon 
Absent-Commissioner  Stack 


—RESOLUTION  NO.  22,428-- 

RESOLVED,  That  on  recommendation  of  the  Mana^r  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railway: 


Claimant 

ITon-Titrffated  Settlements 

TC  Josephine  Washington 

TO  Aubrey  Johnson 

TC  Vincent  Romeo 

OC  Cea tress  Young 

CC  John  and  Rose  Gut ilia 

MC  Erna  Miller 

MC  Robert  Snyder 

CC  Uarlee  McCray 


Late  of  Accident 

January  29,  1962 
June  9,  1962 
July  9,  1962 
November  28,  1961 
January  28,  1962 
January  2  6,  1962 
July  9,  1962 
June  30,  1962 


Settlement 

$  1,375,00 
1,687.00 
2i-300.00 
1,375.00 
3,300.00 
998.13 
663.00 
800.00 
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Litigated  Settlements 


Date  of  Accident 


Settlement 


MC  Paul  R.  Schendel 
MC  Clara  Barrett 
TO  Prances  L.  Hadley 
MO  Kate  Madfres 

Jud  ^men  t 

MC  Sandra  Rockwell 


June  9,  1961 
Pebruaiy  21,  1961 
February  2,  1961 
March  14,  i960 


December  23 r  i960 
Cos  ts 

Plus  Interest  at  7?^  per  amum 
Prom  October  9,  1962 


$  8,000.00 
1,100.00 
1,500,00 
2,500.00 


15,000.00 
261.60 


APPROPRIATION  NO.  2.735.804.000 


$40,659.73 


-•^RESOLUTION  NO.  22.429  — 

RESOLVED,  That  this  Oommission  hereby  authorizes  issuance  of 
Water  Department  revocable  permit  covering  use  and  occupancy  o  f 
property  as  follows; 


TOs 


JOSEPH  R.  TELLSS 


Permit  to  extend  a  water  service  line  from  a  point  near  the 
Irvington  Portal  of  Hetch  Hetchy  Coast  Ran^e  tunnel  northeasterly 
a  distance  of  approximately  500  feet.    Pee  waived  as  permittee  is  to 
be  a  consumer  of  the  Department, 


--RESOLUTION  NO.  22.430— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  revocable  permit  covering  use  and  occL^ancy  of 
property,  as  followsj 

TO:  PACIFIC  GAS  AND  ELECTRIC  GOl^IPANY 

Permit  to  extend  an  overhead  12  K.V.  power  line  across  a  portion  of 
the  Calaveras  Dam  and  related  facilities.  No  fee  as  the  line  is  to 
serve  the  Department's  installations. 


Commissioner  Thos.  P.  Stack  arrived  at  9:10  a^. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Sinion, 
the  following  reso3.utions  were  adopted? 

Vote;  Ayes-Commissicners  Greenberg,  White, Hansen,  Stack, 

Simon 
Absent-None 
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RESOLVED,  That  this  Commission  hereby  amends  that  certain  Water 
Department  Revocable  Permit  issued  to  the  City  of  San  Mateo  by 
Resolution  No.  21116,  adopted  April  X8,  I96I,  covering  occupancy  for 
recreational  purposes  that  certain  80-acre  Crystal  Springs  Filtration 
Plant  Site;     said  amendment  to  allow  permittee  to  issue  a  revocable 
permit  for  a  rental  of  $279 -OO  per  year  to  Mr.  and  Mrs.  Thomas  R. 
l^^aggi  providing  for  fencing  of  approximately  31  acres  and  to  maintain 
a  stable  thereon. 


—RESOLUTION  NO.  22,432  — 

RESOLVED,  That  "this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Calls 

WD  Contract  No.  1090 — Construction  of  Corporation  Yard,  San 
Prancisco  -  Rankin  Street  and  Newcomb  Avenue 

AD  Contract  No.  312 — Timber  Structures  for  Runv/ay  19 L  Approach  Light 
System,  San  Prancisco  International  Airport. 


—RESOLUTION  NO.  22,433-- 

EE  IT  RESOLVED,  that  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit : 

Permittee;         Aircraft  Service  International  Inc. 

Space i  Room  37.3  Ground  Floor,  Pier  D,  consisting  of 

approximately  314  square  feet 

Monthly  Considerat icn  ;  $157.00 

Effective  Bate;         November  8,  1962 


—RESOLUTION  NO.  22,434— 

EE  IT  RESOLVED,  that  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit  s 

Permittee:         Loretz  and  Company 

Spaces  Rooms  208,  208A  consisting  of  approximately 

241  square  feet  in  Executive  Aircraft  Terminal 

Monthly  Considerations  $48.20 

Effective  Date:  November  8,1962 
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On  motion  of  Commissioner  White,  seconded  "by  Commissioner  Hansen, 
the  following  resolution  was  adopted? 

Votes  Ayes-Commissioners  White,  Hansen,  Stack 

Noes-Commissioners  Greenberg,  Simon 
Absent-None 

•   — BESQLUTIQN  NO.  22,433-- 

EESOEVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  a  supplemental  appropriation 
in  the  amoimt  of  PIPTY  THOJSAND  DOLIARS  ($50,000.00)  from  the 
Unappropriated  Balance  of  Funds,  San  Francisco  Water  Department,  to 
provide  funds  for  consulting  services  for  the  performance  of 
technical  studies  and  preparation  of  a  report  or  reports,  on  recre- 
ational uses  of  watershed  properties  of  San  Francisco  Water  Depart- 
ment in  San  Mateo  County. 


On  motion  of  Commissioner  White,  seconded  by  Commissioner  Hansen, 
the  following  resolution  was  adopted; 

Vote;  Aye s -Commissi oners  Whit  e,  Hansen,  Stack 

Noes -Commissioners  Gpeenberg,  Simon 
Absent-None 

—RESOLUTION  NO.  22,436— 

WHEREA.S  it  has  been  determined  that  it  is  to  the  best  interest 
of  the  City  and  County  of  San  Francisco  to  employ  the  services  of  a 
private  consulting  firm  to  prepare  engineering  and  economic  studies 
and  reports  on  possible  additional  recreational  facilities  on  the 
watershed  properties  of  the    San  Francisco  Water  Department  in 
San  Mateo  County?  and  to  relate  the  construction,  operation  and  use 
of  such  recreational  facilities  to  the  maintenance  of  the  quality 
of  water  served  the  City*s  customers;  and 

WHEREAS  the  City  does  not  have  qualified,  experienced 
technical  personnel  to  perform  the  work  of  preparing  said  studies 
and  reports!  and 

WHERMS  a  proposed  contract  has  been  prepared  for  the  employ- 
ment of  a  qualified  consulting  firm  for  the  services  required; 

Now  Be  it  resolved.  That  this  Commission  authorize  the  Manager 
of  Utilities  to  enter  into  a  Professional  Services  Contract  with 
the  firm  of  Metcalf  and  Eddy  under  the  general  provisions  of  which, 
Metcalf  and  Eddy  will  make  said  studies  and  reports  for  a  total  fee 
not  to  exceed  FIFTY  THOUSAND  DOLLARS  ($50,000.00),  all  in  accordance 
with  the  terms  and  conditions  of  an  appropriate  form  of  agreement 
to  be  executed  with  Metcalf  and  Eddy. 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted: 

Vote:  Ayes -Commissioners  Greenberg,  Wh^te ,  Hansen,  Stack, 

Simon 
Absent-None 

—RESOLUTION  NO,  22,437— 

WHEREAS,  by  the  terms  of  San  Francisco  Hetch  Hetchy  Water 
Supply  Contract  No.  289,  Furnishing  and  Installing  Synchronous 
Generators  for  Cherry  Generating  Station,  the  Contractor,  Allis- 
Chalmers  Manufacturing  Company,  was  to  have  completed  all  contract 
work  on  or  before  June  29,  1960j  and 

WHEREAS,  Contractor  was  delayed  from  erecting  the  generators 
for  37  calendar  days  from  October  13,  1959  to  November  18,  1959  due 
to  areas  not  being  ready  and  available  to  the  Contractor  because  of 
delays  in  the  construction  of  the  Cherry  Powerhouse  being  erected 
under  another  Hetch  Hetchy  contract j  and 

WHEREAS,  "...the  prevention  by  the  City  and  Gdonty  of  San 
Francisco  of  a  Contractor  from  commencing  or  prosecuting  the  work", 
is  an  unavoidable  delay  as  defined  in  the  file  No.  13456,  Ordinance 
No.  9484,  Section  6.3  UNAVOIDABLE  DELAYS,  adopted  by  the  Board  of 
Sup e  visors,  January  16,  1956;  and 

NOW,  THEREFORE  BE  IT  RESOLVED,  that  this  Commission  hereby 
grants  an  extension  of  33  calendar  days  to  August    1,  i960  to  which 
liquidated  damages  are  hereby  waived;  and 

BE  IT  FUE.THER  RESOLVED,  that  this  Commission  accepts  the  work 
as  being  satisfactorily  coiapleted  in  accordance  with  the  contract 
documents;  approves  Final  ModijTicat ion  of  Contract  in  the  amount  of 
$557,394.64  credit;  and  approves  Certificate  of  Acceptance  and 
Authorization  for  final  payment  in  the  amount  of  $327,549-36. 


—RESOLUTION  NO.  22,438— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily comr)leted,  and  hereby  approves  Final  Payment  in  amount  of 
$10,374.59,  in  favor  of  Ets  Hokin  &  Galvan,  Inc.,  under  Hetch  Hetchy 
Water  Supply  Contract  No.  341 — AlteiBtions  to  Warnerville  Substation 
and  Transmission  i;<ines  7  and  8o 


—RESOLUTION  NO.  22,439— 

RESOLVED,  That  this  Commission  declares  as  surplus  to  the  needs 
of  the  San  Francisco  Water  Department  and  hereby  consents  to  the 
transfer  of  jurisdiction  from  the  Public  Utilities  Commission^  to 
the  Department  of  Public  Health  for  use  as  a  site  for  the  Eureka- 
NoG  Valley  Health  Center,  that  certain  real  property  designated  as 
Lots  49,  50,  51  and  52,  Block  3564,  on  17th  Street,  between  Pond  and 
Prosper  Streets,  San  Francisco,  known  as  the  Clarendon  Heights  Pump 
Station  Lot,  WD  Drawing  B-2026;  said  Transfer  of  Jurisdiction  being 
subject  to  the  San  Francisco  Water  Department's  being  credited  with 
the  amount  of  $16,500.00,  the  historical  cost  of  said  property. 
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—RESOLUTION  NO.  22,440— 

RESOLVED,  That  this  Commission  hereby  terminates,  as  of 
October  21,  1962,  that  certain  Airport  Space  or  Use  Permit  previously 
issued  to  Termo-Wind  Company  under  Resolution  No.  21, 483 >  said 
termination  date  based  upon  advice    from  the  Permittee  that  the 
promises  were  then  vacated. 


—RESOLUTION  NO.  22,441-- 

WHEREA.S,  Upon  the  recommendation  of  this  Commission  the  Board 
of  Supervisors  of  the  City  and  County  of  San  Francisco,  by  its 
Resolution  No. 799-61  adopted  at  its  meeting  of  December  11,  1961 
and  approved  by  Cheorge  Christopher,  Mayor  of  the  City  and  County 
of  San  Prancisco,  on  December  15,  1961,  did  adopt  as  official 
policy  of  the  City  and  Coimty  of  San  Francisco  the  early  construc- 
tioh  of  Route  229  by  the  State  of  California;  and 

WHEREA.S,  Said  resolution  of  the  Board  of  Supervisors  of  the 
City  and  County  of  San  Franc isot>  did  urge  the  Highv^ay  Commission  of 
the  State  of  California  to  give  the  highest  priority  to  expediting 
the  planning,  design  and  construction  of  State  Route  229?  and 

WHEREAS,  Said  resolution  of  the  Board  of  Supervisors  of  the 
City  and  County  of  San  Prancisco  did  also  request  in  order  to  provide 
for  the  earliest  possible  planning,  design  and  construction  by  the 
State  of  California  of  Route  229?  that  the  Highway  Commission  of 
the  State  of  California  undertake  whatever  steps  are  necessary  to 
include  Route  229  in  the  group  of  highways  to  participate  in 
Federal  aid;  and 

WHEREAS,  Upon  the  recommendation  of  this  Commission  the  Board 
of  Supervisors  of  the  City  and  County  of  San  Prancisco  by  its 
Resolution  No.  780-61  adopted  at  its  meeting  of  December  11,  1961 
and  approved  by  George  Christopher,  Mayor  of  the  City  and  County 
of  San  Francisco,  on  December  15,  1961,  did  memorialize  the  Legisla- 
ture of  the  State  of  California  to  amend  the  Streets  Highways  Code 
to  Include  as  part  of  Epute  229  (San  Bruno  Freeway),  an  extension 
from  Route  68  (Bay  Shore  Freeway)  to  connect  with  Airport  Boulevard 
and  the  proposed  Route  289  (Bay  Front  Freeway);  and 

WHEREAS,  During  the  first  nine  months  of  the  calendar  year 
1962  as  compared  with  the  first  nine  months  of  calendar  year  1961  , 
at  the  San  Fra  ncisco  International  Airport  passenger  volume  has 
increased  17.8  per  cent  to  4,595 > 882  passengers,  mail  has  increased 
9.8  per  cent  to  49,502,374  pounds,  air  express  has  increased  12,6 
per  cent  to  8,259,816  pounds,  and  air  freight  has    increased  22.9 
per  cent  to  106,131,304  pounds;  while  employments,  representing  an 
annual  payroll  in  excess  of  $120,000,000  now  exceed  15,000  persons; 
and 

WHEREAS,  The  present  and  foreseeable  future  growth  of  the 
San  Francisco  International  Airport  is  such  that  the  early  planning, 
design  and  construction  of  State  Route  229  is  neeessary  to  maintain 
economic  and  efficient  vehicular  transportation,  not  only  between 
communities  in  San  Mateo  County  but  also  between  said  commimities , 
San  Francisco  International  Airport  and  the  City  and  County  of  San 
Francisco;     therefore,  be  it 


) 
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RESOLVED,  That  this  Commission  urges  the  Highway  Commission  of 

the  State  of  California  to  take  cognizance  of  the  aforesaid 
resolutions  of  the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco  and  take  whatever  steps  are  now  necessary  to  expedite 
the  early  planning,  design  and  construction  of  State  Rout-e  229. 


WHEREAS,  The  State  of  California  has  brought  action  in  Alameda 
County  Superior  Court  Number  319526  against  the  City  and  County  of 
San  Erancisco,  to  acquire  a  0.007  acre,  a  0,002  acre  and  a  0.007 
acre  parcel  for  freeway  purposes;  and 

WHEREAS,  The  Director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  as  $10 ,00;  and 

WHEREAS,  a  certain  condition  obligating  the  State  of  California 
to  relocate  a  fence  as  required  by  the  Water  Department  is  to  be 
included  in  the  final  order  and  judgment;     therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered,  the  fair  market  value 
of  the  property  being  $10.00,  and  containing  the  condition  required 
by  the  Water  Department. 


RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modification  of  Contract  No.  AD-260— 
Pavement  and  Servicing  Facilities  for  Terminal  Area;  contractor, 
L.  C.  Smith  Oom-patij;  in  amount  of  $25,048.30,  to  provide  for  exten- 
sion of  water  main  to  provide  additional  fire  protection  in  the 
area  of  Pier  EE,  revision  of  certain  utilities  to  coordinate  changes 
requested  by  Trans  v/orld  Airlines,  Inc.  and  Western  Air  Lines,  Inc. 
for  Piers  E  and  EE,  to  relocate  the  taxiway  62  feet  south  of  its 
present  location,  and  to  provide  for  necessary  paving  in  connection 
with  the  above  work. 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriations 
in  the  amount  of  $158,926.00,  to  provide  funds  for  positions 
included  in  the  first  general  salary  ordinance  amendment  for  1962- 
63! 


--RESOLUTION  NO.  22,442— 


—RESOLUTION  NO.  22,443— 


—RESOLUTION  NO.  22i.444 


Airport  Department 

Hetch  Hetchy  Project 

Municipal  Railway 

Water  Department 

Utilities  Engineering  Bureau 

Bureau  of  Light,  Heat  &  Power 

Bureau  of  Pablic  Service 


$  37,287.00 
20,230.00 
12,875.00 
58,595.00 
23,037.00 
3,367.00 
3,535.00 


$  158,926.00 
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-^RESOLUTION  NO >  22,443-— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
^iater  Department  revocable  permit  covering  use  and  occupancy  of 
property  as  follows? 

TO 2  CITY  OP  FREMONT 


Permit  to  extend  in  con^xmction  of  th^  development  of  Tract  No.  1373, 
Alameda  County,  a  storm  drain,  a  fire  department  access  roadway,  and 
a  street  across  a  portion  of  the  Hetch  Hetchy  Bay  Division  pipeline 
right  of  way.    Fee  waived  in  consideration  of  a  public  agency. 


--RESOnJTION  NO.  22  .446->~ 


BE  IT  RESOLVED,  that  this 
execution  of  the  contract  for 
ing  services  at  San  Francisco 
Page,  an  individual,  and  G-ould 
a  California  corporation,  as  a 
the  performance  of  prof ©ssiona 
for  the  remodeling  of  the  Cent 
Internationa  1  Airport,  said  c 
payments  as  follows: 


Commission  hereby  approves  the 
professional  architectural  and  engineer- 
International  Airport  with  Edward  B. 

&  Degenkolb  Consulting  Engineers,  Inc. 
ssociaae  architectural-engineer,  for 
1  servi^ies  in  the  planning  and  design 

ral  Terminal  Building  at  San  francisoo 
ontract  to  proviae  for  a  schedule  of 


Stage 
Preliminary 

Working 


Final 


Requirement-  for  Payment  Amount 

On  completion  and  approval  of  $  23>000 

drawings 

On  50^  completion  of  working  27,600 
drawings 

On  final  completion  and  approval  27,600 
of  working  drawings 

On  bOfo  completion  of  construction  6,900 
of  structure 


On  completion  of  structure  and 
acceptance  of  all  work 


6,900 


BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby  requested 
to  allot  funds  in  the  sum  of  $92,000  for  the  performance  of  said  con- 
tract as    above  designated. 


—RESOLUTION  NO.  22,447— 

Be  it  resolved s    That  this  Commission  hereby  approves  that  cer- 
tain Amendment  to  the  lease  dated  January  1,  1954,  as  amended, 
between  City  as  Lessor  and  INTERSTATE  HOSTS,  D^C.  as  Lessee  granting 
certain  exclusive  food  and  beverage  rights  and  demising  certain  areas 
in  the  Terminal  Building  at  San  Francisco  International  Airport  to 
said  Lessee,  copies  of  v/hich  Amendment  are  on  file  with  Commission's 
Secretary,  and  where  by  the  terms  of  said  Amendment  said  Lessee  is 
increasing  its  minimum  annual  rental  from  $120,000.00  to  $400,000.00 
and  agreeing  to  expend  an  additional  $600,000.00  for  improvements  to 
its  new  operations  and  new  facilities  in  the  South  Terminal,  and  in 
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consideration  therefor,  City  has  demised  to  Lessee  certain  new  areas 
in  the  South  Terminal  for  its  said  new  operations,  and  in  accordance 
with  Section  18  of  said  lease  has  extended  the  term  of  said  lease 
for  an  additional  period  of  10  years  to  September  1,  1979 • 


—RESOLUTION  NO.  22,448~~ 

WHEREAS,  The  Town  of  Hillsborough  has  brought  action  in  San 
Mateo  Oounty  Superior  Court  Number  i00314  against  the  City  and 
County  of  San  Francisco  to  acquire  an  easement  to  a  ten-foot  strip 
of  land  through  a  City  owned  lot  for  water  line  and  power  line 
purposes;  and 

WHEREAS,  The  Director  of  Property  las  appraised  the  present 
fair  market  value  of  the  property  as  $600.00;    therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered, the  fair  market  value 
of  the  property  being  $600.00. 


--RESOLUTION  NO.  22,449-^ 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Req:uests  for  Eunds  as  follows s 

Municipal  Railway,  in  amount  of  $1,000.00,  to  provide  additional 

funds  for  procuring  stationery  from  Purchaser*^  Central 
Warehouse,  Appropriation  No.  2.311.375.735. 

19  55  .He  tch  He  to  hy  pQwe  r^._Bond  Fund ,  in  amount  of  $5,625.50,  to 

provide  'Funds''To  reimburse  the  National  Park  Service  for 
the  salary  and  expenses  of  a  full-time  Park  Ranger, 
Appropriation  No.  858.061.000. 


—RESOLUTION  NO.  22,450— 

RESOLVED,  That  this  Oocmiission  hereby  authorizes  issuance  of 
Water  Department  Revocable  permit  covering  use  and  occupancy  of 
property,  as  follows-? 

TOs  THE  PACIFIC  OAS  AND  ELECTRIC  COMPANY 

Permit  to  extend  uMerground  ^s  service  facilities  as  shown  on  W.D. 
Drawing  X-1219  in  order  to  serve  two  consumers  located  along  the 
southerly  line  of  Brotherhood  Way,  Lake  Merced  area,  San  Francisco; 
subject  to  a- permit  fee  in  the  amount  of  $50* 


—RESOLUTION  NO.  22^451— 

RESOLVED,  That  this  Commission  hereby  confirms  the  award  of 
lease  made  by  the  Director  of  Property  to  Western  Air  Lines,  Inc., 
as  the  only  and  highest  bidder, to  lease  certain  areas  in  the  South 
Terminal  Building  at  the  San  Francisco  International  Airport, 
designated  by  Drawings  Nos .  CA-12133  to  CA-12136,  inclusive;  for  a 
period  ending  August  31,  1969,  unless  extended  in  accordance  with 
the  terms  of  said  lease;  at  a  rental  to  be  paid  the  City  and  County 
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of  San  Francisco  of  $29,7^0.00  per  annum  for  area  designated  as 
Rental  Rate  Area  1,  being  at  the  rate  of  $12.00  per  square  foot  per 
annum,  and  the  sum  of  $98,28  0.00  per  annum  for  area  designated  as 
Rental  Rate  Area  2,  being  at  the  rate  of  $6.00  per  square  foot  per 
annum;    and  be  it  further 

RESOLVED,  That  the  members  of  this  Commission  shall  execute 
said  lease  on  behalf  of  the  City  and  County  of  San  Francisco,  a 
municipal  corporation,  as  lessor,  pursuant  to  Call  for  Bids 
authorized  by  Public  Utilities  Commission  Resolution  No.  22,360, 
adopted  October  2,  1962. 

I  . .. 

After  the  adoption  of  Resolution  No.  22,451,  confirming  the  award 
to  Western  Air  Lines  of  lease  of  space  in  the  new  South  Teiminal 
Building  at  the  Airport,  Mr.  Clay  Bernard,  Assistant  to  Vice 
President,  Western  Air  Lines,  thanked  the  Coimnission  and  staff  for 
their  cooperation.    He  stated  V/estern  was  glad  to  be  one  of  the 
lines  moving  into  the  new  South  Terminal  and  that  although  he  was 
not  free  to  reveal  details  at  this  time,  Western  had  extensive  plans 
for  their  area  which  he  felt  sure  vrould  meet  with  the  enthusiastic 
approval  of  the  Commission. 

-0- 

In  reference  to  Resolution  No.  22,432  -  call  for  bids  for  construc- 
tion of  the  Water  Department's  San  Francisco  Corporation  Yard  - 
J.  H.  Turner  J  General  Manager  and  Chief  Engineer,  San  Francisco 
Water  Department,  gave  a  brief  explanation  of  what  was  contained  in 
the  spocifications  and  stated  that  Milton  T.  Pflueger,  the  architect, 
was  present  and  was  willing  to  answer  any  questions  the  Commission 
might  have.    Being  assured  that  there  was  no  change  from  the 
presentation  originally  made  by  Mr.  Pflueger,  the  Commission  had 
no  questions  at  this  time. 

-0- 

In  reference  to  Resolutions  No.  22,435  and  No.  22,436,  which  were 
considered  jointly  by  the  Commission,  Mr.  Kirkwood  opened  the 
presentation,  giving  a  brief  history  and  indicating  that  this  had 
been  the  subject  of  many  lengthy  discussions  by  the  San  Mateo-San 
Francisco  Joint  Committee  on  Mutual  Problems. 

Commissioner  Greenberg  stated  that  this  was  too  great  a  matter  in 
his  opinion  to  reach  a  decision  on  at  (bne  meeting.    Because  of  the 
serious  nature  of  the  decision  to  be  made,  he  said  he  would  welcome 
full  discussion  at  this  time  but  would  ask  that  the  Commission  post- 
pone any  final  decision  until  at  least  next  week. 

Mr,  Kirkwood  called  upon  Mr.  Turner  for  a  full  explanation  and 
indicated  to  the  Commission  that  the  only  time  problem  involved  at 
this  time  was  including  the  appropriation  request  for  $50,000  with 
the  quarterly  appropriation  request  prepared  by  the  Controller  for 
submission  to  the  Board  of  Supervisors.    Then  Mr.  Kirkwood  indicated 
that  if  desirable  the  Commission  could  take  the  matter  under  sub- 
mission for  one  week. 
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Mr,  Turner  stated  that  historically  there  had  been  every  kind  and 
sort  of  pressure  brought  upon  the  Water  Department  to  open  Crystal 
Springs  watershed  for  recreational  use.    This  matter  had  been 
thoroughly  discussed  by  the  San  Mateo-San  Francisco  Mutual  Problems 
Committee  and  in  October,  I960,  the  Mutual  Problems  Committee 
agreed  on  the  need  for  additional  studies.    At  this  time  it  was  the 
position  of  the  Water  Department  that  there  would  be  no  recreational 
use  of  the  watershed  until  and  unless  a  master  plan  for  the 
i*ecreatioml  use  of  the  watershed  was  prepared. 

Pollowing  the  October  I960  meeting  of  the  Mutual  Problems  Committee, 
the  Water  Department  undertook  the  task  of  selecting  a  competent 
consulting  firm  in  the  field.    Nineteen  individuals  or  concerns 
indicated  interest  in  doing  the  proposed  study.    Twelve  of  these 
were  interviewed  and  as  a  result  the  selection  of  Metcalf  and  Eddy 
was  made.    Metcalf  and  Eddy  is  a  very  old  firm,  expert  in  the  water 
supply  field.    It  has  an  international  reputation  in  matters  per- 
taining to  the  maintenance  of  the  purity  of  water,  in  addition  to 
planning  and  management  of  watershed  areas,  and  has  its  headquarters 
in  New  York,  with  a  local  office  in  Palo  Alto.    The  firm  is  now 
retained  by  the  City  of  New  York  as  consultants  in  the  maintenance 
and  operation  of  water  quality  and  management  of  watersheds  for  the 
New  York  area. 

Mr.  Turner  explained  that  under  the  contract  Metcalf  and  Eddy  would 
be  primarily  concerned  with  the  collection  and  storage  of  water, 
the  quality  of  which  cannot  be  impaired  by  any  imposed  recreational 
or  other  uses.    The  report  would  include  presentation  of  plans  for 
recreational  uses  and  other  uses  of  the  watershed  that  will  require 
construction  of  large  and  expensive  water  filtration  plants,  the 
cost  of  such  plants  to  be  borne  by  those  using  the  area  for  recrea- 
tion.   He  again  emphasized  that  the  study  by  Metcalf  and  Eddy  would 
primarily  be  concerned  with  protecting  water  quality  and  purity. 

Commissioner  Greenberg  questioned  Mr.  Turner  at  length  as  to  the 
nature  of  the  contract,  the  services  to  be  rendered  thereunder,  and 
the  length  of  time  required  for  completion.    He  also  asked  whether 
the  cost  of  the  study  was  to  be  borne  alone  by  San  Francisco,  or 
whether  the  people  who  were  to  enjoy  the  use  of  the  recreational 
facilities  would  share  in  the  costs  of  the  study.    He  then  asked 
if  consideration  had  been  given  to  ways  and  means  by  which  San 
Francisco  might  be  recompensed. 

Commissioner  Grreenberg  asked  Mr.  Turner  if  it  were  not  possible, 
since  he  (Mr.  Turner)  and  his  staff  were  certainly  recognized 
experts  in  the  field  and  had  done  an  excellent  job  of  planning  and 
management  to  date,  for  the  Department's  staff  to  prepare  such  a 
study  as  was  now  being  proposed.    Mr,  Turner  explained  it  would  be 
difficult,  if  not  impossible,  for  his  staff  to  prepare  such  a  report 
in  the  time  allo9ated. 

Commissioner  White  then  said  he  understood  what  was  being  said  here 
was  that  Mr,  Turner  and  his  staff  are  expected  to  continue  to 
vacillate  and  temporize  as  they  have  in  the  past  every  time 
pressures  are  brought  for  recreational  use  of  the  watershed.  Com- 
missioner White  indicated  that  the  Commission  and  the  Department 
would  require  such  a  study  in  order  to  have  a  firm  basis  on  which 
to  either  refuse  or  accede  to  requests  made  by  pressure  groups  for 
use  of  the  watershed.    He  pointed  out  that  there  was  another  side 
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to  the  coin;  namely,  that  if  this  report  was  prepared  the  Commission 
would  be  morally  bound  to  accept  its  recommendations — the  good  as 
well  as  the  bad,     Pie  emphasized  the  need  for  this,  and  pointed  out 
that  Mr.  Turner  and  staff  might  be  qualified  to  perform  the  survey 
but  it  is  doubtful  it  would  be  done  in  the  time  allocated,  for  the 
sum  requested.    He  also  pointed  out  in  certain  areas  it  is  felt  Mr. 
Turner  has  personal  prejudice  toward  any  use  of  the  watershed  whatso- 
ever.   For  these  reasons  Commissioner  White  stated  he  felt  that 
expenditure  for  the  study  was  necessary. 

Commissioner  White  brought  out  the  point  that  perhaps  the  purchase 
of  thfe  Gonsujners  Ice  Property  for  watershed  purposes  was  premature 
if  recreational  uses  do  require  filtration,  and  suggested  perhaps 
this  purchase  could  be  held  up.    Mr.  Kirkwood  and  Mr.  Turner 
explained  the  purcha.se  had  gone  into  escrow  on  Monday  and  was  com- 
pleted.   Mr.  Kirkwood  pointed  out  the  protection  afforded  by  the 
purchase  of  this  land  would  reduce  the  amount  and  cost  of  filtra- 
tion;, and  explained  that  the  $390,000  expended  for  the  acquisition 
of  the  watershed  land  is  less  than  the  cost  v/ould  be  for  operating 
a  filtration  pl^nt  for  one  year. 

Commissioner  Stack  then  asked  if  it  were  not  true  that  the  Metcalf 
and  Eddy  proposal  would  tend  to  indicate  if  filtration  were 
necessary  that  those  gaining  the  recreational  use  should  be  held  to 
pay  for  it. 

Commissioner  Greenberg  then  brought  up  possible  future  uses  of  the 
watershed  not  connected  with  recreation,  such  as  homes,  apartments 
and  other  developments.     Commissioner  Hansen  pointed  out  that 
these  uses  were  not  being  contemplated  in  the  report. 

After  further  discussion,  during  which  Mr.  Turner  brought  out  the 
fact  in  his  estimation  the  only  practical  method  in  which  this 
study  could  be  accomplished  would  be  by  the  hiring  of  Metcalf  and 
Eddy  with  the  expenditure  of  $50,000,  Mr.  Kirki,A^ocd  pointed  out 
that  the  proposals  submitted  ranged  from  $25,000  to  $125,000  and 
that  he  and  Mr.  Turner  felt  that  the  proposal  by  Metcalf  and  Eddy 
was  the  best. 

Commissioner  White  cautioned  the  Commission  against  interpreting 
his  remarks  as  being  antagonistic  toward  the  expenditure  of  this 
sum  of  money.    He  again  pointed  out  the  staff  of  the  Water  Depart- 
ment and  the  Public  Utilities  Commission  have  been  placed  in  an 
untenable  position  and  have  been  forced  to  vacillate  and  temporize 
every  time  pressures  are  brought  for  recreational  uses  of  the 
watershed  properties. 

Commissioner  Stack  indicated  the  need  for  future  planning,  the 
rapid  growth  of  the  State,  and  the  future  need  for  recreational 
areas.    He  indicated  he  was  in  favor  of  the  proposed  study. 

Commissioner  Greenberg  again  asked  Mr.  Turner  if  it  were  not 
possible  for  his  staff  to  perform  the  work.    Commissioner  Simon 
remarked  that  this  study  is  needed — the  only  question  remaining  is 
whether  it  is  desirable  to  spend  $50,000  or  have  IVIr,  Turner  and 
staff  prepare  it. 

Commissioner  Hansen  stated  he  had  the  greatest  admiration  for  the 
competence  of  Mr.  Turner  and  his  staff  but  he  did  not  think  the 
study  as  suggested  could  be  undertaken  by  them.    This  is  primarily 
planning  for  future  use  and  management  of  the  watershed,  which 
requires  people  with  a  specialized  knowledge. 
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Oonunissioner  White  stated  that  in  order  that  there  be  no  doubt 
about  it  he  wished  to  move  concurrence  in  the  recommendation  as 
presented  by  Mr.  Kirkwood  and  Mr.  Turner.    Thereupon  Commissioner 
Hansen  seconded  Gommissioner  White ♦ s  motion. 

Commissioner  Greenberg  stated  he  would  like  to  amend  the  motion 
and  asked  if  all  had  had  a  chance  to  read  the  proposal.    He  stated 
that  he  had  not  had  a  chance  to  thoroughly  read  the  proposal.  He 
then  moved  the  motion  be  amended,  by  postponing  action  for  one  week. 
Commissioner  Simon  seconded  Commissioner  Gpeenberg's  motion* 

At  this  point  Commissioner  Stack  asked  what  time  limits  were 
involved.    Mr.  Kirkwood  stated  the  only  time  limit  was  getting  the 
matter  of  appropriation  of  the  $50,000  on  the  calendar  of  the  Board 
of  Supervisors.    Thereupon  George  P.  Negri,  Director,  Bureau  of 
Accounts,  informed  the  Commission  they  had  until  next  month,  the 
latter  part  of  December,  as  the  q.uarterly  appropriation  ordinance 
being  prepared  would  be  presented  to  the  Board  of  Supervisors  the 
early  part  of  January. 

A  vote  was  then  taken  on  the  motion  to  amend.  Commissioners 
Greenberg  and  Simon  voted  aye;  Commissioners  White,  Hansen  and 
Stack  voted  no. 

On  the  motion  for  adoption  of  Resolution  No,  22,435  requesting  the 
supplemental  appropriation,  the  vote  was  as  follows s 

Ayes-Oommissioners  White,  Hansen,  Stack 
Noes-Commissioners  Greenberg,  Simon 

On  the  motion  for  adoption  of  Resolution  No.  22,456    authorizing  the 
entering  into  a  professional  services  contract  with  Metcalf  and 
Eddy,  the  vote  was  as  follows s 

Ayes- Commissioners  White,  Hansen,  Stack 
Noes-Comjidssioners  Greenberg,  Simon 


Manager  of  Utilities  C.t:^,lendar  Items; 

Mr.  Kirkwood  reported  to  the  Comjnission  that  Proposition  E  on  the 
ballot,  which  would  allow  the  merger  of  the  San  Prancisco  Water 
Depa  rtment  and  Hetch  Hetohy  Project  with  the  approval  of  the  Com- 
mission and  2/3 's  vote  of  the  Board  of  Supervisors,  was  carried  at 
yesterday* s  election.    Proposition  K,  which  proposed  to  set  a  new 
formula  for  carmen *s  wages,  was  defeated. 

He  then  reported  to  the  Commission  the  serious  illness  of  Victor  C. 
Peterson,  Superintendent  of  Equipment  of  the  Municipal  Railway, 
and  noted  the  fact  that  Mr.  Peterson  had  made  application  for  retire- 
ment . 

Mr. Kirkwood  reported  to  the  Commission  the  fact  the  State  of 
California  desired  immediate  occupancy  of  certain  areas  of  the 
Elkton  Yard  at  Ocean  Avenue  for  Southern  Preeway  construction  which 
necessitated  the  removal  of  rails  and  other  material.    As  a  temporary 
expedient  the  rails  and  materials  were  stored  in  a  vacant  lot  next 
to  the  Geneva  Carbarn.     This  occurred  approximately  two  weeks  ago 
and  since  1h  at  time  neighborhood  residential  complaints  have  been 
received  from  the  Improvement  Club  and  people  living  in  the  immediate 
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area.    Municipal  Railway  Manager,  V.  W.  Anderson, then  reported 
that  he  had  talked  with  the  president  of  the  Cayuga  Improvement  Club 
and  thought  that  with  tasteful  fencing  and  planting  the  stored 
material  might  be  hidden  from  view  and  the  area  made  acceptable  to 
the  neighbors.     If  not  it  would  be  necessary  to  find  some  other 
location  for  storage. 

Conmiissioner  Simon  at  this  point  asked  Mr.  Anderson  if  perhaps  it 
might  be  more  advisable  to  reduce  the  inventory  of  streetcar  rails. 
Mr.  Anderson  replied  that  he  would  investigate  that  possibility. 

Mr.  Kirkwood  stated  that  if  this  area  were  to  be  used  for  storage 
it  would  be  necessary  to  obtain  a  temporary  conditional  use  permit 
from  the  City  Planning  Commission,  which  it  is  understood  Mr. 
Anderson  is  now  in  the  process  of  doing. 

Mr.  Kirkwood  reminded  the  Commission  of  the  success  of  the  Rapid 
Transit  Bond  proposition  on  yesterday's  ballot  and  said  as  a  result 
the  Commission  would  have  to  give  some  consideration  to  the  effect 
it  would  have  upon  the  operations  of  the  Municipal  Railway. 


Departmental^  Report  i 


Airport  Manager  Belford  Brown  represented  the  Airport  Department 
monthly  report. 


Roll  Call; 

Commissioner  Oreenbcrg  stated  that  because  of  his  absence  during 
the  past  two  Commission  meetings,  he  wished  at  this  time  to  express 
his  thanks  and  appreciation  for  the  splendid  work  done  by  Mrs. 
Klussmann  and  the  citizens  committee,  the  Municipal  Railway  staff, 
and  William  Simons,  Director  of  the  Bureau  of  Public  Service,  in 
the  celebration  of  Muni  Railway  Golden  Anniversary  V/eek;  as  well  as 
the  fine  cooperation  of  the  several  Departments  during  the 
emergency  situations  arising  from  the  World  Series  and  the  recent 
rain  storms « 


THEREUPON  THE  MEEQ^ING  ADJOURNED. 
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SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Report  of  the  General  Manager,  Airport  Department 

to  the  Public  Utilities  Commission  November  7,  1962 

HIGHLIGHTS  OF  OCTOBER  ACTIVITIES 

Traffic  Summary  (September) ; 

New  traffic  gains  were  registered  in  September,  1962,  as  compared  with 
those  of  a  year  ago.     Passenger  volume  was  up  13  per  cent  to  550,295;  mail  gained 
7,4  per  cent  to  5,399,465  pounds;  the  air  express  total  of  1,089,618  pounds  was  an 
increase  of  29  per  cent,  and  air  freight  gained  16.5  per  cent  to  12,941,064  pounds* 

The  September  figures  brought  the  increases  for  the  first  three  quarters 
of  the  fiscal  year  to:    Passengers,  17.8  per  cent;  mail,  9,8  per  cent;  air  express, 
12.6  per  cent;  and  air  freight,  22,9  per  cent. 

The  nine-month  increases  in  passengers  and  air  freight  were  higher  than 
the  industry  average  nationally,  but  both  mail  and  air  express  volumes  dropped 
below  the  national  median. 

Scheduled  air  carrier  movements --landings  and  take-off s--were  up  13.6  per 
cent  to  14,163,     Total  movements  were  19,751,  of  which  972  were  military  and 
4,616  non-scheduled  carrier  and  privately  or  corpora tely-owned  planes  in  addition  to 
scheduled  airlines. 
Airport  Visitors; 

Visitors  to  the  Airport  Department  during  the  month  included  representatives 
from  Paris  Airports,     They  were  the  Director  of  Engineering  Research  and  the  Airports 
Electrical  Engineer  who  are  making  a  study  of  electrical  distribution  systems  at 
major  U,  S,  airports. 
Weather: 

Heavy  rains  experienced  over  one  weekend  of  the  month  had  little  effect 
on  traffic,  with  only  a  few  minor  delays  experienced  and  these  were  not  directly 
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attributable  to  the  weather. 

However,  during  the  latter  half  of  the  month,  air  operations  were 
closed  down  on  seven  separate  days  for  periods  ranging  from  about  two  to  six  hours 
due  to  heavy  ground  fog. 
Giants  Welcome: 

A  crowd  estimated  in  excess  of  50,000  persons  gathered  at  the  Airport  on 
the  evening  of  October  3  to  greet  the  San  Francisco  Giants  which  won  the  National 
League  pennant  in  the  final  game  of  a  playoff  at  Los  Angeles,     Hie  crowd  became 
unmanageable  to  the  extent  that  the  plane  chartered  by  the  Giants  was  diverted  to 
the  United  Air  Lines  Maintenance  Base  for  the  safe  deplaning  of  passengers. 
South  Terminal; 

The  first  lease  of  space  in  the  South  Terminal  was  signed  with  Trans 
World  Airlines,  and  similar  leases  with  other  carriers  are  scheduled  for  signing 
before  the  end  of  the  year, 

*  *  * 


MINUTES 
HJBIilQ  UTILITIES  COMMISSION 


1,386th  REGUIAR  MEETIN(^  OF  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HA.LL,  NOVEIiBER  13, 
1962,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Presents  Commissioners  Stuart  N.  Creenberg,  Thomas  p4  White, 

George  P.  Hansen,  Thos .  P.  Stack,  Bert  Simon 

Absent  s  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Simon. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Hansen, 
the  minutes  of  the  1,385th  regular  meeting  of  the  Commission  held 
November  7,  1962,  were  approved. 


Vote  I 


Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Hansen, 
the  following  resolutions  were  adopted s 


Vote  s 


Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 


—RESOLUTION  NO.  22,452  — 

RESOLVED,  Tiiat  on  the  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railways 


Claimant 

Non-litigated  Settlements 

SC  Margaret  Gill 
CO  Grace  Labor te 


Pate  of  Accident 

June  13,  1962 
September  16,  19  62 


Settlement 

$  990.00 
1,650.00 


MC  Annie  L.  Austin 
TC  John  Bovingdon 
MC  Teresa  M.  Loupe 


May  24,  i9  60 
September  12,19  59 
November  27,  19  59 


7,500.00 
650  .  00 
13,000.00 
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Settlement 

$  775-00 
850.00 
2,000.00 
875>Q0 

$  28, 290,00 


WHEREAS,  the  Public  Utilities  Commission  under  Resolution  No. 
22,186,  dated  July  3,  1962  authorized  the  Manager  of  Utilities  to 
execute  an  agreement  with  Eair»  Isaac  and  Company  for  professional 
services  covering  conversion  to  electronic  data  processing  of  Water 
Department  customer  services  and  accounting  procedures,  for  an 
amount  not  to  exceed  $40,000?  and 

WHEREAS,  through  a  typographical  error.  Section  3,  subdivision 
(b)  of  said  contract  dated  July  3>  1962  recites: 

"Contractor  will  provide  when  authorized 
consultation  on  an  individual  basis  as  provided  in 
the  attached  proposal  at  the  rate  of  $20 .00  per 
hour  for  principals  instead  of  "the  rate 

$25. 00  per  hour  for  principals  therefore 
be  it 

RESOLVED,  that  the  Manager  of  Utilities  is  authorized  to 
correct  and  amend  said  contract,  aforesaid,  to  reflect  the  proper 
amount  of  payment  to  priiicipals  to-wit  j    $25.00  per  hour,  instead 
of  $2  0.00  per  hour. 


RESOLUTION  m_._  22^454— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16527,  adopted  July  16,  1956?  payment  of  claims 
in  amount  of  $29,283.14,  made  by  the  Municipal  Railway,  month  of 
October,  1962,  per  Revolving  Fund  Payment  Requests  No.  7936,  7940, 
7967,  7968,  7969,  7970,  7980,  7988,  7989,  7997,  7998  and  8002. 


—RESOLUTION  NO.  22,455— 

RESOLVED,  That  this  Commission,  in  accordance  with  the  recom- 
niendation  of  the  Manager  of  Utilities,  hereby  approves  the  report  of 
Department  Managers  and  establishes  in  accordance  with  the  provisions 
of  Section  128  of  the  Charter, the  amount  of  reasonable  annual 
depreciation  expense  for  the  fiscal  year  1962-1963  of  the  utilities 
under  the  jurisdiction  of  the  Commission  as  follows s 

Reasonable  Annual  Deprecia  tion 
Department  Expense-Fiscal  Year  1962-1963 

San  Francisco  Internatioml  Airport 

Municipal  Railway 
Water  Department 

Hetch  Hetchy  Project 


Litigated  Settlements  (oont»d)       Date  of  Accident 


MC  Lynne  Green 

MC  Platen  Mantzaris 

MC  Sam  T.  and  Marie  L.  Pomeroy 

MC  Willie  J.  Cross 


Ootober  1,  1959 
May  6,  i960 
November  27,  1959 
January  19 >  1961 


APPROPRIATION  NO.  2.735.804.000 


—RESOLUTION  NO.  22.453— 


$  1,432,904.10 

1,030,412.07 
1,580,885.99 
2,495,031.51 
$  6,539,233.67 
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RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
in  amount  of  $2,000.00,  froLi  such  funds  a  s  are  legally  available, 
to  provide  for  overtime  payments  to  permanent  salaried  employees, 
Municipal  Railway,  Appropriation  No*  2.735.111.000. 

--RESOLUTION  NO.  22.457'- 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  of  the  Water  Department, 
and  the  City  Attorney,  ag^roves  the  write-off  of  uncollectible  accounts 
receivable  which  are  more  than  90  days  past  due  and  the  adjustment  of 
accounts  receivable  for  the  following s 

Water  Department,  List  of  November  5,  1962        S  2,137.54; 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  October,  1962  ,  for  damages  which  the  Department  has  against 
miscellaneous  debtors; 

.    Bureau  of  Light,  Heat  and  Power  $  1,801.28 

"    •!  Through  Bureau  of  Delinquent  Revenue  191.87 

$  1,993.15; 

and  hereby  approves  transfer  during  month  of  October,  1962,  amount 
$3,568o32,  by  the  Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of 
Delinquent  Revenue  for  collection,  and  approves  abandonment  during 
October,  1962,  under  Bureau  of  Delinquent  Revenue  Author iaati on  No. 
15609>  claims  in  amount  of  $560.00. 


—RESOLUTION  NO.  22,458— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lOAiest 
regular  and  responsible  bidder,  the  follov/ing  contracts s 

Municipal  Railway  Contract  No.  475 »  Track  Construction  for  Temporary 
Detour,  Ocean  Avenue  at  Southern  Freeway,  to  Sharp  and  Fellows 
Construction  Oom.pany,  in  net  amount  of  $38,637.00; 

Airport  Department  Contract  No»  325, Pavement  Resurfacing  and  Exten- 
sion of  Employees'  Parking  Lot  at  San  Francisco  International  Airport, 
to  The  Lowrie  Paving  Company,  Inc.,  in  amount  of  $28,718.50;  and  be 
it  further 

RESOLVED,  That  all  other  bids  for  the  above -described  works  are 
hereby  rejected. 


—RESOLUTION  NO.  22,459— 

RESOLVED,  That  this  Commission  approves  plans  and  specifications, 
and  hereby  authorizes  Bid  Call  2 

WD  Contract  No.  1048 — Rehabilitate  Calaveras  Chlorination  Station 
(Alameda  County); 
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AD  Contract  No.  323 — Additions  to  Power  Stations  A  and  E  and 
Installation  of  Cable  12  AC-3j 

MR  Contract  No.  478 — Overhead  Construction  for  Temporary  Detcmr, 
Ocean  Avenue  at  Southern  Preeway. 

—RESOLUTION  NO.  22,460--- 

WHEREAS,  The  Pacific  (Jas  and  Electric  Company  has  brought 
action  in  Alameda  County  Superior  Court  No.  314899  against  the  CITY 
AND  COUNTY  OF  SAN  FRANCISCO,  to  acquire  an  easement  to  a  1.8  acre 
parcel  of  property  for  the  purpose  of  constructing  an  electric 
transmission  line;  and 

WHEREAS,  The  Director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  as  $900 oOO;  and 

WHEREAS,  certain  reservations  and  conditions  required  by  the 
SaxL  Francisco  Water  Department  are  to  be  included  in  the  final  order 
and  judgment  5    therefore,  be  it 

RESOLVED,  That  this  Coimnission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered,  the  fair  market  value 
of  the  property  being  $900.00,  containing  the  reservations  and 
conditions  required  by  the  Water  Department, 


-^RESOLUTION  NO.  22,461-- 

WHEREAS,  The  Pacific  Cas  and  Electric  Company  has  brought 
action  in  Alameda  County  Superior  Court  No.  304600  against  the  CITY 
AND  COUNTY  OP  SAN  PRANCIoCO',  to  acquire  an  easement  to  construct  an 
electric  transmission  line  over  a  0.53  acre  parcel  of  Water  Depart- 
ment property;  and 

WHEREAS,  The  Director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  at  |l35.00;  and 

WHEREAS,  certain  reservations  and  conditions  required  by  the 
San  Francisco  Water  Department  are  to  be  included  in  the  final 
order  and  judgment;     therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered,  the  fair  market  value 
of  the  property  being  $135.00,  containing  reservations  and  condi- 
tions required  by  the  San  Francisco  Water  Department, 


—RESOLUTION  NO.  22»462  — 

RESOLVED,  That  Water  Department  Revocable  Permit,  issued  to 
Kay  and  Nobe  lida,  under  Resolution  No.  21,051,  dated  March  28, 
1961,  be  and  is  hereby  amended  as  follows s 

Section  9 

Public  Liability  and  Property  Damage  Insurance 
Present  limits  -  $100^000  /  $500,000  /  $5000 
Change  to  -    $100,000  /  $300,000  /  $5000 


-13,261- 


J 


--RESOLUTION  NO,  22>463— 

RESOLVED,  That  this  Conmiission  hereby  requests  the  Controller's 
approval  of  the  following  Departmental  Requests  for  Funds: 

Water  Department 

$3>903.53,    to  provide  funds  for  services  of  Real  Estate 
Department  in  connection  with  purchase  of  San 
Andreas  Watershed,  Appropriation  No. 
2.745,610.000 

,500»00,    to  provide  additional  funds  required  to  certify 
WD  Contract  No.  1079— Laying  Mains  in  Buchanan, 
West  Portal  and  Other  Streets,  Appropriation  No. 
2.746.013.079 

,116.00,    to  provide  funds  for  services  with  Recording  and 
.  Statistical  Corporation  covering  services  a  nd 
use  of  equipment  required  in  the  conversion  of 
Water  Billing  to  electronic  data  processing, 
Appropriation  No.  2.745.954.000 


Municipal  Railway 

$600.00,      to  provide  funds  for  emergency  overtime  require- 
ments, Appropriation  No.  2.735.111.000 


—RESOLUTION  NO.  22,464— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed,  approves  CREDIT  MODIFICATION  of  Contract  in  amount 
of  $412.97,  approves  Final  Payment  in  amount  of  $8,890.78  in  favor 
of  McDonald  Construction  Co.  under  W.D.  Contract  No.  1078 — Paving 
Access  Road  to  Calaveras  Dam,  Aerator  Basin  and  Cottages  (in  Alameda 
County )  • 


—RESOLUTION  NO.  22,465— 

WHEREA.S,  The  Pacific  Gas  and  Electric  Company  has  brought  action 
in  Alameda  County  Superior  Court  No.  322026  against  the  City  and 
County  of  San  Francisco  to  acquire  five  (5)  parcels  of  land  for  a 
75-foot  gas  transmission  line  right  of  way  roughly  paralleling  the 
existing  P.G.&E.  tower  line  right  of  way;  four  (4;  of  which  parcels 
are  situated  in  the  upper  Sunol  Valley,  the  right  of  way  crossing 
Alameda  Creek  and  San  Antonio  Creek  in  a  generally  north  to  south 
direction  about  900  feot  above  their  confluence;  and  the  fifth  (5th) 
parcel  being  located  near  Irvington,  where  the  proposed  gas  trans- 
mission line  crosses  Bay  Division  Pipeline  No.  3?  the  total  area 
being  taken  is  25.7  acres ;and 

WHEREAS,  the  Director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  as  $16,186.00;  and 

WHEREAS,  Certain  reservations  and  conditions  required  by  the 
Water  Department  ar  e  to  be  included  in  the  final  order  and  judgment; 
therefore ,  be  it 
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RESOLVED,  That  this  Commission  authorizes  the  Oity  Attorney 
to  have  a  judgment  of  condemnn.tioii  entered,  the  fair  market  value 
of  the  property  being  $16,186,00,  containing  reservations  and  condi- 
tions required  by  the  Water  Department. 


RESOLVED,  That  this  Commissioji  hereby  approves  change  of  the 
Civil  Service  Commission  classification  of  one  B-516  Senior  Clerk- 
Typist  to  one  1842  Management  Assistant,  Municipal  Railway,  as 
recommended  by  the  Civil  Service  Commission,  funds  for  said  change 
having  been  requested  under  Resolution  No.  22,444,  adopted  November  7 


RESOLVED,  That  on  the  recommendation  of  the  Manager  of  Utilities 
the  General  Manager  of  the  Municipal  Railway,  the  Qeneral  Claims 
Agent  thereof  and  the  City  Attorney,  tliis  Commission  approves 
disposition  of  the  cross-action  of  City  and  County  cf  San  Francisco, 
a  municipal  corporation,  cross-complainant  vs  The  Langfield  Company, 
a  corporat ion, Gt  al cross-defendant s ,  No.  466291  in  the  Municipal 
Court  of  the  City  and  County  of  San  Francisco,  by  the  exchajige  of 
mutual  releases  by  all  parties  and  dismissal  of  said  cross-action 
and  hereby  authori2^es  the  City  Attorney  to  execute  such  i*elease  and 
dismissal  on  behalf  of  the  City. 


Calendar  Item  No.  7  concerning  termination  of  Water  Department 
revocable  permit  issued  in  favor  of  Holland  House  Enterprises,  Inc. 
for  parking  purposes,  was  put  over  one  week. 


Manager  of  Utilities  Calendar  Items i 


No  items  on  the  Manager's  calendar. 


Departmental  Reports 

Mr.  Bo  W,  (xrethel,  Senior  Electrical  Engineer,  presented  the  Hetch 
Hetchy  Project  and  Utilities  Engineering  Bureau  monthly  report. 


Roll  Call; 

Commissioner  Stack  asked  the  status  of  the  Allis-Chalmers  suit 
involving  the  Canyon  Power  turbines.    William  E.  Bourne,  Public 
Utilities  Counsel,  answered  that  the  Pelton  Division  of  Baldwin- 
Lima-Hamilton  had  decided  to  request  the  California  Supreme  Court 
for  writ  of  certiorari.     Commissioner  Stack  then  asked  what  the  time 
schedule  was.    Mr.  Bourne  replied  Pelton  had  forty  days  from 
October  24  to  file,  ten  days  would  be  allowed  parties  for  response 
and  ten  days  would  be  given  the  Court  to  act  if  they  were  to  gr^nt 
the  writ  of  certiorari.     Then  the  matter  would  be  calendered  for 
hearing  a  coupl^  of  months  hence. 


—RESOLUTION  NO.  22.466— 


1962. 


—RESOLUTION  NO.  22 
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Commissioner  G-reenberg  inquired  of  Mr.  Bourne  as  to  the  status  of 
the  anti-trust  suits.    Mr.  BourrB   told  the  Oommission  the  City  had 
Ooin^d  the  National  Institute  of  Municipal  Law  Officers  (NIMLO)  in 
this  action.    Depositions  are  being  taken  throughout  the  country. 
He  felt  the  matter  was  moving  quite  rapidly  under  the  control  of  the 
Federal  courts. 

Commissioner  G-reenberg  asked  if  there'  were  any  other  legal  matters 
pending. 

Mr.  Bourne  answered  that  in  the  matter  of  Western  Air  Lines*  petition 
for  a  writ  of  certiorari,  City  had  filed  an  answer  with  the  United 
States  Supreme  Court.     In  the  matter  of  the  suit  for  abatement  of 
;jet  noise  at  the  Airport,  arguments  were  concluded  on  the  24th  of 
last  month.     City  has  been  given  thirty  days  in  which  to  answer 
arguments  and  demurrers,  and  the  plaintiffs  will  be  given  thirty 
days  after  that  for  their  answer.    Mr.  Bourne  stated  these  were  only 
preliminary  legal  maneuvers  and  that  the  matter  probably  would  not 
go  to  trial  for  some  tim-e. 

Commissioner  Greenberg  anncimoed  that  as  a  result  of  piloting  the 
old  No.  1  Municipal  Railway  streetcar  during  the  celebration  of  the 
Municipal  Railway  Golden  Anniversary,  he  had  been  made  an  honorary 
member  of  Carmen's  Union  Local  1580  AFL. 


THEREUPON  THE  MEETING  ADJOURNED. 
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HETCH  imcm  WATER  SUPPLY,  Pa^'ER 
'  -  AMD  UTILITIES  E^IGINEERIHG  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  CoRiniission  iooeting 

Vv'at  ejr_  Co    it  ions 

The  series  of  storms  which  swept  the  Bay  Area  in  October  had  only  a  small  effect 
on  the  Tuolumne  River  watershed,  and  only  a  slight  increase  in  storage  due  to 
runoff  resulted.    However,  storage  conditions  in  the  City's  mountain  reservoirs 
continue  to  be  excellent. 

Power  Operations 

During  the  month  of  October j  Moccasin  and  Cherry  Powerhouses  operated  under 
normal  conditions  and  generated  ^5>OS59000  1-cwh  and  75j^065000  ki^rh,  respectively. 

Approximately  53^000  gallons  of  insulating  oil  in  the  power  transformers  and 
circuit  breakers  at  Moccasin  Switchyards  in  use  since  1925?  has  been  replaced 
with  new  oil,  A^^--- . 

A  defective  bushing  insulator  in  a  high  voltage  circuit  breaker  at  Intake  Switch- 
yard has  been  replaced  by  the  supplier  at  no  cost  to  the  City, 

Streaia  Gaging;  Stations 

The  contractor  has  completed  all  construction  work  for  the  gaging  station  at 
Laird  Slough  on  the  San  Joaquin  River  and  is  awaiting  deliver^/"  of  equipment 
for  installation. 

Work  has  started  on  construction  of  the  two  stream  gaging  stations  on  the 
Tuolumne  and  Cherry  Rivers,    The  contractor  is  excavating  and  constructing 
access  roads  to  the  sites, 
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Canyon  ,  Power  Tunnel 

The  contractor  continues  to  drive  the  main  power  tunnel  frora  North  Mountain 
Adit,  working  both  upstream  and  downstream  headings.    Total  length  of  tunnel 
driven  to  date  is  approximately  6/1^00  feet.    About  120  feet  of  the  Hetchy  Adit 
of  the  tunnel  is  also  completed.    The  substation  for  construction  power  at 
Hetchy  Adit  has  been  completed  and  energized. 

Canyon  Turbine s 

On  October  Zl-l-^  I962,  the  District  Court  of  Appeal  ruled  in  favor  of  Judge 
Arnold's  memorandum  opinion.    The  opinion  voided  the  ax^ard  of  contract  to 
Pelton  Division  of  Baldwin-Idma -Hamilton  Corp.    This  ruling  is  under  study  by 
all  interested  parties  to  determine  the  course  of  further  action. 

SAN  JOAQUIN  PIPELINE  HO,^  3 

Section  D~2  (San  Joac^uin^  River  to  Delta -i'-enclota  Ganal) 

The  contractor  continues  to  fabricate  40-foot  pipe  sections*,    A  production  rate 
of  twenty-four  ''-1-0-foot  sections  a  day  is  expected.    The  coal-tar  enamel  plant 
was  completed  and  lining  and  coating  of  the  pipe  with  coal-tar  enamel  has 
started.    The  contractor  will  start  laying  pipe  this  week. 

In  the  field,  the  contractor  is  continuing  excavation  for  the  pipe  trench. 
Approximately  12,000  linear  feet  of  trench  has  been  completed.    Excavation  and 
installation  of  tunnel  liner  plates  for  the  pipe  encasement  under  State  Highway 
33  and  the  Southern  Pacific  Railroad  tracks  are  progressing. 
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En^ine_ering 

Plans  and  specifications  for  Section  B  (21j  Diil-es  betx^reen  San  Joaquin  River 
and  Oakdale),  for  the  temporary  cross-connection  west  of  the  San  Joaquin  River, 
and  for  connection  to  Tesla  Portal  of  the  Coast  Range  Tunnel  are  all  proceeding 
on  schedule, 

A  requisition  with  specifications  for  the  purchase  of  the  78-inch  butterfly 
valve  to  be  installed  at  Tesla  Portal  was  forwarded  to  the  Purchaser  of  Supplies. 

DOM  PljjPRO  PROJECT 
Federal  Power  Goriiraission  Fearing 

The  P'ederal  Power  Coinraission  conducted  a  hearing  in  San  Francisco  relative  to 
the  application  of  the  Modesto  and  Turlock  Irrigation  Districts  for  a  permit 
for  the  power  facilities  at  the  proposed  New  Don  Pedro  Project  in  XxThich  the 
City  will  acquire  exchange  storage  space.    The  hearing  lasted  nine  daysj  from 
October  16  through  October  26,  I962. 

TVie  State  of  California  on  behalf  of  the  Fish  and  iame  Comitiission  had  petitioned 
to  intervene  x-jith  respect  to  having  a  provision  included  in  the  permit  for  water 
releases  for  preservation  of  sa!L.iion  utilizing  the  Tuolurane  River  below  La  Grange 
Dam  for  spawning.    Previously,  eight  months  of  negotiations  between  the  Districts, 
the  City,  and  the  staff  of  the  Fish  and  Game  Comriiission  had  resulted  in  a  pro- 
posed agreement  for  water  releases  which  the  State  Fish  and  G-me  Corimiission 
subsequently  rejected^ 

Additional  interveners  at  the  hearing  who  had  been  granted  limited  intervention 
due  to  their  late  filing  dates  x-jere  the  Secretary  of  the  Interior,  Tuolmiine 
County,  and  the  Biinta-Carbona  Irrigation  District.    The  Interior  Departments 
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interest  was  in  the  rscoininendation  of  one  of  its  agencies,  the  Bureau  of  Fish 
and  Wildlife,  insofar  as  it  concurred  in  the  recoiiiiaendations  of  the  State  De- 
partment of  Fish  and  Gariie.    Tuoluume  County's  interest  was  in  concessions  for 
recreational  facilities  at  i'Iex^J  Don  Pedro  Reservoir  and  the  provision  for  re- 
placement of  county  roads  to  be  inundated  by  the  Projecto    The  Banta-Carbona 
Irrigation  District's  interest  was  relative  to  the  quality  of  water  on  the  lower 
San  Joaquin  River  and  the  effect  of  the  New  Don  Pedro  Project  on  this. 

Considerable  testimony  and  cross-examination  of  witnesses  for  the  Districts, 
the  City 5  and  the  State  of  California  were  received  into  the  hearing  record. 
Periods  for  filing  legal  briefs  have  been  set.    After  review  by  the  hearing 
officer  and  the  Federal  Power  Coiiiiflission  staff,  recouimendations  xrill  be  made 
to  the  Coriiraission  for  its  action.    It  is  anticipated  that  a  final  decision  will 
not  be  reached  until  next  summer* 

South  Terminal  Building  and  Piers 

The  contractor  has  completed  erection  of  all  structural  steel  and  is  noi^  install- 
ing exterior  metal  studs  and  paper  wire  mesh  preparatory  to  plastering*  Hechan- 
ical  and  electrical  work  continues. 

Elevated^  Roads  and  Ramps 

Work  continues  on  the  forming  and  pouring  of  beams,  girders,  and  roadway  for 
Sections  A  and  B. 

* 

Ground  Level  Road 

Work  started  on  excavation  for  installation  of  drainage  pipes  and  electrical 
cohduits  in  front  of  the  Central  Terminal  Building, 
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Pay  em  en  t  a  nd  F'a  c  j.  li  ti  e_s_^or'. .  t^Q  .-9.oilt  ^  JI.g™i 

The  contractor  has  completed  all  drainage  and  water  lines  around  Pier  F,  Dae 
to  installation  of  fuel  lines  by  tenants,  the  base  rock  installation  in  the 
apron  area  was  delayed.    All  imported  fill  has  now  been  completed. 

Reco n s t rue t ion  of  _ ,  Ru.nway  and ^ ^.g^SHAY.,  .^Q;Y,gi?^,g£,"k?„ 

All  paving  east  of  Runway  28L,  all  c em ent- treated  base,  and  sub-drainage  have 
been  completed.    The  contractor  has  started  paving  work  west  of  Runway  28L, 

Additions  and  Alterations  to  Pier  C 

Six  bids  were  received  on  October  18,  1962,  for  Airport  Contract  No,  309»  Exten- 
sion of  Pier  C,    A  contract  in  the  amount  of  $1,082,100  has  been  ax'iarded  to 
Pacific  Coast  Builders  of  San  x^'rancisco.    High  base  bid  was  $ljl685700. 

.Ekt eri£r^^^^  Li  Improvements^ 

The  contractor  continues  installation  of  lights  in  the  north  concourse  and 
Concourse  D  area. 

Extension  of  Employees'  Parking  Lot 

Five  bids  were  received  on  November  3,  1962,  for  Airport  Contract  No,  325» 
Pavement  Resurfacing  and  Extension  of  Employees'  Parking  Lot,    The  low  bid  of 
$28,718  was  submitted  by  Lovirie  Paving  Coc    The  high  bid  was  $37,^06, 

Silt  Removal 

Oiily  one  bid  in  the  amount  of  $^,5^2  was  received  on  October  18,  1962,  on  Air- 
port Contract  No,  326,  Silt  Removal  1962-1,    The  bid  was  submitted  by  Jacobs  Bros, 
of  San  Mateo,    Award  has  been  made. 

Federal  Aviation  Ag:ency  Pro,iects 

Plans  and  specifications  for  Contract  A-312,  Timber  Structures  for  Runway  19L 
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Approach  Light  Systertij  were  approved  by  the  Public  Utilities  Coriimission  on 
November  7,  I962,  -viith  bids  to  be  received  on  November  29,  1962c 

Contract  A-285,  Pavement  and  lighting  for  Extension  of  Runway  28L,  was  resub- 
mitted to  FAA  for  approval  prior  to  advertising. 


The  FAA  grant  allocations  of  funds  for  fiscal  year  I962-63  will  require  that 
by  January,  1963,  plans  and  specifications  be  completed  for  eight  contracts. 
Overtime  work  was  authorized  in  order  to  complete  the  preliminary  engineering 
on  schedule. 

Sound  Measurement_s_ 

Initial  sound  measurements  were  taken  by  our  acoustical  consultants,  Bolt, 
Beranek  &  Newman,  on  October  23,  19^2,  in  Bayside  Manor,  ^'Iillbrae.    This  subdi- 
vision is  adjacent  to  the  end  of  Runway  IRo    A  total  of  thirty  flights  covering 
various  types  of  jets  and  methods  of  take-offs  was  recorded. 


Temporary  Feeders  at  ,,i;;iis_sion  Street 

Tvro  bids  were  received  on  October  11,  1962,  for  Contract  MR-465,  Southern  Free- 
way at  Mission  Street  -  Relocation  of  Temporary  Feeders  and  Trolleys.    The  low 
bid  of  $11,508  was  submitted  by  Abbett  Electric  Co.  of  San  Francisco.  Second 
bid  was  $18, ^60,    Award  has  been  made  to  the  low  bidder. 

Detour  at  Ocean  Avenue 

Three  bids  were  received  on  November  8,  1962,  for  Contract  JyiR-i*'75,  Track  Con- 
struction for  Temporary  Detour  -  Ocean  Avenue  at  Southern  Freeway,    The  low  bid 
of  $^1,637  was  submitted  by  Sharpe  and  Fellows . Construction  Co.  of  Torrance, 
California.    The  high  bid  was  $5^,6510 
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STREST  j^TCHTim 
Chinatown  Li.ithtin,^ 

The  Bureau  of  Light,  Heat  and  Power  has  received  a  number  of  complaints  concern- 
ing street  lighting  on  Grant  Avenue  in  Chinatown*    The  lighting  in  this  area  is 
provided  by  ornamental  lighting  standards  which  are  owned  and  maintained  by  the 
Pacific  Gas  and  Electric  Corapam/.    Additional  lighting  is  provided  by  small 
Chinese  lanterns  and  lamps  which  are  strung  along  the  curblines  between  ornamen- 
tal lighting  standards o    These  lanterns  and  lamps  are  provided  by  the  Chinese 
Chamber  of  Corffiierce. 

Since  the  various  parties  concerned  are  not  in  agreement  as  to  what  changes 
should  be  made,  the  Bureau  has  made  arrangements  with  the  Pacific  Gas  and 
Electric  Company  to  conduct  tests  in  the  ^lOO  block  of  Grant  Avenue  to  determine 
the  effect  of  using  brighter  lamps  and  different  types  of  glass  panels  in  the 
ornamental  luminaires.    At  the  conclusion  of  the  tests,  the  interested  parties 
will  be  consulted  to  determine  which  type  of  lamps  and  panel  is  most  acceptable. 

A  recent  editorial  in  a  local  newspaper  opposed  the  suggestion  that  Chinatown 
be  more  brightly  lighted.    The  editorial  contended:     "Much  of  Chinatown's  appeal 
is  in  its  subdued  lighting.    The  realities  and  illusions  of  the  Orient  are  thus 
sustained.    The  air  of  mystery,  so  delightful  and  delicious  to  tourists  and 
townsfolk  alike,  xrould  prevail  much  less  in  too-bright  lighting." 

0.  L.  MOORE 
General  Manager 
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STATUS  OF  CONSTRUCTION  CONTRACTS 


November  I3,  1962 


Contraot  No> 
Hetch^etchy 
HH-348 

I-IH-3^9 
HH-350 

HU-351 

HH-355 
HH»356 

HH-359 


A-260 
A-297 
A-298 
A-.309 

A-311 

A-313 
A-319 


Title 


Contract  Auth.  Prats.  Percent  fo  Time 
Amount         to  Date       Corgplete  ElaTDsed 


Air  Cooling  SystoO»Sh.Cot,#l  $        2,970  $  2,970 


Canyon  Power  Tunnel 

Stream  Gaging  Stations 
Tuolumne  &  Cherry  Rivers 


Relocate  Gaging  Station 
near  Laird  Slough 


San  Joaquin  Pipeline  No,  3 
Section  D-1 

San  Joaquin  Pipeline  No,  3 
Section  D-2 

Sawdust  Collection  System 
Moccasin  Carpenter  Shop 


South  Terminal  Apron  Pave- 
ment &  Term,  Facilities 

South  Term.Bldg,  &  Piers 

Elevated  Road  and  Ramps 

Ground  Level  Road,  So e Term, 

Additions  &  Alterations, 
Pier  C 

Reconstruct  Runway  and 
Taxiway  Pavement 

Extension  of  Road  R-2 

Exterior  Lighting  Pier  D 
&  Central  Terminal 


Relocate  Feeders 
Elkton  Shop  Area 


11,169,895   15  798,878 


29,399 
(incl45,600 
city  raat») 

5^875 
(incl,$2,600 
city  mat,) 

1,W,316 
1,651,147 
1,300 


940 


50,579 
1,300 


1,600,024  348,242 

8,925,743  4,049,051 

540,851  190,963 
181,799 

1,081,000 

394,665  106,563 

50,239  43,902 

19,680  14,169 


100 
18 
10 

95 


3 

100 


45 

56 
34 

9 
6 

50 

100 
42 


325 
33 
12 

100 

16 
16 
100 


59 

92 
73 
13 
0 

50 

100 
48 


20,488 
(incl,$500 
city  mat,) 


100 


130 
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M  IN  U  T  ES 


PUBLIC  UTILITIES  COMMISSION 


1,387th  REGULA^R  MEETING  OP  THE  HJBLIC  UTILITIES 
COMIVIIbSION,  IN  ROOM  282  -  CITY  HALL,  NOVEMBER  20, 
1962,  COMMENCING  AT  2:00  P.M. 


OoOoOoOoOoOoO oO oOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Present:        Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
George  P.  Hansen,  Thos-  F.  Stack,  Bert  Simon 

Absent :  None 

President  Stuart  N.  Greenberg  presided o 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  1,386th  regular  meeting  of  the  Commission  held 
November  13,  1962,  were  approved. 


Vote : 


Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 


On  motion  of  Commissioner  Simon,  seconded  by  Commissioner  Stack, 
the  following  resolutions  were  adopted: 


Vote? 


Ayes- Commissi  oners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 


—RESOLUTION  NO.  22c468— 

RESOLVED,  That  on  the  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available  in 
payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litT^ated  Settlements 

CC  Gwen  Rubidoux 

Litigated  Settlements 

MC  Pennie  Lee  Bell 
TO  Marion  Mclnerney 
TC  Jannie  B.  Stafford 
SC  William  Watso 


Date  of  Accident 
July  6,  1962  . 


July  11,  I960 
December  22,  I960 
October  20,  1959 
February  10,  1959 


Settlement 
$  850,00 


1,750.00 
900.00 
1,000.00 
5,500.00 
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Judffnent 


Date  of  Accident 


Settlement 


SO  In  the  Matter  of  the  Application 
of  William  R.  Bartholomew  for  an 
Order  Approving  Compromise  of 
Disputed  Claim  of  Sandra 

Bartholomew,  a  Minor  September  11,  1961         $  921>30* 

$  10,921.50 

($10, 000,00  APPROPRUTIOK  NO.  2,735.804.000) 
(  *    921.50  APPROPRIATION  NO.  2.735.804.999) 


—RESOLUTION  NO.  22.469— 

RESOLVED,  That  Water  Department  Revocable  Permit  issued  to 
Holland  House  Enterprises,  Inc.,  under  Resolution  No.  21,975,  dated 
April  10,'  1962,  covering  occupancy  of  a  small  portion  of  Bay  Division 
Pipeline  No.  3  right  of  way  off  San  Antonio  Road  in  Santa  ^lara 
County  for  the  purpose  of  additional  parking  in  connection  with 
Permittee's  adjoining  business,  be  and  the  same  is  hereby  revoked, 
effective  November  1,  1962. 


—RESOLUTION  NO.  22,470— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract? 

San  Francisco  Water  Department  Contract  No.  1079 — Laying  of  6-Inch, 
8~Inch  and  16~Inch  Cast  Iron  Mains  in  Buchanan  Street,  West  Portal 
Avenue  and  Others  (Replacement  of  Small  Mains),  to  Water  Works 
Construction  Company,  in  net  amount  of  $57, 592. 35 >  and  all  other  bids 
for  the  above  described  work  are  hereby  rejected. 


—RESOLUTION  NO.  22,471— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO*.  PACIFIC  TELEPHONE  AND  TELEGRAPH  COMPANY 

Permit  to  extend  an  overhead  telephone  line  parallel  to  the  Hetch 
Hetchy  Alameda  Creek  Crossing  Siphon?  said  crossing  to  extend 
westerly  from  Calaveras  Road  a  distance  of  approximately  2500  feet. 
Subject  to  a  permit  fee  of  $50. 


—RESOLUTION  NO.  22,472— 

WHEREAS,  the  following  employees  have  retired  from  the  service 
of  the  City  and  County  of  San  Francisco  after  serving  the  Spring 
Valley  Water  Company  and  the  San  Francisco  Water  Department  for  a 
period  in  excess  of  twenty-five  years;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  tha 
valuable  service  these  employees  have  rendered  the  people  of  San 
Francisco  while  employee^-  by  said  Spring  Valley  Water  Company  and 
said  San  Francisco  Wate^r  Department;     therefore,  be  it 
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RESOLVED,  That  the  Public  Utilities  Commission  on  behalf  of  the 
people  of  the  City  and  County  of  San  Francisco,  in  recognition  of 
their  long  and  faithful  service,  by  this  resolution  expresses  to 
these  employees,  its  best  wishes  for  a  long  and  happy  life  and  the 
assurance  of  its  appreciation   of  work  well  performed;    and  be  it 
further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
prepare  a  copy  of  resolution  for  presentation  to  each  of  the 
following  employees: 

Earl  C.  Roach  36  years'  service 

Julius  C.  Hall         56  years'  service 

(r- 

—RSSOLUTION  NO,  22,473  — 

RESOLVED,  That  in  accordance  with  provis4ons  of *  Section  12, 
Extent  of  Investment,  of  lease  dated  December  6,  i960  covering 
Plot  3-C  located  at  the  San  Francisco  International  Airport,  this 
Commission  approves  in  amount  $195,000.00  expended  in  leasehold 
improvements  by  Lessee,  Union  Oil  Company  of  California,  for  a 
satellite  fuel  storage  facility. 

BE  IT  FURTHER  RESOLVED,  That  in  accordance  with  provisions  of 
Section  11,  Fire  Insurance,  of  above  lease,  this  Commission  approves 
the  amount  of  $130,000.00  as  adequate  fire  insurance  coverage  sub- 
mitted by  Lessee. 


-^RESOLUTION  NO.  22,474  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modification  of  Ogntracts  as  follows? 

$13, 197 .24,  under  Airport  Department  Contract  No.  297 — Elevated 
Roads  and  Ramps,  South  Terminal;  M  &  K  Oorporation-Stolte ,  Inc., 
contractor?    to  provide  for  additional  piling,  minor  structural 
changes,  and  widening  and  thickening  of  certain  sections  of  the  road- 
way; 

$1,515.00,  under  Airport  Department  Contract  No.  309 — Pier  C  Extension; 
Pacific  Coast  Builders,  contractor;    to  provide  for  miscellaneous 
structural  changes. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopt ed^ 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 

—RESOLUTION  NO.  22.475— 

RESOLVED,  That  this  Commission  hereby  approves  collections  by 
the  San  Francisco  Water  Department,  month  of  October,  1962,  for 
damages  against  miscellaneous  debtors,  in  the  amount  of  $454.40  and 
one  payment  on  account,  $25.00. 
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—RBSOIUTION  NO.  22,476~~ 

RESOLVED,  That  this  Commission  hereby  authorizes  Belford  Brown, 
General  Manager,  Airport  Department,  to  attend  a  Congressional 
hearing  in  Washington,  D.C.,  December  2-7,  1962,  on  the  subject  of 
aircraft  noise  problems. 


—RESOLUTION  NO.  22,477— 

RESOLVED,  That  this  Commission  approves  plans  and  specifications, 
and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  1028B  -  Conversion  of  Valves  for  Power  Operations- 
Electrical  Work,  Newark  Valve  House  Lighting  (Alameda  County) 

WD  Contract  No.  1054R  -  Rehabilitate  Central  Pump  Station  in  San 
Francisco. 


—RESOLUTION  N0>  22,478— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of 
Utilities  to  execute  an  application  to  the  B^y  Area  Air  Pollution 
Control  Hearing  Board  for  a  variance  to  permit  disposal  by  burning 
of  brush  and  trees  to  be  cleared  from  San  Antonio  Reservoir  site. 


On  motion  of  Commissioner  White,  seconded  by  Oommissioner  Simon, 
the  following  resolutions  were  ada|)teds 

Vote;  Ayes-Commissioners  Grecnberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 

—RESOLUTION  NO.  22.479— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  the  following  Modifications  of  Airport  Department 
Contract  No.  260 — South  Terminal  Building  and  Piers  P  and 
contractor,  M  &  K  Corporation-Stolte,  Inc , s 

Debit  Modification,  $10,502.50.    Minor  changes  in  plumbing,  sheet 
metal  J  electrical,  acoustical  tile,  and  other  work. 

Credit  Modificatio,  $149-97.    Addition  of  mechanical  and  electrical 
work,  and  deletion  of  certain  electrical  work,  in  the 
conveyor  tunnel  connecting  the  South  Terminal  and  Pier  E 
and  in  the  tunnel  connecting  the  South  Terminal  and  the 
proposed  parking  g-arage. 

Debit  Modification,  $5,336.67.    Changes  in  electrical  work  and 
structural  wall  framing. 

Debit  Modification,  $12,412.03.    Miscellaneous  roofing  changes. 
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^-RESOLUTION  KQ.  22^480— 


RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Additional  Funds,  as  follows j 

Water  Department  Request,  in  amount  $8,270.50,  under  Appropriation 
Nq,  2 •746. 013.075?  to  provide  additional  funds  to  certify  m  Contract 
No.  1075 — Laying  of  Mains  in  16th,  Mississippi  and  Other  Streets. 

Municipal  Railway  Request,  in  amoimt  $3,768.00,  under  Appropriation 
No.  2.735.120.000,  to  provide  additional  funds  to  employ  a  relief 
for  a  7334  Stationary  Engineer  on  sick  leave. 

Municipal  Railway  Request,  in  amount  $150.64,  under  Appropriation 
No.  853.400.000,  additional  funds  required  for  trolley  coach  and 
street  car  heaters. 


RESOLVED,  That  this  Commission  hereby  approves  the  plans  sub- 
mitted by  Interstate  Hosts,  Inc.,  under  Drawings  1-3,  2-2,  3-2,  KE-1, 
IC3-2,  KP-1  and  KP-2,  covering  the  proposed  work  to  be  constructed  by 
Interstate  Hosts,  Inc.,  at  its  own  and  sole  cost,  in  and  adjacent 
GO  Room  Gr-52,  Plight  Kitchen  on  the  ground  floor  of  the  South 
'i'drminal  Building  at  the  San  Francisco  International  Airport',  said 
drawings  having  been  approved  by  the  Utilities  Engineering  Bureau, 
subject  to  comments  noted  in  red  thereon. 


RESOLVED,  That  this  Commission  hereby  confirms  the  award  of 
lease  made  by  the  Director  of  Property  to  Qantas  Empire  Airways, 
Ltd.,  as  the  only  and  highest  bidder,  to  lease  certain  areas  in  the 
South  Teminal  building  at  the  San  Francisco  International  Airport, 
designated  by  Drawings  Nos.  OA -12141,  CA -12142,  OA -12144,  CA-12148, 
and  CA-12151°,  for  a  period  ending  August  31,  1969?unless  extended 
in  accordance  with  the  terms  of  said  lease;  at  a  rental  to  be  paid 
the  City  and  County  of  San  Francisco  of  $15,276.00  per  annum  for 
area  designated  as  Rental  Rate  Area  1,  being  at  the  rate  of  $12-00 
per  square  foot  per  annum,  and  the  sum  of  $36,864.00  per  annum  for 
area  designated  as  Rental  Rate  Area  2,  being  at  the  rate  of  $6.00 
per  square  foot  per  annum;     and  be  it  further 

RESOLVED J  That  the  members  of  this  Commission  shall  execute 
said  lease  on  behalf  of  the  City  and  County  of  San  Francisco,  a 
municipal  corporation,  as  lessor,  pursuant  to  Call  for  Bids 
authorized  by  Public  Utilities  Commission  Resolution  No.  22,360, 
adopted  October  2,  1962. 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows? 


—RESOLUTION  NO.  22.481 


— RESOLUT19N  NO.  22,482 


—RESOLUTION  NO.  22 


TOs 


SANTA  CIAHA  COUNTY  FOOD  CONTROL  AND  WATER 
CONSERVATION  DISTRICT 
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Permit  to  construct  and  maintain  a  drainage  ditch  across  a  portion 
of  the  Bay  Division  Pipeline  No.  3  right  of  way;  said  crossing  being 
adjacent  to  and  easterly  of  Abel  Street,  Milpitas.    Pee  waived  in 
consideration  of  a  put)lic  agency. 


WBOPtMDf  That  on  the  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  San  Francisco  Water  Department, 
and  the  City  Attorney,  this  Gomission  approves  and  hereby  requests 
the  Controller  to  draw  warrant  in  favor  of  Robert  J.  and  Josephine  L. 
Flyjan,  c/o  Richens  L.  Wootton,  Attorney,  57  Post  Street,  San 
Prancisco,  California,  in  payment  of  judgment  in  favor  of  the  plain- 
tiffs in  action  Plynn  v.  City  and  County  of  San  Francisco,  San 
Francisco  Superior  Court  No.  486886,  arising  from  damage  claim  against 
the  San  Francisco  Water  Department,  filed  December  4,  1956,  due  to 
a  seepage  flow  into  claimant's  home  located  at  985  Clayton  Street, 
San  Prancisco;  said  judgment  having  awarded  claimants  damages  in  the 
sum  of  $1500.00,  plus  court  costs  amounting  to  S29«75»  plus  seven 
per  cent  interest  from  date  of  entry  of  judgment,  October  25 j  1962. 


--RESOLUTION  NO.  22^485— 

WHEREAS,  this  Commission  has  noted  with  retire t  and  a  deep  sense 
of  civic  and  persor^al  loss  the  passing  of  Victor  C.  Peterson, 
Transit  Equipment  Superintendent,  on  November  7,  1962;  and 

WHEREAS,  Mr.  Peterson  faithfully  served  the  Municipal  Railway 
for  a  period  of  thirty-five  years;  and 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts  with 
the  public,  his  fellow  employees  and  heads  of  departments,  he  earned 
their  respect  and  admiration;  and 

WHEREAS,  this  Goiimiission,  its  executives  and  employees  will 
always  cherish  his  memory  with  fond  and  loving  respect;  therefore, 
be  it 


RESOLVED,  That  this  Commission  does  by  this  means  extend  to  the 
family  of  the  deceased  its  most  heartfelt  sympathy  over  the  loss  of 
Mr.  Peterson;  and  be  it  further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
present  to  th©  family  of  the  late  Victor  C.  Peterson  a  suitable  copy 
of  this  resolution  as  a  token  of  the  esteem  in  which  he  has  been 
held  by  this  Commission. 


Following  discussion  of  Resolution  No.  22,470,  the  award  of  Water 
Department  contract,  Commissioner  White  stated  that  he  had  been 
informed  there  are  certain  contractors  in  San  Prancisco  who  will  not 
P^^  2^  ^l^^  ^^^^  because  of  a  provision  in  City  contracts  that  allows 
the  tield  engineer  to  order  overtime  work  without  reimbursement  to 
the  contractor. 
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Mr.  J.  H.  Turner,  General  Manager  and  Chief  Engineer,  San  Francisco 
Water  Department,  was  then  called  upon  to  explain  the  reason  for  the 
inclusion    of  such  language  in  City  contracts. 

Mr.  Turner  explained  that  this  clause  was  inserted  in  order  to  be 
able  to  have  the  contractor  finish  a  job  in  case  of  emergency.  He 
cited  as  examples  the  necessity  for  a  contractor  to  complete  a 
concrete  pouring  after  an  eight-hour  work  day  in  order  to  properly 
complete  the  job.    He  also  cited  as  an  instance,  the  need  for  making 
electrical  connections  to  a  pump  needed  to  be  in  operation  in  order 
to  effectively  serve  consumers.    Mr.  Turner  stated  that  to  his 
knowledge  the  clause  was  invoked  not  more  than  four  or  five  times 
during  the  past  year  and  then  only  in  emergency  situations  where  it 
was  in  the  ;>ublic  v;elfare  and  interest  to  have  the  job  completed. 

Commissioner  White  indicated  the  possibility  of  field  engineer^ 
discriminating  against  contractors,  and  suggested  perhaps  City 
would  receive  more  competitive  bids  if  such  a  clause  were  eliminated 
in  the  future.    Commissioner  Greenberg  asked  Comaiiissioner  v^hite 
if  he  had  received  any  direct  complaints  from  contractors  relative 
to  discr;^mination  by  City  engineers  in  this  regard. 

After  further  discussion  by  the  Commission,  Commissioner  G^eenberg 
suggested  that  Commissioner  White  consult  with  Mr.  Turner  and  the 
City  Attorney's  Office  on  this  matter. 

-0- 

With  reference  to  Resolution  No.  22,479 »  regarding  modification  of 
Airport  Contract  Nq.  260 — South  Terminal  Building  and  Piers  P  and 
G,  in  reply  to  question  by  Commissioner  Greenberg,  Mr.  0.  L.  Moore, 
General  Manager  of  Hetch  Hetchy  Project  and  Utilities  Engineering 
Bureau,  reported  that  debit  modifications  of  this  contract  to  date 
have  consisted  of  a  total  of  $441,000.    Of  this,  $172,000  was  a 
modification  to  provide  for  the  pedestrian  tunnel,  which  provision 
should  be  charged  to  the  parking  garage,  and  $97 » 000^  for  developing 
the  mezzanine  over  the  ticket  counters,  which  creates  additional 
rental  space  for  the  Airport  not  spoken  for  at  the  time  the  contract 
was  let. 


Manager  of  Utilities  Calendar  Items; 

Mr.  Kirkwood  stated  that  Trans  California  Airlines,  Inc.  had  made 
application  for  space  in  the  Executive  Aircraft  Terminal  Building 
at  the  Airport,    Earlier  they  had  made  application  for  space  in  the 
Central  Terminal  Building,  which  was  denied  by  staff  due  to  the 
fact  that  space  was  not  available.    Mr.  Kirkwood  said  it  was  his 
understanding  that  Trans  California  A'/ished  to  conduct  a  scheduled 
service  betv/een  San  Francisco  and  Los  Angeles.    He  stated  he  and 
A;j_rport  Manager  Belford  Brown  were  giving  careful  consideration  to 
this  matter  and  were  attempting  to  move  the  matter  along  expedi- 
tiously.   Today,  he  reported,  there  were  present  in  the  audience 
representatives  from  Trans  California  who  were  desirous  of  making 
a  presentation  to  the  Commission. 

Mr.  L.  Mudgett,  President  of  Trans  California  Airlines,  Inc., 
addressed  the  Commission.    He  explained  to  the  Coimnission  that 
Trans  California  had  made  application  to  airport  management  first 
for  space  in  the  Central  Terminal  Building  and  was  informed  that 
space  was  not  available,  and  has  now  made  application  and  is  willing 
to  accept  space  in  the  Executive  Aircraft  Terminal  Building.  He 
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stated  it  was  his  understanding  that  his  company  had  complied  with 
all  the  necessary  provisions  precedent  to  occupation  of  the 
Executive  Aircraft  Terminal  Buildings  and  stated  if  there  was  any 
more  information  airport  management  or  the  Commission  desired  he 
would  be  willing  to  supply  it.    He  felt  the  delay  was  working  a 
hardship  on  Trans  California  inasmuch  as  they  had  been  operating  a 
scheduled  flight  from  Oakland  since  -August  15?  1962,  and  were 
highly  desirous  of  operating  out  of  San  Francisco  International  Air- 
port* . 

Mp.  Mudgett  explained  in  reply  to  a  question  from  the  Commission 
that  his  corporation  was  operating  a  Lockheed  Constellation,  which 
was  leased  from  California  Airmotive  Corporation. 

At  this  point  Mr.  Brown  was  questioned  as  to  his  knowledge  of  the 
o\mership  of  the  aircraft  and  he  explained  it  was  his  understanding 
tne  planes  were  owned  by  California  Airmotive  of  Delaware.  In 
response  to  a  further    question  from  the  Commission,  Mr.  Brown  said 
tna.t  he  understood  that  the  principals  of  California  Airmotive 
were  Captain  Irving  E.  and  Ida  Mae  Hermann.    According  to  CAB  records 
California  Airmotive  leased  planes  to  Quaker  City  Airways,  Inc., 
d.b.a.  Admiral  Airways,  whose  application  for  interim  authority  for 
non-scheduled  operations was  denied  by  the  CAB. 

The  Commission  requested  a  financial  statement  from  Mr.  Mudgstt.  Hp 
stated  he  had  filed  such  a  statement  with  Mr.  Brown  who  thereupon 
presented  his  copy  to  the  Commission,    After  a  cursory  inspection  of 
the  financial  statement  and  after  directing  a  few  questions  to  Mr. 
Mudgett  on  it,  the  Commission,  upon  urging  by  Commissioner  White 
who  expressed  his  concern  with  the  safety  and  welfare  of  the  San 
Erancisco  Airport  patrons  that  might  be  tempted  by  the  low  fare  to 
use  Trans  California  facilities,  suggested  that  the  matter  be 
referred  to  staff  and  again  considered  by  the  Commission  in  sixty 
days.    Mr.  Mudgett  protested  that  sixty  days  was  a  long  time  for 
such  consideration  inasmuch  as  Trans  California  had  supplied  all 
information  requested  by  airport  management. 

After  further  discussion  by  the  Commission  as  to  the  necessity  and 
desirability  of  a  thorough  investigati ou.  by  staff  of  the  econ.omic 
status  of  the  airline  atld  its  effect  on  airport  operations,  Com- 
missioner Simon  moved,  seconded  by  Commissioner  Stack,  the  matter 
be  put  over  for  study  and  again  considerd!d  at  the  first  regular 
meeting  following  the  expiration  of  sixty  days. 


Mr.  Kirkwood  reported  that  at  the  next  Commission  meeting  there 
would  probably  be  before  the  Commission  for  consideration  revised 
documents  on  the  non-profit  corporation  for  development  of  Pan 
American  World  Airways  facilities  at  San  Francisco  Int  ernational 
Airport.     He  stated  these  documents  were  in  the  hands  of  Public 
Utilities  Counsel  William.  E.  Bourne  and  as  yet  he,  Mr.  Kirkwood, 
had  not  had  an  opportunity  to  thoroughly  review  them  with  Mr.  Bourne. 


Departmental  Rejoort ; 


Municipal  Railway  monthly  report  was  presented  by  V.  W.  Anderson, 
General  Manager,  Municipal  Railway 
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Commissioner  Stack  stated  he  had  observed  some  ripped  seats  on  buses 
he  had  been  riding  and  asked  Mr.  Anderson  if  this  were  a  new 
epidemic  of  vandalism.    Mr.  Anderson  reported  that  this  did  not  seem 
to  be  a  new  outbreak  of  vandalism  but  rather  the  result  of  the  usual 
destruction  of  rfiilway  property  that  seemed  to  occur  at  this  time  of 
the  year.    He  stated  there  had  been  some  rocks  thrown  and  windows 
broken  on  one  line  but  that  the  Municipal  Railway  and  Police  Depart- 
ment were  alerted  and  were  taking  all  necessary  steps  to  prevent 
occurrences  of  this  type. 

With  reference  to  the  storage  of  rails  on  the  Municipal  Railway  lot 
at  the  intersection  of  Delano    and  Geneva  Avenues,  Mr,  Anderson 
stated  he  had  met  with  representatives  of  the  neighborhood  and 
explained  to  them  the  Railway  was  applying  to  the  Planning  Com- 
mission for  a  temporary  use  permit.    He  stated  Joseph  Corrao,  Power 
and  Plant  Superintendent,  had  made  a  report  after  taking  inventory 
of  the  rails  and  it  was  his  opinion  it  was  good  economy  to  retain 
the  present  inventory  inasmuch  as  the  rails  were  in  good  condition 
and  many  were  of  a  type  no  longer  produced.    Mr.  Aj^derson  promised 
that  a  copy  of  Mr.  Corrao*s  report  would  be  submitted  to  the  Coiii- 
mission  and  Mr.  Kirkwood, 


Roll  Call; 

Commissioner  Stack  stated  there  were  rumors  to  the  effect  that  the 
present  operator  of  the  Crystal  Springs  G-olf  Course  had  received  a 
50  year  extension  to  his  lease.     John  Brucato,  Manager,  Agricultural 
and  Land  Division  of  the  Water  Department,  replied  to  the  Commission 
that  no  such  extension  had  been  negotiated  and  could  not  be 
negotiated  without  formal  action  by  the  Commission;  furthermore, 
the  Crystal  Springs  G-olf  Course  lease  expires  in  six  years*  Com- 
missioner White  pointed  out  that  anyone  taking  over  the  Crystal 
Springs  lease  would  have  to  expend  at  least  $150,000  to  replace  the 
wooden  water  pipes  now  in  existence. 


Commissioner  Greenberg  pointed  out  that  during  this  coming  Holiday 
Season,  Christmas  Day  and  New  Year's  Day  fall  on  Tuesdays^  the 
regular  meeting  day  of  the  Commission,    Thereupon,  the  Commission 
unanimously  adopted  the  following  resolution: 

—RESOLUTION  NO.  22,4.86— 

RESOLVED,  That  Resolution  No.  16,931,  adopted  January  14,  1957, 
setting  forth  official  time  and  place  of  meetings  of  the  Public 
Utilities  Commission,  be  and  the  same  is  amended  as  follows: 

Regular  Meeting  of  December  25,  1962  (Christmas  Day) 
will  be  held  at  11:00  a.m,,  December  26,  1962. 

Regular  Meeting  of  January  1,  1963  (New  Year's  Day) 
will  be  held  at  11:00  a.m.,  January  2,  I963. 


THEREUPON  THE  MEETING  ADJOURNED. 
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PASSENGER  REVENUE; 

August  1961        ^1,721].,  090 

1962  3,,73'^t9l6 


Sept.  1961  11,619,782 

1962  1,560,105 


Oct.  1961 
1962 


tl,7i3.,it.55 
(T)  1,739,^86 


+    #11,826       or    +  0.69^ 


$59,677  —  or    -  3.68^ 


+    |26,03l        or    +  1.52J^ 


Fiscal  Year 

—  to  10/31/61  $6,699,718 
--  to  10/3l/62(T)  6,66ij..65l 

15,067  --or    -  0.' 
Over  Budget  Estimate  +    5ii>86,231        or    +  1.01^ 

(T)  Tentative 

REVENUE  PASSENGERS; 


August  1961  12,066,12L|. 

1962  12,l69sll6 


Sept.  1961  ll,51^-9,275 

1962  11,116,605 

Oct.  1961  12,551|-,680 

1962  12.675»756 


+    102,992  —  or    +  0.85^ 


-    1^32,670  —  or    -  3.75^ 


+    121,078        or    +  0.96^ 


The  following  comparative  information  is  taken  from  the  most 
recent  available  statistics  from  the  American  Transit  Association; 

August  1962:  Average        Cities  over  500,000  population    +  0.07^ 

Average  —  All  City  Transit  Systems  -  1.29^ 
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V.  ¥.  ANDERSON  REPORT  TO  PUG  -  2  November  20,  1962 

RAPID  TRANSIT; 

A  decision  of  major  importance  was  made  by  the  voters  of 
San  Francisco,  Alameda  and  Contra  Costa  counties  when  they 
approved  the  Bay  Area  Rapid  Transit  proposal  by  a  vote  of 
approximately  14.36,588  to  277,Ii.67,    The  affirmative  vote  was 
61^11^%  according  to  the  latest  tally  available  which  was  in 
excess  of  the  60^  required.    The  affirmative  for  the    City  and 
County  of  San  Francisco  was  approximately  67^« 

This  decision  of  the  electorate  indicates  recognition 
of  the  importance  of  transit  in  moving  people  and  coping  with 
traffic  congestion  problems. 

TIME  OFF  TO  VOTE: 

229  platform  employees  (or  38^  of  those  eligible) 
requested  time  off  to  vote.     In  accordance  with  previous 
practice  this  was  arranged  during  the  off-peak  periods  when 
the  remaining  coaches  would  provide  sufficient  carrying 
capacity  on  adjusted  headways.    The  Schedule  Department 
revised  schedules  on  I4.I  lines  for  Election  Day, 

MQNI  GOLDEN  AMIVERSARY: 

At  the  time  of  writing  the  last  Municipal  Railway  m^onthly 
report,  the  celebration  of  the  Golden  Anniversary  was  in 
progress  but  had  not  been  completed.    A  complete  resume, 
however,  was  included  in  the  report  covering  the  several 
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Muni  Golden  Anniversary  -  Cont«t 

facets  of  the  program.     It  is,  therefore,  not  deemed  necessary 
to  again  make  a  complete  recitation  of  the  activities  of  the 
week  but  it  is  proper  to  record  that  the  entire  project  received 
the  enthusiastic  cooperation  of  the  Citizens  Committee  under 
the  direction  of  Mrs.  Hans  Klussmann  as  Chairman,  Mr.  Gilbert 
Kneiss,  Vice  Chairman,  and  Mr.  Emmett  Pitzpatrick,  Vice  Chair- 
man, other  participants,  and  Municipal  Railway  employees. 

The  gala  event  culminated  in  the  Bell-Ringing  Contest 
finals  (with  Muni  gripman  Bill  Hawkins  emerging  as  the  cham- 
pion) and  an  "old  fashion"  show  at  Union  Square  on  October  1?^ 
and  the  Muni  Anniversary  luncheon  at  the  St.  Francis  Hotel  on 
October  l8  —  both  of  which  events  were  well  attended.    Mr.  Don 
Pazackerley  presided  as  Master  of  Ceremonies  at  the  luncheon, 
and  a  hilarious  skit  entitled  "Muni  Man  on  the  Complaint  Desk" 
was  delivered  by  the  popular  Paul    Speegle.     Included  at  the 
head  table  were  those  who  had  served  as  Muni  Managers  from 
1917  to  i960  —  Fred  Boeken,  vailiam  Scott  and  Charles  D. 
Miller  as  well  as  the  present  Muni  manager. 

Passenger  Transport,  a  national  publication  of  the  Ameri- 
can Transit  Association,  alloted  a  considerable  portion  of  a 
recent  issue  to  an  account  of  the  various  facets  of  the 
celebration  of  the  Muni's  50th  Anniversary  with  appropriate 
pictures. 
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Muni  Golden  Anniversary      Gont,  ; 

Many  people  devoted  great  effort  to  the  project,  and 
special  recognition  is  also  due  Mr.  William  Simons  and 
Miss  Joyce  Jansen  for  their  part  in  working  with  the  com- 
mittees in  the  development  of  an  excellent  plan  for  Muni  Week 
which  turned  out  to  be  most  successful^ 

"RIDE  THE  MUNI"  POSTER; 

King  size  posters  depicting  an  old  streetcar  were  placed 
on  100  coaches  with  the  following  wording:  "Gostumes  may  have 
changed  but  not  the  habit        RIDE  THE  MQNI  —  still  the 
greatest  transit  bargain  —  15}Z^"« 

TROLLEY  COACH  HEATi^RS; 

Bids  for  trolley  coach  heaters  were  opened  on  Septem- 
ber 26»    The  contract  for  furnishing  the  VJesix  units  was 
awarded  to  Herning  Company*  , 

TROLLEY  ROPE  GUIDES ! 

Installation  of  trolley  rope  guides  was  completed  on 
the  trolley  coaches  at  the  Potrero  Division  on  August  l5, 
and  on  the  trolley  coaches  at  the  Presidio  Division  on 
November  15» 

DRUMM  &  MARKET  STREETS  ; 

As  related  to  a  problem  of  dewirements  at  Drumm  &  Market 
Streets,  arrangements  have  been  completed  for  detaching  a 
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Drmnm  &  Market  Streets  Cont,; 

trolley  span  from  a  light  pole  and  instead  attaching  two  span 
wires  to  a  building  by  means  of  two  eyebolts.    This  was  con- 
summated immediately  upon  obtaining  necessary  approval  of  the 
building  owner  in  the  form  of  a  written  agreement. 

WASHINGTON-mSON  JAW  CLUTCH  UNITS: 

Installation  of  the  jaw  clutch  units  at  Washington-Mason 
has  been  completed.    The  first  unit  was  installed  on  Septem- 
ber 22,  and  the  other  on  October  12.    The  new  equipment  is 
now  in  service. 


New  cable  lines  were  installed  on  the  Hyde  line  on 
October  15  after  1^0  days  of  service  (normal  life  -  120  days); 
on  California  line  on  October  19  after  315  days  of  service 
(normal  life  -  330  days);  and  on  Powell  line  on  October  2[|. 
after  90  days  of  service  (normal  life  -  about  100  days), 

PRE-CHRISTMAS  SERVICE; 

Notice  has  been  received  pertaining  to  the  store  hours 
which  Tjill  be  observed  during  the  pre-Christmas  shopping 
season. 

The  Municipal  Railway  has  prepared  special  pre-Christmas 
schedules  on  lines  where  previous  experience  has  indicated 
that  they  are  warranted  as  related  to  travel  and  traffic 
conditions. 


CABLES : 
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Pre -Christmas  Service  -  Cont,  ; 

Previous  experience  also  indicates  that  on  November  23, 
the  day  after    Thanksgiving,  severe  traffic  congestion  in  the 
downtown  district  will  cause  serious  delay  to  transit  vehicles 
and  disruption  to  service  in  spite  of  efforts  made  to  cope 
with  the  problem. 

CIVIL  DEFENSE  AND  DISASTER  PROGRAM; 

During  the  past  month  all  bulletins  and  instructions 
pertaining  to  the  function  of  the  Municipal  Railway  as 
related  to  Civil  Defense  and  Disaster  have  been  up-dated  and 
re-issued. 

BALL  PARK  TRAFFIC  -  IMPROVEMENT  OF  SALINAS  STREET; 

On  October  25  the  Streets  Committee  of  the  Board  of 
Supervisors  approved  a  measure  to  improve  Salinas  Street  west 
of  Third  Street,  and  this  measure  was  subsequently  approved  by 
the  Board  of  Supervisors,    This  will  permit  the  routing  of 
those  Ball  Park  buses  which  previously  operated  via  Third  and 
Jamestown  to  avoid  the  major  traffic  bottleneck  vjhich  occurs 
at  that  intersection  following  game  dismissals.    This  change 
should  also  have  a  beneficial  effect  on  general  traffic  in 
the  area  in  the  post-game  period, 
VICTOR  C.  PETERSON; 

Mr,  Victor  C,  Peterson,  Municipal  Railway  Superintendent 
of  Equipment,  passed  away  on  Wednesday,  November  7«  Mr,  Peter- 
son *s  outstanding  record  with  the  Municipal  Railway  was  recog- 
nized at  the  November  6th  meeting  of  the  PUC. 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 

1,388th  REGUIAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMSblON,   IN  ROOM  282  -  CITY  HALL,  NOVEiyBBR  27, 
1962,  COMMENCING  AT  2:00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoObOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Present ;        Commissioners  Thomas  P.  White,  George  F.  Hansen, 
Thos.  P.  Stack,  Bert  Simon 

Absent!  Coimnissioner  Stuart  N.  Greenberg 

Vice  President  Thomas  P.  White  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Simon. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon,  the 
minutes  of  the  1,387th  regu.lar  meeting  of  the  Gonmiission  held 
November  20;,  1962,  were  approved. 

Votes  Ayes-Commissioners  White,  Hansen j  Stack,  Simon 

A b  s  e  nt -C  ommi  s  s  i  one  r  Gr e  enb  er  g 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon,  the 
following  resolutions  were  adopted? 

Votes  Ayes-Commissioners  White,  Hansen,  Stack,  Simon 

Absent -Coiimiissioner  Greenberg 

--RESOLUTION  NO.  22,487— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railway: 

Claimant 

Non-litigated  Settlements  Date  of  Accident  Settlement 

MC  Clara  Elberg                                  December  13,  1961  S  2,000.00 

MC  Doris  L,  Logan                               July  3,  1962  960,00 
TC  Robert  Neaylon  and  Jean  Raniak, 

also  known  as  Jean  Neaylon      .    April  25,  1962  4,250.00 

TO  Allen  Roger  Heflin                        July  17,  1962  750.00 

Litigated  Settlements 

SG  Minnie  Pox  November  17,  I960  650.00 

TC  Marilyn  Pullam  April  14,  1958  4,000.00 

TC  Susie  Harris,  Alexander  Jones, 

Naomi  Lee  Jones,  and  November  15,  1959  6,500.00 

Mary  Lee  Jones,  a  minor,  by  and 

through  her  guardian  ad  litem, 

Naomi  Lee  Jones  1,000.00 

CO  Kenneth  Ju©,  a  minor,  by 

Richard  Jue,  guardian  ad  litem    February  24,  1959  1,250,00 
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Settlement 


$  3,400.00 
1,000.00 

2,500.00 

900.00 

3,500.00 
72.90 

$32,732.90 

t'-  — RESOLUTIOI^-  NO.  22,438— 

RESOLVED,  That  this  Coinmission  approves  plans  and  specifi- 
cations, and  hereby  authorizes  Bid  Calls 

WD  Contract  No.  1093  -  Laying  of  6-Inch  Oast  Iron  Main  in  Melra 
Court  South  of  Sunny dale  Avenue; 

WD  Contract  No.  1094  -  Laying  of  6-Inch  Cast  Iron  ]}lains  in  Custer 
Street. 


Litigated  Settlements  -  contd  Date  of  Accident 

MC  Prances  Pali  December  22,  1959 

TG  Albert  Siimnons  March  16,  I960 

MC  Gloria  Walther,  Eula  Walther  and 

Sharon  Jenkins  February  6,  I960 

TC  Lydia  Zemtzoff  September  27,  1959 

Judgment 

TC  Thelma  Levine  ■  September  26,  1959 

plus  costs 

Appropriation  No.  2.735.804.000 


—RESOLUTION  NO.  22,489-— 

RESOLVED,  That  this  Commission  hereby  reqtuests  the  Controller's 
certification  of  Dcibit  Modifications  of  Airport  Department  Contract 
Noo  260,  Construction  of  South  Terminal  Building  and  Piers  "P"  and 
M  &  K  Corporation  -  Stolte,  Inc.,  contractor,  as  follows? 

$4,441.12  -  Addition  of  exterior  caxiopies  and  roof  decking  over  tiae 

exit^  on  the  upper  level. 
$    772.39  -  Minor  revisions  in  the  ventilation  system. 


—RESOLUTION  NO.  22,490— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Prancisco  Water  Department  Contract  No.  1075  -  Laying  of  4-Inoh, 
6-Inch  and  8-Inch  Cast  Iron  I^lains  in  I6th,  Mississippi  and  Other 
Streets  (Replacement  of  Small  Mains),  to  Associated  Pipeline,  Inc., 
in  net  amount  of  $70,200.50,  and  all  other  bids  for  the  above- 
described  work  are  hereby  rejected. 


—RESOLUTION  NO.  22,491-^ 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriations 
as  follows? 

(A)    1956  Airport  Bond  Pund  $  758,000.00 

Appropriation  No.  859.050.010 

Circulation  Roads  $  60,000.00 

Appropriation  No,  859.050.130 
Improvements  to  Piers  and 
Concourses  38,000.00 

Appropriation  No.  859.050,210 

Aircraft  Parking  Apron  and 

Apron  Servicing  Facilities  90,000.00 

Appropriation  No.  859.050.540 

Landing  Field  Improvements  460^000.00 
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(a)    1956  Airport  Bond  Fund  -  contd 

Appropriation  No.  859.050.550 

Fencing  $  10,000.00 
Appropriation  No.  859*050.560 

Drainage  Control  100,000.00 

Airport  Operating  Fund  $  259,800.00 

Appropi'iation  No.  2.726.104.000 

Reconstruct  Terminal  Apron  $  50,000.00 
Appropriation  No.  2.728.200.000 

Legal  Fees  and  Bond  Printing 
Expenses  for  1962  Airport 
Bond  Fund  9,800.00 
Appropriation  No.  2.728.510.000 
Aircraft  Parking  Apron  and 
Apron  Servicing  Facilities  110,000.00 
Appropriation  No.  2.728.511.000 
Paving  for  Additional  Park- 
ing Areas  90,000.00 

(B)    Water  Department  Operating  Funds  $  5,748.07 

Appropriation  No.  2o745.97l.008  ■ 
Contract  No.  1008,  Laying 
Cast  Iron  Mains  in  Southern 
Freeway  Area  $  5,748.07 


--RESOLUTION  NO.  22,492— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  G-eneral  Manager  of  the  Municipal  Railway, 
and  the  City  Attoriiey,  hereby  approves  cancellation  and  write-off 
of  uncollectible  accounts  which  are  more  than  90  days  past  due,  in 
the  amount  of  $37.04,  Municipal  Railway  list  of  November  16,  1962; 
and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  collections  for 
damages  which  the  Municipal  Railway  has  against  miscellaneous  debtors 
in  the  amount  of  $4,139.35,  month  of  October,  1962;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  compromise 
settlements  of  claims  against  the  Municipal  Railway,  nonth  of  October, 
1962,  as  followsj 


Amount 

Oompromise 

Debtor 

Billed 

Settlement 

Edgar  Freuder 

$  28.92  ■ 

$  20.52 

Lawrence  Ball 

249.21 

159.04 

Franks  Transportation 

152.83 

129.73 

Ben  Clewans 

92.06 

64.76 

Blanche  Matthias 

112,25 

89.15 

$635.27 

$463.20 

—RESOLUTION  NO.  22,493— 

RESOLVED,  That  on  the  recommendation  of  the  Manager  of  Utili- 
ties, the  G-eneral  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof  and  the  City  Attorney,  this  Commission  approves 
the  disposition:!  of  the  suit  of  Charles  E.  Williams,  plaintiff  and 
cross-defendant,  v.  City  and  County  o f  San  Francisco,  defendant  and 
cross-complainant,  No.  453316  in  the  Municipal  Court  of  the  City  and 
County  of  San  Francisco,  by  the  exchange  of  mutual  releases  and 
dismissals  and  authorizes  the  City  Attorney  io  execute  such  releases 
and  dismissals  on  behalf  of  the  City. 


--RESOLUTION  HO,  22,494— 

RESOLVED,  That  this  Gommission  approves  the  drawj^lg  submitted 
by  Pacific  Southwest  Airlines,  under  which  Pacific  Southwest  Air- 
lines, at  its  own  and  sole  expense,  will  construct  an  addition  to  the 
hangar  and  a  nev/  parts  storage  building  in  Plot  10  at  the  San 
Prancisco  International  Airport;  said  drawing  having  been  approved  by 
the  Utilities  Engineering  Bureau  subject  to  the  notations  marked 
thereon. 


—RESOLUTION  NO.  22,493-- 

RESOLVED,  Tha.t  this  Coimiiission  hereby  approves  the  plans 
submitted  by  Trans  V/orld  Airlines,  under  Drawing  Nos.  1-2,  2,  3-2, 
P~1A,  E-IA  and  E-2A,  covering  the  proposed  work  to  be  constructed 
by  Trans  World  Airlines,  at  its  own  and  sole  cost,  consisting  of 
foundations  for  "Jetway"  Loaders  and  m.otor  generators  and  construction 
of  underground  utilities,  plumbing  and  electrical  work  in  and  below 
the  ground  floor  slab  of  Pier  "E"  at  San  Francisco  International 
Airport;  said  drawings  havii^g  been  approved  by  the  Utilities  Engineer- 
ing Bureau,  subject  to  comments  noted  in  red  thereon. 


— PuBSOLUTlON  NO.  22,496— 

WHEREAS,  by  the  terms  of  the  Municipal  Railway  Contract 
Noc  477,  Relocation  of  Feeders  in  Elkton  Shop  Area,  the  Contractor, 
West  Coast  Electric  Company  was  to  have  completed  all  contract  work 
on  or  before  October  30,  1962;  and 

WHEREAS,  Contractor  was  delayed  4  calendar  days  due  to  adverse 
weather  conditions;  and 

WliEREAS;  Contractor  was  delayed  4  calendar  days  due  to 
inability  to  secure  materials;  and 

WHEREAS,   "...adverse  weather  conditions",  and  "inability  of 
Contractor  to  procure  materials",  are  unavoidable  delays  is  defined 
in  Pile  No,  13456,  Ordinr.nce  No.  9484,  Section  6.3  UNAVOIDABLE  DELAYS, 
adopted  by  the  Board  of  Supervisors,  January  16.  1956J     uow,  there- 
fore, be  it 

RESOLVED,  That  this  Commission  hereby  grants  an  extension  of 
8  calendar  days  to  November  7,  1962  for  which  liquidated  dgimages  are 
hereby  waived;  and  be  it  further 

RESOLVED,  That  liquidated  damages  in  the  amount  of  $25.00  be 
assessed  for  laravoidablo  delay  of  1  calendar  day  in  the  prosecution 
of  the  work;  and  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  as  being 
satisfactorily  completed  in  accordance  with  the  contract  documents; 
approves  final  modification  of  Contract  in  the  amount  of  $15.00  credit 
and  approves  Certificate  of  Acceptance  and  Authorization  for  Pinal 
Payment  in  the  amount  of  $19,948.00. 


—RESOLUTION  NO.  22,497— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Water  Department  Request  for  Funds,  in  the  amount  of 
$4,000.00,  to  provide  funds  for  processing  retroactive  payrolls 
incident  to  Health  and  Welfare  for  per  diem  employees. 
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—RESOLUTION  NO.  22,498-> 

RESOLVED,  That  this  Conmiission  hereby  confirms  the  award  of 
lease  made  by  the  Director  of  Property  to  West  Coast  Airlines,  as 
the  only  and  highest  bidder,  to  lease  certain  areas  in  the  South 
Terminal  Building  at  the  San  Prancisco  International  Airport, 
designated  by  Drawing  Nos.  CA-12198  and  CA-12199j  for  a  period  end- 
ing Augxist  31  y  1969,  unless  extended  in  accordance  with  the  terms  of 
said  lease,  at  a  rental  to  be  paid  the  City  and  County  of  San 
Francisco  of  $7?044.00  per  annum  for  area  designated  as  Rental  Rate 
Area  1,  being  at  the  rate  of  S12.00  per  square  foot  per  annum,  and 
the  sum  of  $11,460.00  per  annum  for  area  designated  as  Rental  Rate 
Area  2,  being  at  the  rate  of  $6,00  per  square  foot  per  annum;  and  be 
it  further 

RESOLVED,  That  the  members  of  this  Commission  shall  execute 
said  lease  on  behalf  of  the  City  and  County  of  San  Francisco,  a 
municipal  corporation,  as  lessor,  pursuant  to  Call  for  Bids  author- 
ized by  Public  Utilities  Commission  Resolution  No.  22,560,  adopted 
October  2,  1962. 


—RESOLUTION  NO.  22.499— 

WHEREAS,  a  rare  and  unusual  photograph  of  Hetch  Hetchy  Vall-ey, 
depicting  the  floor  of  the  valley  and  the  surrounding  mountains  as 
they  were  on  August  11,  1911,  was  long  ^  cherished  possession  of 
Robert  Franklin  Bradv;  and 

WHEREAS,  Mrs,  Maxine  Waters,  the  devoted  daughter  of  Mr.  Brady, 
recognizing  that  said  photograph  would  be  a  worthwhile  addition  to  the 
memoriabilia  of  the  Hetch  Hetchy  Project  of  the  City  and  County  of 
San  Francisco,  has  presented  said  photograph  to  the  Public  Utilities 
Conmiission  in  memory  of  hei?  beloved  father:    therefor^,  be  it 

RESOLVED,  That  this  Commission  does  hereby  accept  on  behalf  of 
th^  City  and  County  of  San  Francisco  the  historic  photograph  of  Hetch 
Hetchy  Valley;  and  be  it  further 

RESOLVED,  That  the  Secretary  be  and  is  hereby  directed  to 
transmit  to  Mrs.  Maxine  Waters  a  suitable  copy  of  this  resolution  as 
a  token  of  appreciation  by  this  Commission  in  consideration  of  her 
generous  gift . 


^-RESOLUTION  NO.  22.500— 

WHEREAS,  the  Public  Utilities  Coimnission  under  its  Resolution 
No.  22,026,  adopted  May  1,  1962,  did  determine  that  as  a  matter  of 
public  policy  for  the  construction  of  improvements  for  the  making  of 
additions,  betterments,  and  extensions  to  the  San  Francisco  Inter- 
national Airport,  a  proposal  of  the  San  Francisco  Airport  Improvement 
Corporation  should  be  approved  and  accepted  and  said  prc^posal  as  set 
forth  in  the  Letter  of  Intent  of  the  San  Francisco  Airport  Improvement 
Corporation,  under  date  of  March  27,  1962,  on  file  with  the  Public 
Utilities  Commission,  was  approved;  and 

WHEREAS,  the  Public  Utilities  Commission  under  said  Resolution 
No.  22,026  recoimiiended  that  the  gift  to  the  City  and  County  of  San 
Francisco  of  the  beneficial  ownership  of  all  of  the  common  stock  of 
the  said  San  Francisco  Airport  Imprcve0ent  Corporation  be  accepted  by 
the  Board  of  Supervisors  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  the  Board  of  Supervisors  of  the  City  and  County  of 
San  Francisco,  by  its  Resolution  No.  436-62,  approved  in  principle  the 
offer  of  the  San  Francisco  Airport  Improvement  Corporation  to  make  a 
gift  to  the  City  of  the  beneficial  ownership  of  all  of  its  common  stock 
and  directed  the  City  Attorney  to  prepare  all  the  necessary  legal 
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documents  therefor;  and 


WHEREAS,  Attached  to  and  made  a  part  of  the  aforesaid  letter 
of    Intent,  dated  March  27,  1962,  designated  as  Exhibit  ♦♦A"  thereof, 
was  a  commitment  for  an  assignment  of  the  lease  now  held  by  Pan 
American  World  Airways,  Inc.  to  San  Francisco  Airport  Improvement 
Corporation  pursuant  to  which  the  Corporation  will  undertake  to 
construct,  at  its  own  cost  and  expense,  improvements  to  the  leasehold 
interest  now  held  "by  said  airline,  consisting  of  the  filling,  grading 
and  paving  of  land  and  the  construction  o-f  suitable  hangars;  and 

WHEREAS,  There  was  also  attached  to  and  made  a  part  of  the 
aforesaid  Letter  of  Intent,  dated  March  27,  1962,  a  commitment  by 
the  San  Francisco  Airport  Improvement  Corporation  to  sublease  the 
said  premises  back  to  Pan  AmericaA  World  Airways,  Inc.,  at  a  rental 
which  will  be  fully  sufficient  to  retire  the  indebtedness  to  be 
incurred  by  San  Francisco  Airport  Improvement  Corporation  for  the 
improvements  above  described,  plus  the  additional  rental  payments 
required  under  the  terms  of  said  lease  to  be  paid  directly  to  the 
City  and  County  of  ^an  Francisco;  and 

WHEREAS,  The  San  Francisco  Airport  Improvement  Corporation 
hae  requested  permission  to  substitute  an  amended  assignment  for  the 
aforesaid  Exliibit  "A",  and  an  amended  sublease  for  the  aforesaid 
Exhibit  "B",  under  and  as  part  of  their  aforementioned  Letter  of 
Intent,  dated  March  27,  1962,  which  amended  assignment  and  sublease 
in  no  way  materially  affedts  the  rights  of  the  City  and  County  of 
San  Francisco  under  the  original  proposal;  therefore 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  approves 
substitution  of  the  amended  assignment  and  amended  sublease  between 
the  San  Francisco  Airport  Improvement  Corporation  and  Pan  American 
World  Airways,  Inc.;  and 

BE  IT  FURTHER  RESOLVED,  That  this  C omission  recommends  to 
the  Board  of  Supervisors  that  they  concur  with  the  Public  Utilities 
Commission  and  grant  the  request  of  the  San  Francisco  Airport 
Improvement  Corporation  for  the  substitution  of  the  amended  assign-^ 

nent  and  amended  sublease  between  the  San  Francisco  Airport  Improve- 
ment Corporation  and  Pan  American  V\forld  Airways,  Inc.  for  the 
original  assignment  and  sublease  attached  to  the  Letter  of  Intent  j, 
dated  March  27,  1962,  copies  of  which  are  now  on  file  with  the 
Public  Utilities  Commission  and  the  Board  of  Supervisors • 


In  reference  to  Resolution  No ,22,500,  Mr.  Kirkwood  called  upon  Mr, 
Bourne  to  explain  the  matter. 

Mr.  Bourne  informed  the  Commission  that  San  Francisco  Airport  Improve- 
ment Corporation  has  submitted  some  changes  in  the  assignment  of  the 
present  lease  held  by  Pan  American  World  Airways,  Inc.  to  the 
Corporation  and  changes  in  the  sublease  of  the  premises  from  the 
Corporation  to  Pan  American  World  Airways,    The  changes  affect  the 
rights  of  the  Corporation  against  Pan  American  and  apparently  tighten 
up  oortain  sections  in  respect  to  the  obligations  of  Pan  American  to 
the  Corporation  and  the  bond  holders. 

Mr.  Bourne  advised  the  Commission  that  the  changes  had  no  material 
affect  on  City's  rights  arising  out  of  the  original  lease  to  Pan 
American  World  Airways.     It  was  his  advice  ths.t  City  might  consent 
to  the  request  without  diminution  of  any  of  City^s  rights. 

Mr.  Bro\m  stated,  from  the  layman's  point  of  view,  the  assignment  and 
sublease  did  not  affect  the  Airport's  rights  and  that  he  had  referred 
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the  documents  to  the  City  Attorney  for  advice. 

Coiranissioner  V/hite  asked  whether  it  was  now  necessary  to  refer  these 
documents  to  the  Board  of  Supervisors? 

Mr.  Bourne  advised  that  in  view  of  previous  actions  by  this  Commis- 
sion and  the  Board  of  Supervisors  it  was  necessary  that  these 
documents  be  referred  to  the  Board  of  Supervisors  for  approval. 

-0- 

Manager  of  Utiliticg-  Calendar  Items; 

Mr.  Kirlcwood  advised  the  Commission  that  the  Municipal  Railway  was 
running  short  of  funds  for  the  payment  of  claims  due  to  the  imusually 
high  cost  of  judgments  and  settlements  and  the  excessive  carry  over 
from  the  previous  fiscal  year.    He  explained  that  the  number  of 
accidents  had  been  reduced  for  the  month  of  September  but  that  this 
had  no  effect  on  the  amount  of  the  claims.    He  advised  the  Commis- 
sion that  the  Municipal  Railway  was  preparing  a  supplemental  appropri- 
ation of  some  two  hundred  thousand  dollars  for  the  remainder  of  the 
fiscal  year. 

-0- 

Mr.  Kirlcwood  informed  the  Commission  that  staff  has  been  negotiating 
for  several  months  with  the  Barrett  Transportation  Company,  seeking 
ways  and  means  by  v/hich  City  could  occiipy  the  parking  lot  at  the  San 
Francisco  International  Airport  so  that  City  might  proceed  with  the 
construction  of  the  proposed  parking  garage,    Mr  =  Brovrn  has  received 
fi?om  Mr.  Barrett  an  amended  proposal  which  is  ^better  than  the  proposal 
made  back  in  June.    Dr.  Barrett's  proposal  has  been  analyzed  and 
although  the  final  papers  have  not  been  prepared,  we  are  prepared 
to  recommend  to  the  Commission  its  acceptance «    Mr.  Kirkwood  then 
called  upon  pr.  Barrett  to  explain  to  the  Commission  the  offer  made 
by  his  firm. 

Dr.  Barrett  stated  that  in  June  of  1962,  after  several  months  of 
conferences  with  the  Public  Utilities  Commission  officers  and  staff, 
their  company  submitted  a  proposal  to  the  Public  Utilities  Commission 
itself,  v/hich  they  felt  was  based  on  fairness  and  eq.uity. 

In  essence,  their  company  agreed  to  immediately  surrender  its  legally 
hold  airport  parking  lot  leases  in  exchange  for  considerations  which 
the  Public  Utilities  Gonmiission  estimated  would  result  in  a  net 
monetary  benefit  to  San  Francisco  of  well  over  a  million  dollars. 

In  the  months  that  have  passed  since  they  initially  replied 
to  the  Commission's  request  to  have  them  abandon  their  leases,  they 
have  seriously  sou^^ht  methods  by  which  they  might  even  further  reduce 
their  requests  for  equity  in  this  matter  so  that  the  Parking  Garage 
envisioned  by  the  Mayor,  and  voted  by  the  people,  might  get  underway 
immediately. 

In  this  regard,  they  feel  that  they  have  now  arrived  at  an  irreducible 
minimtim,  and  one  that  they  are  pleased  to  say  should  result  in  an 
ever  larger  monetary  benefit  to  San  Francisco  than  originally  hoped 
for. 

Very  quickly,  it  is  this:  they  propose  that  the  city  take  immediate 
possession  of  their  leases  so  that  the  construction  on  the  airport 
garage  can  commence  inmiediately ,  and  they  request  that  in  return  for 
release  of  their  titles,  their  ground  transportation  contract  be 
extended  for  a  ten-year  period. 
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Although  their  company  has  suffered  heavy  cab  losses  since  inception 
of  the  service,  and  will  continue  to  suffer  heavy  losses,  they  will, 
at  the  reauest  of  the  Public  Utilities  Commission,  continue  to 
operate  this  service  until  the  expiration  of  the  present  lease  on 
August  27,  1964.    They  will  also  continue  to  operate  the  valet 
service  and  whatever  parking  areas  are  designated  by  the  city, 
during  the  building  of  the  garage,  paying  the  city  their  usual 
83-1/4/^  which  they  have  always  paid,  imtil  such  time  as  an  operator 
is  named  for  the  new  facility. 

Their  proposal  is,  of  course,  subject  to  receiving  a  formal  contract 
from  the  City  acceptable  in  form  to  their  company's  attorney. 

It  has  always  been  the  policy  of  their  company  to  work  constructively 
with  the  Public  Utilities  Commission,  and  they  feel  that  in  this 
proposal,  they  continue  to  act  in  that  vein. 

Commissioner  Hansen  asked  Dr.  Barrett  v/hu the r,  under  this  proposal, 
Barrett  would  continue  to  operate  the  taxicab  operation  until 
August,  1964- ,  at  16-1/4'/^?    Dr.  Barrett  answered  in  the  affirmative. 

lyir,  Kirkwood  pointed  out  the  agrocmont  for  the  operation  of  the 
Airport  buses  and  limousines  v/as  to  run  for  ten  years  from  the  date 
of  the  new  agreement. 

Commissioner  Stack  asked  whether  the  new  buses,  under  the  proposal, 
were  to  supplement  the  existing  fleet,  or,  v/ht;ther  they  v/ere  to  be 
substituted  for  the  present  buses? 

Mr.  Belford  Brown  replied  that  the  present  fleet  consists  of  29- 
passenger  vehicles  and  some  49-passonger  vehicles  and  the  new 
coaches  would  be  used  partially  to  replace  the  29-passcnger  vehicles 
and  partially  to  supplement  the  existing  fleet. 

Commissioner  Simon  asked  if  Dr.  Barrett  was  in  agreement  with  this 
statement  and  Dr.  Bp.rrett  said  "Yes". 

Mr.  Lloyd  S.  Ackerman,  Attoi^ey-at-Law,  representing  the  Yellow  Cab 
Company,  statiiod  that  he  was  familiar  with  the  operations  of  the 
Public  Ut'ilities  Gomj^icsion  for  many  years  and  that  he  was  unable  to 
recall  such  a  departure  from  the  practice  of  calling  for  competitive 
t)ids  for  franchises  at  the  Airport.    He  stated  that  he  was  aware  the 
City  i».ttorney  had  advised  the  Public  Utilities  Commission  that  it  had 
a  legal  right  to  proceed  in  this  matter  but  he  felt  there  was  another 
side  -  the  rights  of  others  in  the  ground  transportation  industry. 
He  protested  the  departure  in  this  instance  from  the  competitive 
bidding  procedure.    He  pointed  out  that  the  Comission  was  setting  a 
dangerous  precedent  v/hich  might  possibly  rise  in  the  future  to  plague 
the  Commission^    The  extension  of  the  ground  transportation  agreement 
for  eight  years  without  competitive  bidding,  he  said,  was  q^ues ti enable . 
Prom  the  standpoint  of  the  taxicab  operators,  he  averred,  the  exten- 
sion of  the  ground  transportation  agreement  for  eight  years  without 
competitive  bidding  is  immora.1  and  that  from  the  standpoint  of  the 
taxicab  operant ors  there  was  not  much  to  be  said,  as  no  one  is 
apparently  interested  in  taking  over  that  portion  of  the  concession 
at  the  16-1/45^0  rate,  as  it  is  a  killing  rate  and  the  taxicab 
operators  know  they  cannot  break  even. 

Commissioner  White  commented,  regarding  the  moral  question,  that  he 
believed  the  Commission  ov/ed  allegiance  to  the  City  and  County  of 
San  Francisco  and  to  act  in  City's  best  interests,  and  that  he  hoped 
the  Commission's  morals  would  not  be  impugned  by  its  departing  from 
some  precedents  to  accomplish  things  in  the  City's  best  interests. 
He  said  that  it  may  very  well  be  that  the  Commission  is  now  suffering 
from  precedents  v/hich  were  established  by  previous  Commissions  and 
that  if  previous  Commissions  had  heeded  the  advice  of  the  City  Attorney, 
perhaps  previous  Commissions  might  have  acted  otherwise.  Commissioner 
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White  said  that  in  his  opinion  the  Goininission  should  seek  legal 
advice  from  the  City  Attorney  and  that  in  all  justice  the  Commission 
should  accept  the  decisions  and  recommendations  of  the  City  Attorney^ 

Mr.  Ackerma,n  replied  that  he  personally  thought  the  legal  position 
of  the  Oity  Attorney  is  correct  and  that  the  Commission  may  negotiate 
a  service  contract,  but  that  this  was  not  done  originally  and  it  was 
from  this  procedure  that  the  Commission  was  dep.:^..rting. 

Commissioner  Stack  at  this  ;juncture  pointed  out  that  there  are  two 
contracts  in  existence:  namely,  the  one  for  parking,  which  involves 
basically  a  land  lease  and  the  other,  for  ground  transportation, 
involving  a  concession  or  franchise;  the  service  contract  being  the 
one  under  negotiation, 

Mr.  Ackerman  stated  that  Commissioner  Stack's  point  was  well  taken* 

Joseph  Martin,  Jr.,  Attorney-at-Law,  representing  Pailer*s  Limousine 
Company  and  Avis,  who  were  a  real  party  in  interest,  as  they 
previously  had  a  contract  for  ground  transportation  at  the  Airport, 
stated  that  when  his  clients  had  tried  to  negotiate  an  extension  of 
their  contract,  they  were  turned  do^vn  on  the  basis  that  competitive 
bidding  served  the  best  interests  of  the  City  and  County  of  San 
Francisco.    Tfr.  Martin  pointed  out  that  this  was  one  of  the  difficult 
problems  faced  by  past  Commissions  and  is  faced  by  the  present 
Commission.    He  stated  that  he  knew  the  Commission  hn,d  the  best 
intentions  when  the  taxicabs  and  buses  were  included  in  one  contract, 
and  further,  that  previous  Commissions  had  given  this  problem  a 
great  deal  of  consideration.    Mr.  Martin  stated  that  he  felt  it  was 
not  good  public  policy  that  this  important  decision  should  be  made 
just  looking  a.t  dollars  alone.    He  said  that  because  Barrett  has  a 
monopoly,  City  is  in  a  difficult  position  and  is  forced  to  deal* 
Mr.  Martin  stated  that  Failer's  and  ^^vis  were  willing  to  bid  again. 
He  also  said  that  he  wanted  to  make  it  clear  that  Barrett  dealt  in 
good  faith,  but  this  has  been  a  bad  contract;  that  he  thought  this 
Oonmiission  is  considering  doing  something  it  never  has  done  before 
and  that  j.t  would  be  well,  in  his  opinion,  for  'this  Commission  to 
make  certain  that  its  decision  v/ould  be  a  correct  and  legal  one.  He 
explained  that  what  he  was  requesting  was  that  the  Commission  take 
not  only  the  opinion  of  the  previous  bidders,  but  everyone.  He 
stated  that  he  was  sure  there  v/ould  be  other  bidders  besides  Avis« 
Mr.  Martin  mentioned  that  inconvenience  to  the  public  is  extremely 
important  and  that  he  wanted  to  point  out  that  the  traveling  public 
has  been  annoyed  by  the  service  under  this  contract  which  -  he  again 
stated  -  was  basically  vrrong  in  the  beginning.    Mr.  Martin  asked 
that  the  Commission  hear  any  hard  and  rough  criticism  of  the  proposed 
program  and  review  the  matter  in  a  judicious  spirit  before  making  a 
decision. 

Gommissioner  Stack  stated  that s  (1)  He  had  looked  into  the  matter 
from  both  sides  and  had  asked  Mr,  Brov/n  if  he  could  document  criticism 
of  the  groimd  transportation  and  parking  services;  that  there  are 
alvfays  gripes;  also,  that  he  was  amazed  there  was  not  a  very  extensive 
file  documenting  complaints,     (2)  This  matter  concerned  him  not  only 
as  a  Commissioner  but  as  a  traveler  who  has  had  to  park  and  walk  and 
walk,  like  thousands  of  people •    Commissioner  Stack  said  that  he 
would  like  to  ask  the  other  interested  companies  if  they  would  like 
to  void  a  contract  which  had  twenty  months  to  go  before  expiration, 
in  the  interests  of  the  people.    He  said  that  this  has  been  the 
problem  with  which  the  Commission  has  been  faced.    He  went  on  to  say 
that  the  Commission  is  not  changing  the  contract.    He  said  that  City 
would  be  getting  the  land  right  here  and  now, 

Mr.  Martin  commented  that  he  personally  had  negotiated  with  Dr. 
Barrett  four  or  five  years  ago  when  there  was  no  possibility  of 
negotiating  this  kind  of  deal.    He  said  that  the  Commission  has 
a_ tremendous  problem  in  deciding  this  matter  and  again  reiterated 
his  belief  that  overyone  should  be  given  an  opportunity  to  examine  • 
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the  final  documents.    Mr.  Martin  said  that  he  was  perfectly  agreeable 
to  leaving  the  decision  in  the  hands  of  the  Oommission. 

Commissioner  Stack  then  said  that  in  June  of  this  year  the  people 
voted  a  bond  issue  for  the  first  phase  of  the  parking  garage;  that 
the  engineering  staff  ha.s  moved  this  to  the  point  where  it  will  be 
ready  to  proceed  in  'February,  1963;  that  Barrett  has  no  Igeal  right 
to  modify  its  contract;  and  that  staff  has  indicated  to  Commission 
the  increased  cost  that  would  result  from  further  delay  of  the 
project.    Commissioner  Stack  said  that,  in  his  opinion,  prolonging 
the  matter  would  only  result  in  City  having  to  request  more  money 
from  thu  voters  and  City's  chances  for  success  in  obtaining  additional 
funds  were  problematical, 

Mr.  Martin  said  that  it  v/as  his  belief  that  everyone  should  be 
entitled  to  have  all  the  facts  out  in  the  open;  that  he  was  not  at 
all  certain  the  City  Attorney's  opinion  would  cover  a  situation 
as  the  one  under  consideration  where  the  terms  of  a  contract  which 
had  gone  out  to  bid  were  changed;  and  urged  the  Commission  to  take  a 
look  at  the  legality  of  the  matter  in  the  traditions  of  the  Commission 
which  had  always  listened  to  a  full  presentation.     Mr.  Martin  indicat- 
ed that  there  were  three  points  that  were  not  clear  in  his  mind.  One, 
what  was  the  City  to  make  in  dollars?    The  answer  to  this  Mr.  Martin 
held  Wvas  not  certain.     Two,  v/hat  v^as  the  legal  position  of  the  City 
and  County  of  San  Francisco?    He  held  there  were  new  legal  ciuestions 
involved  and  before  these  questions  could  be  answered  the  Commission 
and  people  involved  should  be  given  the  opportunity  to  see  the 
documents.     Three,  what  Vfcre  the  policy  questions?    Mr.  Martin 
stated  that  it  has  been  proved  what  has  been  good  for  G-eneral  Motors 
is  not  good  for  the  United  States.    What  is  a  good  business  deal  is 
not  necessarily  good  for  the  people  of  the  City  and  County  of  San 
Francisco.     Mr.  Martin  requested  that  he  be  given  an  opportunity  to 
review  the  legal  documents  involved  and  assure^^  the  Commission  that 
he  would  be  out  v/ithin  twenty-four  hours  after  receiving  the  docu- 
menss  to  argue  the  matter  before  the  Commission.    He  assured  the 
Conmiission  that  he  v/as  well  av/are  of  the  time  element  and  that  his 
revicv/  of  the  documents  would  in  no  way  hinder  the  progress  of  this 
matter. 

Commissioner  White  then  stated  that  as  far  as  he  v/as  concerned, 
dollars  were  important;  that  the  question  of  monopoly  v/as  important, 
but  that  nothing  has  been  said  about  the  people  suffering  from  the 
present  services  at  the  San  Francisco  Interno/bional  ii.irport. 
Commissioner  White  said  th.^t  he  felt  the  ComLiission  v/as  duty-bound 
to  do  everything  possible  to  alleviate  the  problem  and  to  operate 
the  .airport  for  the  benefit  of  the  City  and  County. 

Commission^;r  Simon  remarked  th-at  cha.nges  from  Barrett  *s  original 
proposal  were  due  to  the  splendid  efforts  of  staff. 

Mr.  Martin  stated  that  he  did  not  intend  to  impugn  the  motives  of  the 
Commission.    However,  in  view  of  the  fact  that  the  Commission  is 
negotiating  a  contract  formerly  put  out  to  bid  and  is  changing  the 
terms,  in  order  to  make  a  correct  and  legal  finding,  he  urged 
Commission  to  allow  all  interested  parties  to  examine  the  documents. 
He  stated  that  morality  or  lack  of  it  is  not  the  issue  involved;  that 
inconvenience  to  patrons  of  the  Airport  is  important;  and  that  all 
he  was  asking  is  that  the  matter  be  approved  in  a  judicious  spirit 
and  not  prejudged. 

Commissioner  White  moved  that  staff,  by  which  he  meant  the  Public 
Utilities  staff  and  the  City  Attorney's  Office,  be  instructed  to 
draw  up  the  necessary  legal  docum.ents  to  effectuate  Dr.  Barrett's 
proposal. 

Comiiiissioner  Stack  seconded  the  motion,  explaining  that  for  five 
months  he  believed  everyone  had  diligently,  from  the  standpoint  of 


-13-283 


City  and  the  people,  ondeavorod  to  conclude  these  negotiations  in  a 
fair  and  equitable  manner. 

CommissioncT  Hanson  requested  a  roll  call  and  all  four  Commissi oners 
present  voted  in  favor  of  the  motion  instructing  staff  to  prepare 
necessary  legal  documents  involving  the  proposal  of  the  Barrett 
Transportation  Company. 

At  this  point,  Mr.  Martin  reiterated  hia  request  for  the  right  to 
review  the  documents  regarding  Barrett's  proposal  before  the 
Commission  made  a  decision. 

Commissioner  VJliite  ass'ured  Mr.  Martin  that  it  was  assumed  that  all 
documents  were  public 'records  and  that  he  and  other  interested 
parties  would  bt|)  given  the  opportunity  to  review  them. 

-0- 

Mr.  Kirkwood  presented  a  tentative  schedule  for  budget  reviev;s  to 
the  Commission.     The  Commission  indica-ted  approval  with  the  exception 
of  the  hearing  scheduled  for  Jecember  17th  on  the  Water  Department's 
budget.    Commissioners  White  and  Simon  indicated  they  would  bo  mx^ 
able  to  attend  the  budget  hearing  on  that  date.    The  Water  Department 
budget  was  then  moved  up  to  Tuesday,  December  18th,  with  the  under- 
standing that  the  Hetch  Hetohy  and  Water  Depcartment  budgets  would  bo 
taken  in  sequence  and,  if  not  completed  on  that  date,  reviev/  v/ould  be 
completed  after  that  date, 

-0- 

Jcp.'.rtmental  Report: 

Mr.  James  H,  Turner,  General  Manager  and  Chief  Engineer,  presented 
the  Water  Department  monthly  report. 

-0- 

Roll  Call; 

2^11  Commissioners  passed. 


THEREUPON  THE  I'lEETING  ADJOURNED. 
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SAN  7RANCISC0  V/ATER  DEPARTMENT 
66th  PERIODIC  REPORT 


TO  THE 


PUBLIC  UTILITIES  COMMISSION 
November  2?,  1962 


WATER  QUALITY 

San  Andreas  Reservoir  No.  2  outlet  was  shut  down  so 
that  the  interior  passages  could  be  inspected  on  November  1, 
About  35  to  40  areas  of  sponge  growths  were  found  in  the  sections 
inspected.    The  pipe  interior  shows  considerable  tuberculation 
and  other  deterioration.     The  pipe  was  cleaned,  aquatic  growth 
removed,  disinfected  and  put  back  in  service. 

The  Purification  Division  supervised  the  treating  of  the 
North  Basin  of  Lake  Merced  with  copper  sulfate  to  control  the 
excessive  growth  of  algae,  after  the  State  Department  of  Pish 
and  Game  had  poisoned  this  basin  to  kill  undesirable  species  of 
fish.     After  a  suitable  lapse  of  time,  this  basin  will  again  be 
planted  with  trout  by  the  State. 

During  the  month  of  October,  seventeen  water  main  flushing 
operations  were  carried  out  by  the  City  Distribution  Division  to 
correct  dirty  water  conditions. 

WATER  CONDITIONS 

During  the  month  of  October,  the  average  consumption  of 
water  throughout  the  Syrtem  was  at  the  rate  of  170.1  million 
gallons  per  day.     This  was  below  the  average  rate  of  consumption 
for  the  month  October  one  year  ago,  due  to  unusual  early  and  heavy 
rains  this  year. 

The  runoff  from  the  October  storm,  together  with  the  opera- 
tion of  the  Hetch  Hetchy  aqueduct  to  its  maximum  capacity  over 
the  past  several  years  has  resulted  in  a  total  of  41,972.9  million 
gallons  of  water  in  Calaveras  and  Peninsula  Reservoirs  as  of 
October  51. 


Due  to  the  present  high  level  of  storage  this  early  in  the 
season,  the  draft  from  the  Hetch  Hetchy  aqueduct  has  been  reduced 
from  about  160  million  gallons  per  day  to  about  90  million  gallons 
per  day.     The  flow  will  be  increased  again  to  its  maximum  rate  of 
about  160  million  gallons  per  day  as  soon  as  the  local  reservoirs 
are  able  to  safely  retain  the  increased  volume.  . 

FINMCES 

The  Commercial  Division  reported  that  collections  during 
fiscal  year  1962-63  through  October  totaled  $|5?907,527,  which  is 
$9-^^859    less  than  collected  during  the  like  period  in  the  prior 
fiscal  year,  and  is  S66,596  greater  than  the  estimated  revenue 
for  the  period  in  the  1962--65  Budget. 

1961  MUNICIPAL  WATER  SYSTEM  BOND  PROJECTS 

Plans  for  the  design  of  San  Antonio  Dam,  prepared  by 
Bechtel  Corporation,  were  discussed  with  the  State  Supervisor  of 
Dams  at  a  meeting  held  November  16,    An  application  for  the  permit 
for  construction  together  with  the  required  fee  is  expected  to  be 
submitted  to  the  State  on  or  before  December  1. 

The  report  from  Metronics  Associates  Inc.  has  been  incor- 
porated into  a  proposal  for  disposal  by  burning  of  brush  and  trees 
to  be  removed  from  the  San  Antonio  Reservoir  site.     On  the  basis 
of  this  proposal,  the  Water  Department  Staff  and  the  City  Attorney 
are  preparing  an  application  for  a  variance  to  be  submitted  to  the 
Air  Pollution  Board. 


MXJ  U  T  E,  S 

PUBLIO  UTILITIES  COMMISSION 

1,389th  REGUUR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,   IN  ROOM  282  -  CITY  HALL,  DECEMBER  4, 
1962,  COMMENCING  AT  2!00  P.M. 

OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Present:         Commissioners  Thomas  P.  White,  George  P.  Hansen, 
Bert  Simon 

Absent:  Commissioners  Stuart  N.  Greenberg,  Thos»  P.  Stack 

Vice  President  Thomas  P.  White  presided. 
Pledge  of  Allegiance  was  led  by  Commissioner  Hansen. 
Commissioner  Thos .        Stack  arrived,  2:02  p.m. 

On  motion  of  Commissioner  Hansfen, seconded  by  Conmiissioner  Simon,  the 
minutes  of  the  1,388th  regular  meeting  of  the  Commission  held 
November  27 >  1962,  were  approved. 

Vote:  Ayes-Commissioners  White,  Hansen,  Stack,  Simon 

Absent-Commissioner  Greenberg 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon,  the 
following  resolutions  were  adopted: 

Vote:  Ayes-Cormnissioners  White,  Hansen,  Stack,  Simon 

Absent-Commissioner  Gpeenberg 

—RESOLUTION  NO.  22,301— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  tliis  Commission  approves  and 
hereby  requests  the  Controller  zo  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment  of 
claims  against  the  Municipal  Railway: 

Non-lit i^ated  Settlements  .  Date  of  Accident  Settlement 

TC  Evelyn  M.  Streett  A.ugust  6,  1962  $  549.13 

TC  Kort  Wade  Mildon  -   August  17,  1961  999.00 

SO  Lynn  Luttringer^  a  minor  September  11,  1961  550*00^ 
SO  Prank  Jiminez  and 

London  &  Lancashire  Insurance 

Company  March  22,  1961  836.04 
Litigated  Settlements 

SC  Sara  Gough  April  25,  I960  6,000«00 

MC  Ella  B.  Kaufman  May  3,  I960  30,000.00 


,384.17  APPROPRIATION  NO.  2.735.804.000) 
550.00*       «■  H  2.735.804.999} 


$38,934.17 
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■—RESOLUTION  NO.  22,302  — 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
tegular  and  responsible  bidder,  the  following  contracts; 

Airport  Department  Contract  Nq.  312 — timber  Structures  for  Runway  19L 
Approach  Light  System  at  San  Francisco  International  Airport,  to  The 
Duncans on-Harre Is on  Company,  in  amount  of  S66,450«00; 

Municipal  Railway  Contract  No.  478 — Overhead  Construction  for 
Temporary  Detour-Ocean  Avenue  at  Southern  Freeway,  to  %ayer  Electric 
Company,  in  amount  of  $26,671.00;  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works  are 
hereby  rejected. 


—RESOLUTION  N0>  22.303  — 

RESOLVED,  That  this  Commission  approves  plans  and  specifications, 
and  hereby  authorizes  Bid  Call; 

Airport  Department  Contract  No.  528 — South  Terminal  Public  Address 
System  and  Automatic  Flight  Announcer  at  the  San  Francisco  Inter- 
national Airport* 


—RESOLUTION  NO.  22,304— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Credit  Modification  #2  -  Airport  Department  Contract 
No.  259 — Pavement  &  Servicing  Facilities  for  South  Terminal  Aircraft 
Apron;  contraator,  L.  C.  Smith  Company;  in  amount  of  $6,512*00;  to 
provide  for  the  deletion  and  the  addition  of  certain  electrical  and 
excavation  work  related  thereto. 


—RESOLUTION  NO.  22.305— 

RESOLVED,  That  in  accordance  with  provisions  of  Section  5, 
EXTENT  OF  INVESTjviENT ,  of  lease  dated  April  1,  I960  covering  a 
seventeen  thousand  and  fourteen  square  foot  area  on  the  ground  floor 
of  the  Terminal  Building  at  the  San  Francisco  International  Airport 
being  under  and  contiguous  to  concourse  connecting  Piers  B  and  C, 
this  Commission  approves  in  amount  1216,000.00  expended  by  United 
Air  Lines,  Inc.  for  certain  improvements  and  equipment  designed  and 
constructed  for  the  handling  of  baggage  and  personal  property  and  for 
conveyor  belts  and  machinery. 


—RESOLUTION  NO,  22,506— 

RESOLVED,  That  the  Manager  of  Utilities  be  authorized  to  execute 
the  Application  for  Approval  of  the  Plans  and  Specifications  for  the 
Construction  of  San  Antonio  Dam  to  be  sent  to  the  California  Depart- 
ment of  Water  Resources  and  that  the  Controller  be  requested  to  draw 
a  warrant  in  the  amount  of  $15,900.00  against  Appropriation  No. 
861.030.001  for  the  payment  of  Filing  Fee  which  must  accompany  said 
Application. 
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—RESOLUTIQ]^  NO.  22.507~~ 

RESOLVED,  That  this  Coniinission  hereby  authorizes  issuance  of 
Water  Department's  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows s 

TO:  B.  CARL  SNYDER 

Permit  to  occupy  for  parking  purposes  a  portion  of  the  former 
Municipal  Railway  right  of  way  extending  from  Mfllbrae  Avenue  south- 
erly to  Duff erin  Avenue ,  Burlingame,  subject  to  the  payment  of  all 
taxes  and  assessments. 

Cancelling  Revocable  Permit  issued  to  above  named  Permittee  by 
Resolution  No.  21683  adopted  November  28,  1961. 

—RESOLUTION  N0«  22,508— 

WHEREAS,  this  Commission  by  its  Resolution  No-  20264,  dated 
June  8,  i960  authorized  the  grant  of  a  revocable  permit  to  William  H. 
Segale  for  the  use  of  a.  200-acre  parcel  of  land  for  grazing  purposes 
within  Section  35,  T.XS.,  R.15  E.,  M.D.B.&M. ,  Tuolumne  County, 
California,  subject  to  an  annual  consideration  of  $100 .00;  and 

WHEREAS,  the  Permittee  has  expressed  his  desire  for  the  cancel- 
lation of  said  permit; 

THEREFORE,  BE  IT  RESOLVED  that  the  said  revocable  permit  be  and 
the  same  is  hereby  revoked  effective  October  1,  1962,  subject  to  the 
payment  of  $125.00  by  the  Permittee  for  the  period  from  July  1,  I96I 
to  September  30,  1962,  inclusive,  which  amount  is  now  past  due. 

—RESOLUTION  NO.  22^501— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows  2 

TO:  CITY  OP  FREMONT 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division  Pipeline  No. 3 
right  of  way  for  the  purpose  of  v/idening  the  existing  Blacow  Road 
as  it  crosses  the  City's  pipeline  right  of  way;  Tract  No.  2376, 
Alameda  County.    Pee  waived  in  consideration  of  a  public  agency. 


—RESOLUTION  NO.  22,510— 

BE  IT  RESOLVED,  That  the  Commission  hereby  approves  and 
authorizes  for  execution  the  contract  with  Mr.  Reuben  A.  Isberg, 
Consulting  Engineer,  for  professional  services  in  connection  with  the 
complete    replacement  of  the  Hetch  Hetchy  Radio  System,  the  negotia- 
tions for  said  contract  having  been  authori£:ed  by  the  Commission  by 
its  Resolution  No.  22,399  dated  October  23,  1962. 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  is  hereby  requested 
to  allow  funds  in  the  amount  of  ^1^2200. 00  for  performance  of  said 
contract . 
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—RESOLUTION  NO.  22,311— 

BE  IT  RESOLVED,  that  Space  or  Use  Permit  issued  to  Butler 
Aviation-San  Erancisco,  Inc.  under  authority  of  Public  Utility  Com- 
mission Resolution  No.  21,794  adopted  January  16,  1962  be  hereby  and 
the  same  is  amended  effective  December  5>  1962  to  show  the  deletion 
of  that  part  of  Permit  Sections  1  and  4  described  as  follows: 

(Section  1  -  Space  Use  Permitted) 

Location  Sq .  Ft .  Yr.  Rate         Yr .Amount 

Executive  Aircraft  Terminal 

Room  100  (Portion)  220 

This  area,  including  ticket  counter,  to  be  operated  by  Permittee 
on  a  non-discriminatory,  first  come  -  first  served  basis  for  passen- 
ger and  baggage  processing  by  Permittee  or  others.    Permittee  is 
authorized  to  charge  others  for  counter  use  at  the  rate  of  Five 
Dollars  per  hour  or  fraction  thereof  for  each  five  lineal  feet  of 
counter  utilized,  said  charge  not  to  be  changed  without  the  prior 
written  approval  of  the  Airport  General  Manager.    Permittee  shall 
operate  and  make  available  said  coimter  without  imposing  any  obliga- 
tion upon  or  coercing  anyone  to  utilize  any  other  services  or 
facilities  of  Permittee. 

(Section  4  -  Consideration  for  Permit) 

As  additional  consideration,  in  return  for  use  of  a  220  square 
foot  portion  of  Room  100  in  the  Executive  Aircraft  Terminal, 
Permittee  agrees  to  assume  and  perform  janitorial  services  required 
in  areas  of  the  Executive  Aircraft  Terminal.    Rooms  No»  100,  lOOA, 
1000,  lOOD,  102,  102A,  107,  107A,  107B,  1070,  140,  141A,  215,  217 
and  221;  consisting  of  4,414  square  feet,  more  or  less.    The  Airport 
to  provide  necessary  supplies. 


—RESOLUTION  NO.  22,512— 

RESOLVED,  That  this  Commission  approves  and  hereby  grants  per- 
mission to  the  East  Bay  Regional  Park  District  to  sublease  to 
Davilla  Bros,  of  Sunol,  714  acres  of  the  East  Bay  Regional  Park 
District  lease  of  San  Francisco  Water  Department  property  in  the 
Vicinity  of  Alameda  and  Calaveras  Creeks,  Alameda  County,  in  area 
1,110  acres    as  shown  on  V/ater  Department  Drawing  R-213,  for  a  period 
to  expire  October  31j  1964,  all  terms,  conditions  and  rentals  between 
City  and  District  under  original  lease  being  the  same. 


—RESOLUTION  NO.  22,313-- 

RESOLVED,  Th^t  this  Commission  hereby  requests  the  Mayor  to 

recommend  to  the  Board  of  Supervisors,  supplemental  appropriations 
as  follows? 

(a)    1962  Airport  Bond  Fund  %  9,400,000 

Appropriation  No .  862.000.000 

Unallocated  $  100,000 

Appropriation  No.  862.050.000 

Construct  Parking  Carage  and 
Appurtenances  8,810,000 
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Appropriation  No.  862,054.000 

Administrative  Expense  45,000  • 

Appropriation  No.  862.057.000 

Field  Engineering  -        12 5 > 000 

Appropriation  No.  862.063.000 

Testing  and  Inspection  20,000 
Appropriation  No.  862.066.000 

Equipment  30,000 
Appropriation  No.  862.067.000 

Shuttle  Transportation 

Service  270,000 

(b)    Prom  such  funds  as  are  legally  available  $  200,000 

Appropriation  No.  2.755.804.000 

Passenger  and  Damage  Claims    $  200,000 


--RESOLUTION  NO.  22.514— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto 
rily  completed,  approves  Credit  Modification  of  contract  in  amount 
of  $6.88,  approves  Einal  Payment  in  amount  of  $1,537.72,  in  favor 
of  Pred  T.  Pairey,  Contractor,  under  Water  Department  Contract  No* 
1080,  Laying  of  8-Inch  Cast  Iron  Mains  in  Crestmont  Drive  between 
Devonshire  Way  and  Oakhurst  Lane. 


—RESOLUTION  NO.  22,515—- 

RESOLVED,  That  tlois  Commission  accepts  the  work  as  satisfacto- 
rily completed  and  approves  PINAL  PAYMENT  in  the  amount  of  $2,043.00, 
in  favor  of  G-oold  Electric  under  W.D. Contract  No.  1055 — Replace 
Wiring  in  Calaveras  Dam  19  Poot  Timnel  in  Alameda  County. 


On  motion  of  Commissiorje r  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolution  was  adopted? 


Vote:  Ayes-Commissioners  White,  Hansen,  Stack,  Simon 

Absent-Commissioner  (j-reenberg 

—RESOLUTION  NO.  22,516— 

RESOLVED,  That  this  Commission  hereby  approves  that  ce^rtain 
G-pound  Transportation  Service  Agreement  between  the  CITY  AND  COUNTY 
OP  SAN  PRilNCISGO  and  BARRETT  TRANSPORTATION  CO.,  INC.,  dated 
December  4,  1962,  copies  of  which  Agreement  are  on  file  with  Commis- 
sion's Secretary  and  are  available  for  reference,  wherein  City  has 
granted  to  said  Company  the  exclusive  right  to  operate  and  conduct 
at  the  San  Prancisco  International  Airport  a  ground  transportation 
service  consisting  of  metered  taxicabs,  airline  motor  coaches  and 
chauffeur-driven  limousines,  the  term  of  said  agreement  with  respect 
to  said  three  services  to  commence  on  January  1,  1963  at  12 J 01 
o'clock  a.m.  and  with  respect  to  said  taxi  service  to  terminate  on 
August  31,  1964  at  11;59  o'clock  p.m.;  and  vfith  respect  to  said  motor 
coach  and  limousine  services  to  terminate  on  Decem_ber  31,  1972  at 
lls59  o'clock  p.m.,  the  consideration  to  be  paid  to  City  by  Company 
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for  said  award  of  Agreement  to  be  Sixteen  and  One-quarter  Percent 
(16.25^)  of  the  gross  annual  revenue  received  from  said  three 
services  or  the  sum  of  Seventy-fivo  Thousand  Dollars  ($75,000.00) 
per  year,  whichever  is  greater;  and  commencing  on  September  1,  1964, 
in  addition  to  said  percentage  to  be  paid  City,  Company  shall  pay 
to  City  the  sum  of  Eight  Thousand  Four  Hundred  Dollars  ($8,400.00) 
per  year,  payable  in  equal  monthly  installments  as  a  fixed  considera- 
tion for  the  non-exclusive  right  to  operate  special  charter  airline 
motor  coaches;  and  commencing  >^eptember  1,  1964  the  aforesaid 
percentage  shall  not  be  applicable  to  or  payable  on  the  gross 
revenue  derived  from  the  operation  of  said  special  charter  airline 
motor  coach  service  by  Company;  and  be  it  further 

RESOLVED,  That  the  existing  and  present  Ground  Transportation 
Service  Agreement  between  City  and  Company,  dated  May  8,  i954»  as 
amended,  shall  terminate  on  January  1,  1965  at  12:01  o'clock  a.ti.i 
and  be  it  further 

RESOLVED,  That  the  Members  of  this  Commission  shall  execute  the 
within  Agreement  on  behalf  of  City. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  White,  Hansen,  Stack,  Simon 

Absent -Commissi oner  Greenberg 


— RESOLUTIOlN]  NO.  22,317— 

RESOLVED,  That  this  Commission  hereby  approves  that  certain 
Amendment,  dated  December  4,  1962,  of  the  Public  Automobile  Parking 
Lease,  dated  June  14,  1954?  of  land  at  the  San  Prancisco  Inter- 
national Airport,  between  the  CITY  AKD  COUNTY  OP  SAN  PRtlNGIoCO,  as 
Lessor,  and  BARRETT  GARAGES,  INC.,  as  Lessee,  copies  of  which  Amend- 
ment are  on  file  with  Coimnission * s  Secretary  and  are  available  for 
reference,  whereby  and  wherein  City  and  said  Company  have  agreed 
that  in  order  to  expedite  the  construction  of  a  public  automobile 
garage  and  related  roads  and  construction  needs  on  and  about  the 
aforesaid  demised  premises  and  to  prevent  interference  with  the 
safety,  comfort,  convenience  and  best  interests  of  the  public  using 
said  public  automobile  parking  facilities  during  the  period  of  such 
construction  and  prior  to  the  official  opening  of  said  public  garage 
for  business, that  Company  shall  grant,  surrender,  relinquish  and 
release  to  City  all  of  its  right,  title  and  interest  in  and  to  said 
demised  premises  in  consideration  of  City,  without  cost  to  Company, 
moving  Company  on  or  about  the  present  areas  or  other  areas  to  be 
assigned  to  it  for  said  parking  service  as  may  be  required  by  City, 
and  in  consideration  of  City,  without  cost  to  Company,  making 
available  to  Company  on  a  revocable  permit  basis  adequate  areas  for 
Company  to  conduct  its  public  automobile  parking  service  and  related 
valet  automobile  parking  service  during  the  remainder  of  the  term  of 
said  lease  and  until  said  public  garage  has  been  completed  and 
officially  opened  for  business,  the  aforesaid  revocable  permit  to  be 
subject  to  all  of  the  applicable  terms  of  said  Lease  as  amended 
hereby,  in  the  same  mE^^nner  as  though  each  and  every  term  thereof  had 
been  incorporated  in  and  made  a  part  of  said  permits;  and  it  being 
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further  agreed  by  City  and  Goinpany  that  City  shall  have  the  right  to 
provide  a  public  surface  transportation  service  and  operation  for  the 
use  of  parkers,  and  for  the  public  if  Oommission  so  determines, 
between  the  Terminal  Building  and  automobile  parking  areas  and  that 
Company's  bond  and  insurance  requirements  under  said  lease  be 
extended  to  the  said  Amendment  by  satisfactory  riders  or  endorse- 
ments \  and  be  it  further 

RESOLVED,  That  the  Members  of  this  Commission  shall  execute 
said  Amendment  on  behalf  of  the  City  and  County  of  San  Francisco. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted; 

Vote:  Ayes -Commissi oners  White,  Hanson,  Stack,  Simon 

Absent -Commissioner  G-reenberg 


—RESOLUTION  N0>  22,318-- 

RESOLVED,  That  this  Conrniission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Funds  as  follows s 

Utilities  Engineering. ^ureau  -  1956  Airport  Bond  Fund 

$7^809 .18,  to  allot  funds  to  encum.ber  service  order  for  relo- 
cating gas  main  in  the  new  South  Terminal  Building 
area;  Appropriation  No.  859»050.220  Utilities 
Extelasion 

Hetch  Hetchy  Project 

$8, -666. 00,  to  allot  additional  funds  for  certification  of 

Service  Order  in  connection  with  anti-trust  suits 
regarding  the  furnishing  of  electrical  equipment  to 
the  Hetch  Hetchy  Project?  Appropriation  No. 
2.755.200.000  Contractual  Services 

Water  Department  -  I96I  Municipal  Water  System  Bond  Fund 

$16,000.00,  to  allot  funds  for  payment  of  filing  fee  to  State  of 
California  in  connection  with  application  for 
approval  of  plans  and  specifications  for  construc- 
tion of  San  Antonio  Dam;  Appropriation  No.  861.050. 
001  San  Antonio  Dam 

Wfiter,,.  Department 

$26,000.00,  to  provide  for  labor  costs  in  the  installation  of 
water  services ;  Appropriation  No»  2.745.130.001 
Wages -Construct ion 


—RESOLUTION  NO c  22.519  — 

RESOLVED,  That  this  Commission  hereby  approves  and  authorizes 
issuance  of  Order  for  Service  or  Work,  in  the  amount  of  $11,400.00, 
engaging  the  services  of  the  City  Task  Force  on  Bid  Rigging  Damages, 
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Washington,  D.C.,  in  connection  with  ponding  anti-trust  suits 
regarding  the  furnishing  of  electrical  equipment  by  various  vendore 
to  the  Hetch  Hetchy  Project;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  City 
Attorney  to  enter  into  agreement  in  this  connection  with  the  said 
City  Task  Force  on  Bid  Rigging  Damages. 

--RESOLUTION  NO,  22,320— 

RESOLVED,  That  this  Coiimiission  hereby    approves  attendance  of 
Mr.  Harry  W.  Tracy  to  the  Office  of  Civilian  Defense  study 
"Emergency  Water  Supply  in  Civil  Defense"  to  be  held  for  the  ten 
cooperating  metropolitan  areas  of  the  Office  of  Civilian  Defense 
on  December  10,  11  and  12,  in  Chicago. 

Expenses  for  this  study  are  to  be  paid  by  the  United  States 
Government . 


In  reference  to  Resolution  No.  22,502,  the  Secretary  informed  the 
Commission  that  the  bid  of  Ecco  Phoenix  Electric  Corporation  was 
irregular  because  the  bidder  had  failed  to  list  his  experience, 
financial  qualifications  and  equipment  as  demanded  in  the  specifica- 
tions.   Commissioner  White  inquired  if  the  City  Attorney  had  been 
consulted  before  rejection  of  the  irregular  bid  had  been  recommended. 
Public  Utilities  Counsel  Bourne  replied  in  the  affirmative,  stating 
that  Wesley  F.  Getts,  Senior  Engineer,  Utilities  Engineering  Bureau, 
contacted  him  and  he,  Mr.  Bourne,  presumed  that  the  City  Attorney's 
advice  was  being  followed  in  the  recommended  rejection. 


In  reference  to  Resolution  No.  22,503,  in  reply  to  question  by  Commis- 
sioner White,  Nr.  0.  L.  Moore,  General  Manager  of  Hetch  Hetchy  Project 
and  Utilities  Engineering  Bureau,  explained  that  the  public  address 
system  and  automatic  flight  announcer  was  not  included  in  the  M  &  K 
contract  for  the  South  Terminal  Building  at  the  Airport  but  is  going 
out  as  a  separate  contract. 

Commissioner  V/hite  asked  if  any  of  the  modifications  made  in  the  M  & 
K  contract  for  the  South  Terminal  Building  was  for  the  purpose  of 
bringing  construction  up  to  code,  assuming  that  the  specifications 
were  not  drawn  in  accordance  with  the  Code  in  the  first  place.  Mr. 
Moore  assured  the  Commission  that  none  of  the  modifications  were  for 
this  purpose. 


^o- 


Concernlng  Resolutions  No.  22,516  and  22,517,  Mr,  Kirkwood  recounted 
the  events  of  the  last  week  leading  up  to  the  final  forms  of  the 
agreements  which  the  Commission  now  had  before  it.     He  commended 
Deputy  City  Attorney  John  E.  Barricklo,  Airport  Manager  Belford  Brown, 
and  Director  of  the  Bureau  of  Accounts,  George  P.  Negri,  for  their 
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efforts*    He  then  requested  Mr.  Bourne  to  review  the  final  changes 
with  the  Goimnission, 

Mr.  Bourne  went  over  the  seven  or  eight  changes  seriatim  with  the 
Goimnission  and  stated  that  in  his  opinion  they  did  not  have  any 
great  material  effect  on  the  agreements. 

Mr,  Kirkwood  explained  that  while  there  are  changes  from  the  present 
operating  agreement  the  changes,  in  nis  opinion,  favor  the  City, 
There  is,  however,  one  major  change  involving  the  fees  for  chartered 
buses.    Under  the  present  agreement  the  16-1/4  per  cent  fee  applies 
to  charters  at  the  airport.    There  appears  to  be  considerable  charter 
business,  such  as  airlines,  military,  etc.,  and  Barrett  is  handicapped 
in  bidding  for  this  business  by  the  16-1/4  per  cent  fee  he  must  pay 
the  City.    Staff  was  unwilling  to  give  up  the  revenue  to  the  City  but 
Barrett  insisted  on  some  relief  here.     It  v/as  agreed  that  during  the 
extended  term  of  the  agreement  he  would  pay  a  fixed  rate  equivalent 
to  the  16-1/4  per  cent  -odd  under  the  existing  agreement. 

Commissioner  Stack  asked  how  the  sum  of  084OO  per  year  was  reached. 
It  was  explained  that  the  receipts  for  the  past  year  were  just  under 
084OO  and  were  the  highest  amount  paid  during  any  year  to  date. 
Commissioner  Stack  then  asked  if  provisions  for  monorail  and  rapid 
transit  were  in  the  present  agreement.    Mr,  Negri  explained  they 
were  not. 

Comjiiissioner  Stack  then  asked  if  provisions  relative  to  the  Municipal 
Railway  were  in  the  present  agreement.    Mr.  Negri  ansv/ered  that  they 
were , 

Commissioner  V/hite  asked  if  Dr,  Edmund  Barrett  or  his  attorney, 
Joseph  Alioto,  wished  to  make  any  presentation  at  this  time.  Mr, 
Allot 0  replied  he  would  submit  the  proposal  at  this  point. 

Joseph  Martin,  Jr,  ,  representing  Failers,  thanlced  the  Commission, 
and  then  stated  that  having  now  not  only  an  opportunity  to  see  the 
documents  but  to  also  see  the  resume  presented  last  week,  he  wished 
to  make  a  few  comments  so  as  to  state  their  position  for  the  record. 

With  regard  to  the  ground  transportation  agreement,  what  is  being 
done  here  is,  the  bad  is  being  taken  away  and  the  good  is  being 
given  to  Dr.  Barrett  for  an  extended  period  of  time  -  eight  years;  in 
other  words,  taking  out  the  taxicab  and  giving  him  the  buses  and 
limousines.    He  stated  he  recognised  that  the  Commission  feels  there 
are  reasons  for  doing  this,  but  some  of  the  considerations  stated 
in  the  memorandum  as  apparently  being  valuable  he  believed  more  or 
less  illusory. 

The  fact  that  Barrett  is  willing  to  spend  s)450,000  for  new  buses  is 
nothing  more  or  less  than  a  restatement  of  his  obligation  to  keep 
his  fleet  in  good  condition.    Anyone  taking  over  this  contract  in 
1964  would  be  obligated  to  do  exactly  the  same  thing  and  possibly  more. 

By  not  going  out  to  bid  the  Commission  is  automatically  accepting 
Barrett's  16-1/4  per  cent  figure,  while  there  is  no  way  of  knowing 
whether  if  this  were  put  out  to  bid  City  could  get  more  or  what 
a  bid  on  the  taxicab  wrould  be. 

Referring  to  the  6  per  cent  inflationary  factor  in  construction  costs, 
he  stated  he  believed  this  figui'e  to  be  a  little  high.    He  considered 
4  per  cent  to  be  a  better  figure.     In  the  Hetch  Hetchy  Bond  issue 
the  figure  was  2  per  cent  a  year. 
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Under  the  lease  Oity  is  obligated  to  give  Barrett  new  premises  and 
is  obligated  to  pay  the  expenses  of  moving  the  Barrett  operations. 
He  charged  this  figure  was  not  reflected  in  the  figures  which  were 
given  to  the  Gommission  in  the  resume. 

The  figure  •)1,175»000  under  the  arbitrary  title  "Increased  Revenue" 
does  not  really  say  much  said  Ilr.  Martin.    It  is  quite  obvious  if 
dity  has  a  5000  car  garage,  City  is  going  to  get  more  than  from  a 
3000  car  parking  lot. 

This  figure  is  not  increased  profits  to  the  City  but  in  fact  increased 
gross  revenue  from  the  fact  you  hav^.^  2000  more  cars.    Mr.  Martin 
further  stated  that  it  was  ironic  the  first  thing  that  came  before 
a  prior  Public  Utilities  Coimnission  in  January  of  1956  was  practically 
an  identical  situation  involving  the  extension  of  a  U-drive  contract. 
The  situation  became  an  issue  in  the  mayorality  campaign  at  that 
time.    Because  of  this  issue  -  this  playing  with  contracts  for 
whatever  reason  -  good  or  bad  -  the  Gommission  determined  that  all 
future  contracts  would  go  out  to  bid.    He  pointed  out  that  for  six 
years  everybody  has  realized  that  every  important  matter  involving 
money  that  came  before  the  Public  Utilities  OoiMiission  was  put  out 
to  competitive  bid  so  there  could  be  no  possible  shadow  of  doubt. 

Regarding  the  amendment  of  the  lease,  I^h?.  Martin  stated  the  City  pays 
certain  charges  for  the  moving  and  for  the  fixing  up  of  the  new 
locations  Barrett  is  to  use  to  carry  on  the  parking  operations.  Also, 
there  is  provision  that  the  City  may  furnish  free  transportation 
from  the  lot  to  the  terminal  building.     This,  he  did  not  believe,  v/as 
in  the  old  lease.    He  stated  it  is  possible  airport  management  is 
properly  considering  bringing  the  people  from  the  parking  lots  to  the 
terminal  building  in  buses,  and  in  his  opinion  the  cost  of  that  is  a 
matter  v/hich  should  be  considered  by  the  City  in  evaluating  this  deal. 
More  important,  he  stated,  the  document  does  not  comply  v/ith  the 
statement  in  the  resiune.     It  was  his  understanding  from  the  resume, 
the  lease  was  to  be  terminated.     The  document  specifically  provides 
that  the  lease  is  not  terminated.     The  premises  are  being  substituted 
-  you  are  taking  new  premises  and  excluding  old  premises, 

Mr.  Martin  submitted  that  the  x^iblic  Utilities  Gommission  cannot,  in 
a  lease  that  has  been  put  out  to  public  bid,  exchange  the  leased 
premises  for  another,  and  he  also  submitted  tha.t  the  Public  Utilities 
Commission  cannot  put  in  a  provision  which  gives  the  City  the  right 
to  extend  over  a  term  longer  than  that  originally  put  out  for  bid. 

He  stated  that  if  he  is  correct,  and  if  this  lea,se  can  be  attacked, 
the  Public  Utilities  Oomiission  may  find  itself  in  a  very  grave 
position.     The  amendment  of  the  lease  will  be  declared  void;  there- 
fore, Dr.  Barrett  v/ill  stay  on  his  present  premises.    And  the  ground 
transportation  extension  may  be  absolutely  valid.     There  are  no 
resolutions  which  couple  these  two  together. 

He  asked  why  it  was  necessary  to  pursue  this  method.    He  pointed  out 
that  in  the  case  of  the  Sutter-Stockton  garage,  the  Parking  Authority 
bought  out  the  Barrett  interests.    He  stated  that  in  his  opinion 
this  lease  and  property  involved  can  be  condemned.    He  asked  if  the 

Gity. Attorney  had  im-estigated  this  possibility.    He  advised  the 
Comnission  that  all  alternates  should  be  investigated  before  taking 
the  proposed  course.  ^ 

Commissioner  Martin  thanked  the  Gommission  for  the  opportunity  of 
making  a  presentation. 
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Commissioner  White  then  asked  if  Lloyd  Ackerraann,  attorney  for 
Yellow  Cab  Company,  was  interested  in  making  a  statement. 

Mr,  Ackermann  stated  that  the  Yellow  Cab  Company  did  not  wish  to 
pursue  its  opposition  to  the  action  the  Commission  intends  to  take. 

At  this  point  Mr.  Kirkwood  said  to  the  Commission  he  would  like  to 
comment  on  some  of  Mr.  Martin's  points  regarding  policy  matters  and 
would  ask  Public  Utilities  Counsel  Bourne  to  remark  on  the  legal 
aspects . 

1)  In  regard  to  "taking  out  the  bad  and  leaving  in  the  good",  Mr. 
Kirkwood  stated  it  was  true  the  original  bid  was  on  a  combined 
operation  and  the  tazicab  phase  was  the  less  desirable  one.  Two 
points  to  offset  it.     From  the  standpoint  of  the  passenger  coming 
in  to  the  Airport  and  his  protection,  the  rates  to  be  charged  are 
subject  to  State  Public  Utilities  Commission  regulations.  Therefore, 
if  there  is  an  exhorbitant  profit  by  Barrett  presumably  the  rates 
charged  would  be  controlled  and  the  public  would  receive  this  profit. 
He  stated  one  of  the  reasons  all  these  contracts  were  put  out  to 
public  bid  in  195^  was  the  Commission  at  that  time  had  no  experience 
on  which  to  base  negotiations  had  they  vjished  to  negotiate  some  of 
the  agreements.    VJe  did  not  have  the  information  either  here  or  from 
other  agreements  throughout  the  country.    We  had  no  gauge,  either 
favorable  or  unfavorable.    Now  we  Irnow  that  the  percentage  we  are 
receiving  through  negotiation  compares  favorably  with  that  paid 
throughout  the  country. 

2)  Regarding  Mr.  Martin's  statement  that  in  the  projection  of 
profits  to  the  City  we  did  not  offset  the  costs  of  moving  Barrett 

to  other  parking  lots,  Mr.  Kirkwood  stated  what  the  department  tried 
to  do  in  these  cost  estimates  was  to  take  in  those  factors  which 
would  not  be  common  factors.     This  factor  would  be  the  same  vjhether 
Barrett  vjas  moved  out  now  or  v;e  waited  until  the  expiration  of  the 
lease;  this  would  be  a  cost  to  the  City  in  either  circumstance. 

3)  Mr,  Kirkwood  stated  the  increased  revenues  to  the  City  from  park- 
ing had  been  discussed  from  time  to  time  at  the  Commission  meetings. 
These  estimates  are  based  on  rates  charged  for  parking  at  Los  Angeles 
Airport  at  the  present  time.     Los  Angeles  is  not  providing  covered 
parking  and  not  providing  covered  access  to  the  terminals.     So  vie  e- 
vc;luc.tc-  as  a  minimum  the  increased  revenues  rosultinj  from  th.^ 
adoption  of  the  rates  v/hich  c.rc  curroiitly  chr.pgcd  in  Los  Angeles. 
Th^sc  figures  ij^ro  used  in  the  ostim^.tos  of  profits  to  the  City, 
projected  on  the  bc.sis  of  19  months'  earlier  ability  to  occupy  the 
garage.     Incr^-;C.3es  resulting  solely  from  incr^^'asod  patronage  were  not 
included. 

^)    Regarding  the  abandonment  of  the  policy  of  public  bids,  Mr. 
Kirkwood  stated  he  would  be  the  last  to  advise  the  Commission  to 
abandon  the  policy  of  requiring  public  bids.     In  his  opinion, 
there  will/  hovjQver,  be  situations  when  the  Departments  should  feel 
free  to  bring  exceptions  to  the  Commission;  however,  they  should  be 
dealt  with  as  exceptions.     These  exceptions  should  be  scrutinized,  as 
this  case  has  been  scrutinized.     They  should  not  be  decided  without 
full  discussion  and  full  knov/ledge  of  the  public.     In  Mr.  Kirkv/ood's 
opinion  the  policy  is  not  being  abandoned;  a  full  discussion  of  the 
reasons  for  an  exception  is  being  presented  to  the  Commission, 

6)    Mr.  Kirkwood  stated  that  transportation  from  the  lots  to  the 
terminal  vjill  have  to  be  provided  during  the  course  of  construction 
of  the  garage,  whether  it  comes  now  or  following  the  expiration  of 
the  Barrett  lease.    For  that  reason  it  was  not  included  as  an  off- 
set.    This  provision  for  transportation  was  discussed  at  the  time  of 
the  bond  campaign.    When  the  final  figures  of  the  costs  are  received, 
Mr.  Kirkwood  stated,  the  matter  will  be  brought  back  to  the  Commis- 
sion to  determine  whether  this  transportation  will  be  free  or  some 
charge  imposed.    Some  cost  will  have  to  be  absorbed  by  the  City. 
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Public  Utilities  Counsel  William  P.  Bourne  said  much  attention  had 

been  paid  by  the  City  Attorney's  Office  to  eminent  domain  as  a 
solution.     The  Office  went  into  this  problem  thoroughly  and  it  was 
the  City  Attorney's  conclusion  that  as  a  possible  solution,  but 
lacking  practicality  due  to  the  o::i^:cncioS ,     eminent  domain  could  be 
used  but  was  not  the  best  method  because  of  the  pitfalls  involved. 

Mr.  Bourne  informed  the  Commission  that  they  had  been  advised  by  the 
City  Attorney  they  could  not  allov^  Barrett  to  drop  the  l6i  per  cent 
payment  to  City  and  the  substitution  of  a  5^^  charge  for  each  cab 
dispatched.    However,  the  Commission  was  advised  that  relinquishment 
of  the  Barrett  leasehold  interest  regarding  the  parking  lots  vjas 
sufficient  consideration. 

Mr.  Bourne  reviewed  the  legal  points  involved  and  held  that  the 
Public  Utilities  Commission  w^c.s  fully  within  its  legal  rights  to 
enter  into  these  agreements  with  Barrett. 

Commissioner  White  stBt::dthat  vjith  regard  to  a  statement  made  that 
there  may  be,  and  possibly  villi  be  an  increase  in  rates  for  parking 
at  the  new  garage.     That  of  course  is  a  matter  for  the  future  and 
will  be  decided  at  that  time.    There  is  a  matter  to  be  discussed  now 
which  would  have  some  bearing  on  the  question  of  cost  of  maintaining 
transportation  from  the  new  parking  area  to  the  present  terminal  and 
that  is  the  question  of  the  capacity  of  the  nov:  areas  which  are 
expected  to  be  used  by  Mr.  Barrett,    When  he  gives  up  1  and  2,  with 
limitation  to  the  present  capacity,  what  will  be  the  capacity? 

Mr,  Kirkwood  replied  that  the  overall  capacity  of  two  lots  Barrett 
will  have  under  the  nevj  agreement  will  be  between  5^0  and  600 
additional  spaces.    This  is  because  Barrett  is  currently  using  park- 
ing lot  No.  2  for  valet  parking.    There  vjill  be  a  lessening  in  the 
number  of  spaces  available  in  Lot  No.  1  vjhich  vjill  be  cut  back  to 
about  700  from  900.    Mr.  Kirkwood  did  not  want  to  say  to  the  Commis- 
sion that  Staff  is  not  going  to  give  consideration  to  changes  in 
parking  rates  during  the  period  of  construction.     Staff  may  come  back 
to  the  Commission  for  an  increase  in  rates  for  the  closer-in  lots, 
because  employees  have  come  in  to  use  the  lot,     Either  by  increase 
in  rates  or  restriction  of  time  Staff  may  want  to  give  the  public 
access  to  the  closer  lot. 

Commissioner  White  stated  there  seems  to  be  in  some  quarters  the 
idea  that  an  increase  in  the  parking  rates  has  been  discussed  and  is 
now  contemplated.     He  wished  to  dispell  that  from  everyone's  mind. 
Certain  expenses  are  going  to  be  encountered  vjith  regard  to  the 
transportation  of  Airport  customers  from  the  new  parking  areas  to  the 
present  terminal  and,  as  in  fact  the  contemplated  parking  areas  are 
going  to  provide  30O-50O-600  more  parking  areas,  it  can  be  presumed, 
he  stated,  that  those  increased  parking  areas  are  going  to  provide 
additional  revenue  and  it  could  very  vjell  be  that  that  additional 
revenue  can  be  sufficient  to  provide  the  staff  It  takes  to  transport 
the  passengers  from  the  furtherest  parking  lot  to  the  terminals  as 
is  now  being  provided  in  the  Los  Angeles  Airport  at  a  rate  of 
10  cents  for  each  person.     It  was  Commissioner  White's  feeling  if  we 
ask  the  customers  of  our  Airport  to  burden  themselves  by  parking 
further  away  and  the  number  of  parking  spaces  is  increased,  that  this 
additional  revenue  might  very  v/ell  be  used  to  provide  the  additional 
transportation  to  the  Terminal  Building. 

Commissioner  Stack  stated  that  this  had  already  been  taken  care  of. 
The  bond  issue  pased  in  June  provides  for  this  transportation.  It 
provides  for  the  moving  of  the  old  lots.     These  were  discussed  here 
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in  the  tnoetings  very  thoroughly. 

Mr.  Kirkwood  stated  any  increase  in  parking  rates  or  the  imposition 
of  a  chcirge  for  the  shuttle  vjill  require  the  approval  of  both  the 
Commission  and  the  Supervisors. 

Thereupon  the  Commission  voted  upon  the  adoption  of  Resolution 
No.  22,516  and  Resolution  No.  22,517. 


-o- 


Mana.^er  of  Utilities  Calendar  Items : 
No  items  on  the  Manager's  calendar. 


Departmental  Report : 

Emmett  Smith,  Assistant  General  Manager,  Business  Administration, 
presented  the  Airport  Do  pertinent  monthly  report. 

Mr.  Smith  reported  on  the  recent  incident  at  the  Airport  involving 
a  BOAC  Boeing  70?  plane  which  landed  on  the  runway  and  immediately 
thereafter  the  nose  collapsed.     There  were  no  injuries  and  the 
passe^ngers  and  crew  disembarked  from  the  plane  via  an  emergency 
cainvas  chute.     The  plane  landed  at  8:15  p.m..  Friday,  November  30, 
and  the  runway  ivas  not  back  in  service  u.ntil  6:00  a.m.,  Saturday 
Dv^cembor  1.      The  aircraft  v/as  removed  by  a  private  drayage  and 
moving  company  at  the  expense  of  BOAC. 

Commissioner  Stack  requested  Airport  Management  to  submit  a  report 
to  the  Commission  at  its  next  meeting  regarding  what  arrangements 
are  being  contemplated  to  alleviate  the  anticipated  parking 
congestion  at  the  Airport  during  the  coming  two  holidays,  Christmas 
and  New  Year,  • 


Roll  Call: 

Commissioner  White  announced  the  recent  death  of  Forrest  B.  Gibbon, 
former  Secretary  to  the  Public  Utilities  Commission  and  Executive 
Secretary  to  the  Manager  of  Utilities,  and  moved  that  the  following 
resolution  expressing  sympathy  to  the  family  of  Mr.  Gibbon  be 
adopted.     The  motion  was  seconded  by  Commissioner  Hansen  and  un- 
animously adopted. 

--RESOLUTION  NO.  22,521— 

V/HEREAS,  this  Commission  has  noted  ivith  regret  and  a  deep  sense 
of  civic  and  personal  loss  the  death  of  Forrest  B.  Gibbon  on 
December  1,  1962;  and 

WHEREAS,  Mr.  Gibbon  served  long  and  faithfully  the  City  and 
County  of  San  Francisco,  both  as  Secretary  to  this  Commission  and  as 
Executive  Secretary  to  the  Manager  of  Utilities;  an.d 

V/HEREAS,   in  his  contacts  with  the  public,  his  close  associa- 
tions with  governmental  officials,  department  heads  and  fellow 
employees,  he  earned  the  trust  and  admiration  of  all  who  were 
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privileged  to  know  him;  and 

V/HEREAS,  this  Cornmission,  its  executives  and  employees  vjill 
alvjays  cher*ish  his  memory  vrith  fond  and  loving  respect:  therefore, 
bo  it 

RESOLVED,  That  this  Commission  does  by  this  neans  extend  to  the 
family  of  th3  deceased  its  most  heartfelt  sympathy  over  the  loss  of 
Mr.  Gibbon;  and  be  it  further 

RESOLVED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
present  to  the  family  of  the  late  Forrest  B.  Gibbon,  a  suitable 
copy  of  this  resolution  as  a  token  of  the  esteem  in  which  he  is  held 
by  this  Commission. 


THEREUPON  THE  MEETING  ADJOURNED  in  memory  of  the  late  Forrest  B. 
Gibbon, 
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SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Report  of  the  General  Manager,  Airport  Department  December  4,  1962 

to  the  Public  Utilities  Commission 

HIGHLIGHTS  Of  NOVEMBER  ACTIVITIES 

Traffic  Summary  (October) : 

Passengers  through  San  Francisco  International  Airport  in  October 
totaled  505,204,  the  sixth  consecutive  laonth  in  which  passenger  volume  exceeded 
the  half-million  mark.    The  month's  figure  was  9,3  per  cent  more  than  for  October 
1961  and  was  substantially  more  than  the  4.4  per  cent  increase  reported  by 
domestic  trunklines  in  revenue  passenger  miles  floim. 

The  mail  volume  for  the  month  was  6,004,112  pounds,  up  11.8  per  cent 
over  October  of  last  year;  air  express  totaling  1,196,725  was  an  increase  of  38»3 
per  cent;  and  the  15,018,472  pounds  of  air  freight  represented  a  gain  of  22.8 
per  cent. 

Aircraft  movements  (landings  and  take-offs)  by  scheduled  air  carriers 
numbered  14,037,  or  11,8  per  cent  more  than  in  the  corresponding  month  of  1961, 
There  also  were  681  movements  by  military  aircraft  and  4,029  by  civilian  planes 
other  than  scheduled  carrier,  to  bring  the  month's  total  to  18,747, 
Budget; 

The  Airport  Department  budget  proposal  for  the  1963-64  fiscal  year  was 
submitted  to  the  Manager  of  Utilities, 
Parking : 

The  greatest  parking  congestion  in  SFIA  history  (other  than  at  the 
dedication  of  the  Central  Terminal  in  August  1954)  was  experienced  during  the 
four-day  Thanksgiving  Day  weekend.    Public  parking  lots  were  filled  to  capacity 
at  frequent  intervals,  necessitating  the  diversion  of  autos  to  other  and  non- 
revenue  producing  areas.    The  number  of  cars  in  these  non-revenue  areas  exceeded 
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2,000  on  two  of  the  four  days. 

An  equal,  or  even  greater  congestion  can  be  anticipated  for  the 
Christmas  and  New  Year  holidays,  and  Airport  Management  is  endeavoring  to  make 
available  still  other  areas  for  the  convenience  of  the  public  at  those  times. 
South  Terminal  Leases ; 

Signing  of  leases  for  space  in  the  South  Terminal  began  during  the  month 
and  it  is  anticipated  that  virtually  all  leases  will  be  concluded  by  the  end  of  the 
year. 
Garage: 

Members  of  the  SFIA  staff  began  a  detailed  review  of  operational  plans 
for  the  first  segment  of  the  proposed  Airport  Garage  with  a  view  toward  making 
suggestions  for  possible  changes  in  architectural  and/or  engineering  plans 
before  final  acceptance. 
Runway  1L«19R; 

Repairs  to  and  reconstruction  of  certain  portions  of  Runway  1L-19R  is 
progressing  and  it  is  hoped  this  work  can  be  completed  before  interruption  by 
inclement  weather. 
Pier  C; 

Construction  of  a  hexagonal  jetliner  loading  facility  at  the  end  of 
Pier  C  was  started, 
VIP: 

His  Royal  Highness,  Prince  Philip,  the  Duke  of  Edinburgh,  arrived  and 
departed  through  SFIA  on  his  recent  Bay  Area  visit.    Full  airport  courtesies  were 
extended  to  him, 

*  *  * 


MINUTES 


PUBLIC  Ua?ILITIES  COMMISSION 


X, 390th  REGUIAR  MEETING  OP  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  DECEMBER  11, 
1962,  COMMENCING  AT  2;00  P»M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOo«T?OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Present:        Commissioners  Stuart  N.  Greenberg,  Thomas  P.  White, 
George  P.  Hansen,  Thos .  P.  Stack,  Bert  Simon 

Absents  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Hansen. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  1,389th  regular  meeting  of  the  Commission  held 
December  4,  1962,  were  approved. 

Votes  Ayes-Commissioners  Greenberg, White ,  Hansen,  Stack,  Simon 

Absent -None 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted? 

Votes  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack,  Simcn 

Absent -None 

—RESOLUTION  NO.  22.322— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

San  Francisco  W^ter  Department  Contract  Nq.  1048 — Rehabilitate 
Calaveras  Chlorination  Station  (Alameda  Camty),  to  Roy  Madsen 
Construction  Company,  in  amount  of  S9,337.50| 

San  Prancisco  Water  Department  Contract  No.  1090 — Construction  of 
Corporation  Yard,  San  Prancisco,  Rankin  and  Newcomb  Avenue,  to 
Cahill  Construction  Company,  Inc.,  in  the  lump  sum  amount  of 
$1,256,000.00; 

San  Prancisco  Water  Department  Contract  No.  1094— Laying  of  6-Inch 
Cast  Iron  Mains  in  Custer  Street,  to  Michael  Murphy,  Jr.,  in  net 
amount  of  $3,497.00;  and  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works  are 
hereby  rejected. 
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—RESOLUTION  TO,  22,323-- 

RESOLVED,  That  this  Comtnission  hereby  requests  the  Director  of 
Property  to  prepare  necessary  legislation  for  submission  to  the 
Board  of  Supervisors  authorizing  sale  at  public  auction  of  surplus 
Hetch  Hetchy  Project  property,  in  area  20.56  ±  acres,  east  of  Grove- 
land,  Tuolumne  County,  per  Drawings  H.H*W,S.  NqS.  C-2036  and  0-2037, 
the  property  being  appraised  by  the  Director  of  Property,  at  a 
minimum  bid  price  of  12,060  for  all  of  the  parcels. 


--RESOLUTION  NO.  22.324.>- 

WHEREA.S,  The  Pacific  Gas  and  Electric  Company  has  brought 
action  in  San  Mateo  County  Superior  Court  Number  94-468  against  the 
City  and  County  of  San  Francisco, to  acquire  an  easement  to  a  0.8 
acre  parcel  and  a  2.1  acre  parcel  of  property  for  the  purpose  of 
constructing  an  electric  transmission  line;  and 

WHEREAS,  The  Director  of  Property  has  appraised  the  present 
fair  market  value  of  the  property  as  $2,900.00;  and 

WHEREAS,  certain  conditions  required  by  the  San  Francisco 
Water  Department  are    to  be  included  in  the  final  order  and  judgment; 
therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney  to 
have  a  judgment  of  condemnation  entered,  the  fair  market  value  of 
the  property  being  $2,900.00,  containing  the  conditions  required  by 
the  Water  Department. 


—RESOLUTION  NO.  22,323  — 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16327,  adopted  July  16,  1936,  payment  of  claims 
in  amount  $2,247.11,  ma  de  by  the  San  Francisco  Water  Department, 
month  of  October,  1962,  per  Revolving  Fund  Voucher  No.  2379;  and,  be 
it  further 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  said  Resolution,  payment  of  claims  in  amount  $12,948.47,  made, 
by  the  Municipal  Railway,  month  of  November,  1962,  per  Revolving 
Fund  Payment  Requests  Nos,  8018,  8019,  8024,  8032,  8037,  8030,  8059 
and  8067. 


—RESOLUTION  NO.  22.326— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed,  approves  Debit  Modification  of  Contract  in  amount  of 
$3,597.38,  and  approves  Final  Payment  in  amount  of  $9,934.55,  in 
favor  of  Lowrie  Paving  Company,  Contractor,  under  Airport  Department 
Contract  No.  313 — Road  R-2  Extension  at  San  Francisco  International 
Airport. 
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—HESOLUTIOH  NO,  22.327  — 


RESOLVED,  That  this  Commission  hereby  authorizes  Pacific  Air 
L^nes,  Inc,,  Lessee  of  Room  208  in  Air  Cargo  Building  No.  2,  to 
allow  Trans-World  Forwarding  Company  a  CuBbom's  House  Broker,  joint 
occupancy  of  certain  space  within  the  demised  premises,  said 
authority  being  temporary  in  nature  and  revocable  at  the  discretion 
of  this    Commission  upon  30  days  notice. 


--RESOLUTION  NO.  22.328— 

BE  IT  RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  follov/ing  Airport 
Space  or  Use  Permit: 

Permittees  Air  Dispatch  Inc. 

Space  t  '   Executive  Aircraft  Terminal 

Room  210  consisting  of  approximately 
148  square  feet 

Monthly  Consideration:  $29-60 

Effective  Date:  December  12,  1962 


On  motion  of  Commissioner  Stack,  seeonded  by  Commissioner  Simon, 
the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  White,  Hansen,  Stack,  Simon 

No-Commissioner  (Jreenberg 

—RESOLUTION  NO.  22.329— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows: 

TO:  The  Pacific  Telephone  and  Telegraph  Company 

A  portion  of  the  Forest  Hill  Heights  Tank  tract,  City  aM  County  of 
San  Francisco,  for  the  purpose  of  erecting  and  maintaining  an 
antenna  pole  and  radio  equipment,  within  an  area  of  5  feet  by  8  feet; 
subject  to  a  150  permit  fee. 


On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted: 

Votes  ,  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack,  Simon 

Absent-None 

—RESOLUTION  NO.  22.330— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation 
from  such  Airport  Department  funds  as  are  legally  available,  in  the 
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amount  of  $14»475.00,  to  the  following  appropriations: 

2.725.110.000  Permanent  Salaries  $  13,625.00 
2.725.860.000    Retirement  Allowance  850.00 

to  provide  salaries  for  five  positions  of  9210  Airport  Security- 
Officer  for  a  period  of  six  months. 


^■■RESOLUTIOIJ  NO.  22.531-- 

WHEREAS,  during  the  recent  storm  a  large  tree  bl(&w  over, 
collapsing  about  50  feet  of  Pilarcitos  flume  with  supporting  50  feet 
of  high  trestle,  which  trestle  crosses  the  first  canyon  south  of 
Pilarcitos  Reservoir;  and 

WHEREAS,  the  loss  of  this  flume  decreases  impoundment  of  water 
in  reservoirs  at  higher  elevation;  and 

WHEREAS,  this  water  must  now  flow  to  Crystal  Springs  Reservoir 
and  will  cause  certain  erosion  damage  5  and 

WHEREAS,  it  is  not  possible  to  prepare  specifications  to  cover 
the  type,  volume  and  unforeseeable  conditions  with  respect  to  the 
aforesaid  critical  work  to  the  end  that  it  might  be  submitted  to 
competitive  bidding;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  finds  and  declares  that 
an  actual  emergency  exists  a  s  contemplated  under  Section  6.3,  Pa^^t 
I,  of    San  Francisco  Ac^ministrative  Code,  by  reason  of  the  fact  that 
it  is  not  possible  to  prepare  specifications  to  cover  the  type, 
volume  and  unforeseeable  conditions  with  respect  to  repairs  to  the 
aforesaid  critical  work  to  be  performed;  and  be  it  further 

RESOLVED4  That  the  Manager  of  Utilities  be  and  is  hereby 
directed  to  cause  the  performance  of  the  herein  above-described 
emergency  work  in  the  most  expeditious  manner. 


--RESOLUTION  NO.  22.532  — 

IUII..IIHW  J  I  mnm  .ut.i<  ■w^.^^—mwMii.fci  imm  if  M*m0mmu^mB 

RESOLVED  J  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Additional  Funds  as  follows; 

San  Francisco  Water  Department 

$6,000,00  -  Required  to  certify  WD  Contract  No.  1090 — Construe 
tion  of  Corporation  Yard,  San  Francisco;  Appro- 
priation No.  2.746.685.000 

500.00  -  Required  to  certify  WD  Contract  No.  1048 — 

Rehabilitate  Calaveras  Ch3:orination  Station; 
Appropriation  No.  2.747.572.000 

Airport  Department 

$229.00  -  To  provide  funds  to  cover  deficit  Hgcilth  Service 
System  Appropriation  No.  2.922.865.001,  per 
revised  estimate  for  1962-1963 

Municipal  Railway 

$100,000.00  -  To  provide  fimds  for  deficiency  in  Appropriation 

No.  2 .735.804.000,  Passenger  and  Damage  Claims 
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--RESOLUTION  N0>  22>533-- 

RESOLVED,  That  this  Gommiseion  approves  plans  and  specifications 
and  hereby  authorizes  Bid  Gall? 

WD  Contract  No.  IO63— San  Antonio  Dam  Project,  Dam  Site  and 
Reservoir  Clearing  (in  Alameda  Oounty) 


After  the  approval  of  the  minutes,  Commissioner  G-reenberg  took  nate 
of  the  group  of  citizens  who  were  present  to  advocate  increased 
safety  measures  in  the  operation  of  the  Municipal  Railway  as  a  result 
of  the  death  of  young  David  Geddes  on  Wednesday,  December  5t  1962 • 

Commissioner  Greenberg  made  the  following  statement: 

"It  was  with  genuine  human  sorrow  that  this  Commission  learned 
of  the  death  of  young  David  Geddes  on  Wednesday  last.    I  would 
like  personally  to  offer  my  condolences  to  the  Reverend  and  Mrs» 
Francis  Geddes,  and  the  family  and  friends  of  the  lad. 

"The  value  of  a  human  life  is  beyond  measurement  and  unfor- 
tunately there  is  nothing  that  this  Commission  can  do  to  esse  the 
burden  of  grief  that  lies  in  the  hearts  of  the  Geddes  family. 

"However,  I  and  my  fellow  Commissioners  wish  to  assure  you  that 
we  shall  give  this  problem  full  consideration  and  will  continue 
to  make  public  and  passenger  safety  a  prime  objective  of  railway 
management." 

Reverend  Prancis  Oeddes  then  read  the  following  letter  to  the  Com- 
mission: 

"175  Delmar  Street 
San  Francisco  17,  Calif, 
December  11,  1962 

"Mr.  Stuart  Greenberg,  President 
Public  Utilities  Commission 
City  Hall,  Room  287 
San  Francisco  2,  California 

"Dear  President  Greenberg: 

"The  accidental  death  of  my  little  boy,  caught  in  the  door  of  a 
muni  bus  last  Wednesday,  xmderscores  the  need  for  remedial  action. 
It  is  evident  that  the  safety  precautions  for  the  Municipal  Rail- 
way need  to  be  improved  for  the  protection  of  all  passengers, 
children  as  well  as  adults.    I  have  learned  that  the  same  tjpe  of 
front  door  accident  injured  an  adult.    His  arm  was  caught  in  the 
front  door  and  he  was  dragged  by  the  bus;  yet  nothing  was  done 
to  improve  the  equipment  so  that  such  an  accident  could  not  occur 
again. 

"Kay  I  urge  the  Public  Utilities  Commission  to  take  steps  to  raise 
tl^  safety  st,a3id.ar4s  qS  tiiei  Jtoicipal  J^ilway.    As.  part  a 
general  reappraisal  of  safety  precautions  f'shoufd  like  to 
suggest  some  courses  of  action  for  consideration  by  the  mm0M 
officials :  ^ 


fl-    The  installatica  of  an  electronic  warning  device  which 

would  notify  the  driver  if  an  arm  or  foot  was  caught  in  the 
front  door. 

"2»    A  program  of  piibli©  education  requesting  all  passengers  to 
allow  children  to  hoard  or  leave  a  bus  ahead  of  the  adults^ 
The  fact  that  e.  child  cannot  always  be  seen  is  a  safety 
factor , 

"3#    That  the  "pressure  schedules"  of  some  routes  be  revised  so 
that  a  driver  Is  not  constantly  trying  to  keep  pace  with 
too  fast  a  time,  schedule. 

"4.    That  periodic  physical  examinations  be  required  for  all 
drivers  on  a  ri'gular  basis. 

"I  am  sure  that  there  are  other  safety  measures  known  to 
specialists  in  the  field  which  can  be  taken  to  reduce  the 
hazards  of  moving  thousands  of  people  each  day.    I  urge  the  Com- 
mission to  study  tie  matter  and  then  act. 


"Thank  you  for  your  consideration  of  this  matter. 


Sincerely  yours, 
Francis  Geddes." 


Reverend  Geddes  then  at  his  own  request  was  excused  from  the  meeting. 


Commissioner  <^reenberg  reiterated  the  feelings  of  the  Commission 
over  the  death  of  the  boy*    Mr.  Kirkv\^ood  stated  he  had  received  a 
letter  from  Mr,  R,  Bruce  Hughes,  attorney -at -law,  whose  sons  were 
with  young  Geddes  last  Wednesday  when  the  accident  occurred,  and 
letters  and  telegrams  from  other  citizens. 


Following  is  a  list    of  those  presents 


Name 

The  Rev.  Pordyce  E,  Eastburn 
Mrs.  Sally  Salans 

Dr.  Louise  van  der  Re is 

Iver  C.  Larson 

Eva  Metzger 

Mrs.  Kjiel  Qvale 

Mr.  &  Mrs.  R.  Bruce  Hughes 

Mrs.  Sidney  Levin 

Mrs.  Morris  Kadish 

Mrs,  Frederick  Whitridge 


Address 

2  Montalvo  Avenue 
45  -  26th  Avenue 

115  Slcyview  Way 
28  Geary  Street 
28  Geary  Street 


Affiliation 

St .  Luke  *  s  Hospital 

Alamo  Elementary 
School  Mothers* 
Club 

Pediatrician 

Mt.  Zion  Hospital 

National  Safety 
Council 

National  Safety 
Council 


2333  Octavia  Street  Town  School 


117  Alton  Avenue 
930  Noriega  Street 

145  Delmar  Street 
3249  Pacific  Ave. 


Parents 

Parent  -  Jefferson 
School 

Parent 

President -Town 
School  Mothers ' 
Club 
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Name 


Address 


Affiliation 


Mrs.  Constantine  Cafcalas 
Mrs.  Edward  Howden 
James  E.  Stratten 


2427  Turk  Street 
191  Upper  Terrace 
662  -  15th  Avenue 


Tovm  School 


Town  School 


Booker  T.  Washing- 
ton Center 


Mrs.  R,  E.  Bishop 


2338  -  43rd  Avenue 


Rep.  Catholic 
Parent -Teacher 
Groups 


Leo  Dardarian 


Mrs,  David  Roche 


15  Allston  Way 
28  Flint  Street 


Mother  and  Teacher 


Hamlins  School 


Mr.  R.  Bruce  Hughes,  Mr.  Leo  Dardarian,  and  Mrs.  Morris  Kadish  all 
made  statements  urging  the  Commission  to  give  consideration  to  the 
immediate  installation  of  safety  measurer  that  would  help  to  prevent 
an  accident  of  this  nature  occurring  In  the  future. 

Mr.  Thomas  W.  McGrrath  and  Mr.  Edward  Coleman,  carmen's  unions 
represantatives,  expressed  their  sorrow  on  the  death  of  young  Geddea 
and  pledged  the  cooperation  of  the  men  in  enforcing  any  safety 
regulations  that  were  adopted* 

A  lengthy  discussion  followed  which  was  participated  in  by  V.  W. 
Anderson  and  Paul  Yopjilngf  representing  Railway  management;  Mr. 
McG-rath  and  Mr.  Coleman,  representing  the  carmen's  unions;  Iver  C. 
Larson  of  the  National  Safety  Council;  and  Robert  0.  Kirlcwood;  as 
well  as  the  members  of  the  Public  Utilities  Commission  and  those 
citizens  who  were  present. 

At  the  conclusion  of  the  discussion,  in  line  with  a  recommendation 
made  by  Leo  Dardarian,  Conmissioner  Stack  moved  that  the  Commission 
stand  on  record  to  the  effect  that  none  of  the  transit  equipment 
move  until  the  passengers  are  aboard  and  beyond  the  white  or  red 
line,  after  which  the  bus  may  move  away  from  the  loading  zone. 
C'omm.issioner  White  seconded  Commissioner  Stack's  motion  for  the 
purpose  of  discussion. 

In  the  discussion  that  ensued  Commissioner  White,  Mr.  Anderson,  Mr, 
Paming  and  the  representatives  of  the  carmen's  unions  pointed  out 
the  fact  that  this  rule  has  been  in  existence,  but  that  as  a 
practical  matter  it  is  impossible  to  enforce  because  of  the  lack  of 
cooperation  by  the  public* 

Commissioner  White  moved  amendment  to  the  motion,  to  the  effect  that 
the  proposed  rule  go  to  the  operating  personnel  of  the  railway  as  a 
recomiiiendation  rather  than  a  dictum  from  the  Commission.  Commissioner 
Hansen  seconded  Commissioner  Wnite's  motion  for  amendment. 

On  roll  call,  the  motion  for  amendment  of  Commissioner  Stack's 
motion  was  unanimously  carried. 

The  Commission  then  voted  on  the  motion  as  amended,  and  this  carried 
imanimously . 

Commissioner  Stack  then  requested  the  General  Manager  of  the 
Municipal  Railway  to  contact  the  Chief  of  Police  to  seek  his  assis- 
tance in  the  enforcement  of  this  policy. 
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Mr.  McGrath  and  Mr.  Coleman,  representing  the  operators,  requested 
that  before  any  rules  and  regulations  are  adopted  that  they  be 
consulted. 

Commissioner  Greenberg  thanked  the  people  for  their  interest  in 
attending  and  again  expressed  the  deep  sorrow  of  the  Commission 
and  management  at  the  death  of  young  David  Geddes  and  assured  those 
present  the  Commission  would  continue  to  make  safety  its  primary 
concern. 

Relative  to  Resolution  No.  22,522,  with  particular  regard  to  the 
Water  Department  San  Francisco  Corporation  Yard  at  Rankin  and 
Newcomb  Avenue,  Mr.  E.  A.  Hills  appeared  before  the  Commission  and 
requested  that  the  Commission  take  steps  to  have  Rankin  Street 
remain  open,    Mr.  J.  H.  Turner,  General  Manager  and  Chief  Engineer 
of  the  Water  Department,  pointed  out  the  necessity  for  maintaining 
the  closure  of  Rankin  Street.     The  Commission  was  sympathetic  with 
Mr.  Hills  but  stated  the  Department  had  followed  the  legal  steps 
necessary  for  closure  of  the  street,  explained  why  the  street  area 
was  needed  for  the  corporation  yard,  and  advised  him  he  should 
have  made  his  protest  to  the  Board  of  Supervisors  at  the  proper 
legal  time.    The  Commission  pointed  out  that  in  final  analysis  it 
had  no  legal  power  to  act  on  his  request. 


Manager  of  Utilities  Calendar  Items* 

iip.  Kirkwood  announced  that  the  annual  conference  with  the  Turlock 
Irrigation  District  and  the  Modesto  Irrigation  District  will  be  held 
on  the  evening  of  Friday,  Januaiy  25,  1963 »  in  San  Francisco.    T,  e 
Irrigation  Districts  will  host  the  conf erence. v         re:^  ..  -rt 

•■:  -  ■'■"'•■^  "r,.       :  t':  ' "      it^  ' :"; '  ^  '-I^  -/'--y  j 

Mr.  Kirkwood  then  submitted  a  report  on  the  success  of  the  United 
Bay  Area  Crusade  and  paid  particular  compliment  to  the  San  Francisco 
Water  Department  for  their  very  fine  efforts,  as  well  as  the  San 
Francisco  International  Airport," 

lytTv  Kirkwood  repc(rted  that  last  Thursday  the  City  Planning  Com-  n  i 
mission  granted  the  Municipal  Railway  a  three-year  temporary  permit 
for  the  storage  of  rails  on  Municipal  Railway  property  at  Delano.:., 
and  Geneva  Avenue.    The  Railway  requested  five  years,  but  the 
Planning  Commission  saw  fit  to  limit  the  permit  to  three  years,  th 

„  ^     '  '   "'"  .  ''Z'f         ''^r^  **    "X-Z' :■:":'.']  '      '^-^--r r  ^^i- 

Mr.  Kirkwood  reported  on  the  meeting  held  Monday  afternoon  in  the 
Mayor's  office  relative  to  the  $50,000  for  a  survey  of  the  Crystal 
Springs  watershed  in  reference  to  possible  recreational  use.  He 
said  that  the  Mayor  requested  the  San  Francisco  Water  Department 
to  make  further  studies  of  the  possibility  of  using  portions  of  the 
watershed  land  in  San  Mateo  County  for  recreational  purposes,  and 
that  the  Mayor  told  Water  Department  General  Manager  James  H,  Turner 
to  gather  the  opinion  of  local,  State  and  Federal  Health  services 
as  to  the  compatibility  of  recreation  and  watershed  properties,  and 
a  preliminary  study  b e  made  by  the  Department  covering  possible 
recreatioml  uses.   '  -      '  '     ■^^-.-.^  -i-,- 


Mr.  Kirkwood  stated  further  the  Mayor  said  he  would  require  this 
kind  of  information  before  considering  an  appropriation  of  funds 
to  make  a  detailed  survey,  and  the  Mayor  added,  "I  am  for  coopera- 
tion with  San  Mateo  County  and  I  am  for  recreation  when  it  can  be 
shown  that  such  recreation  will  result  in  no  damage  to  the  water* 
shed." 

Others  at  the  meeting  with  Mayor  Christopher,  Mr.  Kirkwood  reported, 
were:    Chairman  C.  P.  Gregg  of  the  San  Mateo-San  Francisco  Mutual 
Problems  Gomn?.ittee,  President  T.  louis  Chess  of  the  San  Mateo 
County  Board  of  Supervisors,  Adrien  Falk,  San  Francisco  Controller 
Harry  D.  Ross,  Public  Utilities  Commission  President  Stuart  N. 
Greenberg,  Public  Utilities  Commissioner  Bert  Simon  and  Mr. 
Kirkwood. 

** 

Mr.  Kirkwood  stated  that  Airport  Manager  Belford  Brown  had  returned 
from  the  congressional  hearing  in  Washington,  B.C.,  on  jet  noise 
abatement  but  because  of  the  lateness  of  the  hour  Mr,  Brown  was 
requested  to  submit  his  report  in  writing  to  the  Commission, 

Public  Utilities  Counsel  William  P.  Bourne  reported  that  the  City 
had  received  a  tax  refund  from  fuolumni)  Ciounty  in  tho  ataount  of 
$722,950.04. 


De:gartmental  Report; 

Monthly  report  was  presented  by  0.  L.  Moore,  General  Mj^nager  of 
Hetch  Hetchy  Project  and  Utilities  Engineering  Bureau. 


Roll  Call;  , 

Commissioner  White  reported  on  his  attendance  at  the  dedication 
by  the  United  Air  Lines  of  a  DC-8.    The  airliner  was  named  after 
the  late  Warren  Burke. 

Commissioner  White  reported  that  it  had  been  brought  to  his  atten- 
tion a  meeting  was  being  held  by  the  Mutual  Problems  Committee  of 
San  Mateo  on  the  possible  recreational  use  of  the  San  Francisco 
Bay  shore  line  and  suggested  that  a  representative  of  the  Airport 
be  present  at  this  meeting. 
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HETCH  IIETCin:  ¥i\TER  SUPPLY,  PCHER 
MD  UTILITIES  ENGBIEERBIG  BUREAU 

Report  on  the  Activities  of  the  Bureau 
Public  Utilities  Coomiission  Meeting 

^  December  11,  1962 

HETCH  HETCin:  PROJECT 
Water  Conditions 

Storage  conditions  in  the  City's  mountain  reservoirs  continue  to  be  good  for  this 
time  of  the  year  and  full  power  production  at  Moccasin  and  Cherry  Powerhouses 
during  the  coming  winter  is  assured. 

Power  Operations 

During  the  month  of  November,  Moccasin  and  Cherry  Powerhouses  were  operated  on 
a  schedule  designed  to  meet  load  requirements  as  closely  as  possible.  Energy 
generation  for  the  month  was  43,915,000  kwh  at  Moccasin  and  67,127,000  kwh  at 
Cherry. 

Two  power  system  interruptions  occurred  at  Cherry  Powerhouse  during  the  month  but 
in  both  cases  service  was  restored  in  a  relatively  short  time. 

■I 

Stream  Gaging  Stations 

Contractor  has  completed  all  work  on  the  gaging  station  at  Laird  Slough  on  the 
San  Joaquin  River. 

Work  continues  on  the  two  stream  gaging  stations  on  the  Tuolumne  and  Cherry 
Rivers.    Ebccavation  for  the  "A"  frarae  footing  and  gage  house  slab  has  been  com- 
pleted and  excavation  continues  for  the  main  cable  anchor. 


1. 


Refund  of  Tuolurnne  County  "^'^ater  Rig:hts  Taxes 

In  accordance  with  an  agreement  reached  with  Tuolumne  County  relative  to  taxes 
on  the  City's  water  rights,  a  tax  refund  of  $722,950*0^  ^^.s  been  received.  This 
amount  includes  $696,586,16  refund  on  I96O-6I  and  I96I-62  taxes  paid  under  pro- 
test, plus  $26,363«88  interest* 

I-Ietch  Hetchy  Taxes 

The  first  installments  of  taxes  on  the  Hetch  Hetcl^  Project  for  I962-63  have 
been  paid.    In  a  few  cases  where  the  amount  to  be  paid  is  small,  both  install- 
ments have  been  paid.    Following  is  a  summary  of  taxes  on  the  Hetch  Hetchy 
Project  to  be  paid  for  I962-63: 

Tax-Levying  Entity  Amount  of  Taxes  for  1962-63 

iUameda  County  $  125,80 

San  Joaquin  County  1,659*20 

San  riateo  County          '  120^0^ 

Stanislaus  County  if-, 226*02 

Tuolumne  County  183,696.18 

Banta-Carbona  Irrigation  District  137.26 

i'iodesto  Irrigation  District  0*00 

Oakdale  Irrigation  District  862,40 

West  Stanislaus  Irrigation  District  99 .00 

City  of  Redwood  City  5^.04 

$  190,979.9^ 

CANYON  POWER  PROJECT 


Canyon  Power  Tunnel 

Contractor  is  continuing  to  make  satisfactory  progress  in  driving  the  main  tunnel 
from  North  iloujitain  Adit,  working  both  upstream  and  downstream  headings.  The 
total  length  of  tunnel  driven  to  date  is  approxiiaately  9j500  linear  feet.  V^ork 
is  also  continuing  on  the  Hetch  Hetchy  Adit  to  the  tunnel  with  approxiraately 
300  linear  feet  completed. 
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Sm  JOAQUIN  PIPELINa  NO,  3 

Section  D-Z  (San  Joaquin  River  to  Delta  Mendota  Canal) 

Contractor  laid  the  first  section  of  pipe  in  the  trench  on  November  23,  19^2 • 
Approximately  10,000  feet  of  pipe  have  been  laid  to  date.    Work  includes  welding 
of  the  outside  circuinf erential  field  joints  and  the  application  of  primer  and 
coal  tar  enamel  lining  to  the  interior  field  joints*    Fabrication  of  the  40-foot 
pipe  sections  is  continuing  on  schedule « 

Section  D-1  (Delta-Mendota  Canal  to  Tesla  Portal) 

Contractor  is  submitting  laying  profiles,  shop  drawings,  and  curve  computations 
for  approval. 

Engineering 

Plans  and  specifications  for  Section  B  (Oakdale  to  San  Joaquin  River)  and  work 
at  Tesla  Portal  are  progressing  satisfactorilya 

AIRPORT  ENGIi\rEERING  AND  CONSTRUCTION 
South  Terminal  Building  and  Piers 

Installation  of  plumbing  and  electrical  and  ventilating  work  in  all  areas  is 
proceeding.    Construction  continues  on  floor  slab,  installation  of  roofing 
plastering,  and  pedestrian  tunnel  to  future  airport  garage »    Construction  of  the 
elevated  road  has  been  completed  to  vicinity  of  pedestrian  tunnel.    Work  on  the 
section  of  the  elevated  road  between  the  South  and  Central  Terminal  Buildings 
has  been  deferred  until  after  the  holidays  and  X'jill  commence  in  January,  1963  • 

Ground  Level  Road  -  South  Terniinal 

Work  continues  on  excavation  for  installation  of  drainage,  water,  electrical  and 
telephone  underground  systems* 


3. 


Pavement  and  Facilities  for  South  Teminal  Apron 

Construction  of  apron  sub-base  and  sub-drain  system  is  continuing.    Grading  for 
the  concrete  apron  pad  has  been  started  and  paving  for  the  heli-pad  has  been 
completed. 

Reconstructing^  Roadway  and  Taxiway  Payemen^^ 

Contractor  is  placing  surface  overlay  pavement  along  Runway  1L-19R  and  is  setting 
headers  for  concrete  pavement  on  Taxix\ray  "G", 

Additions  and  Alterations^  Pier  C 

Eixcavation  and  pouring  of  central  footing  for  new  building  has  been  completed. 
Extension  of  Employees*  Parking  Lot 

Ebccavation  and  grading  has  been  started  for  the  new  parking  area. 
Exterior  Lighting  Improvements 

Contractor  continues  installation  of  exterior  lights  on  North  Concourse  and 
Concourse  "D"  and  installation  of  signal  in  front  of  terminal  entrance. 

Silt  Removal 

V/ork  is  under  way  on  removing  si3.t  from  various  drainage  canals. 
Runway  Approach  Ligchting 

Three  bids  were  received  on  Nover.iber  29,  1962  for  Contract  A-312  Tiitiber  Structures 
for  Runway  I9L  Approach  Lighting  System,    Low  bid  of  $66,^50  was  submitted  by 
Duncans on-Harrelson  of  Richiaond,  California,    High  bid  was  $73,990,    Award  has 
been  made  to  the  low  bidder^ 


Additions  to  Substations  A  and  S 

Seven  bids  were  received  on  December  6,  1962  for  Contract  A-323,  Additions  to 
Substations  A  and  S  and  Installation  of  Cable.    Low  bid  of  $64, Si)-?  was  submitted 
by  Dahl-Beck  Electric  Cornpany.    High  bid  was  $74,690,    Award  of  contract  to  the 
low  bidder  has  been  recommended. 

Paving  for  Temporary  Parking  Area 

Three  bids  were  received  on  ]jirormal  Contract  A-341,  Liquid  Asphalt  for  Temporary 
Parking  Area  at  Main  Entrance  Road.    Low  bid  of  $990  was  submitted  by  Blomquist 
Oil  Service,  Inc.,  of  Redwood  City,  California,    High  bid  was  $1,200»    Award  of 
contract  to  the  low  bidder  has  been  recoinmended* 

Parking  Garage 

A  partial  transmittal  of  contract  plans  and  computations  in  various  stages  of 
completion  showing  architectural,  electrical,  mechanical  and  structural  work 
were  received  from  Page,  Gould  and  Degenlcolb  for  preliminary  review  and  coordina- 
tion.   Operational  plans  have  been  submitted  to  Airport  management  for  comments. 

Relocation  of  Existing  Parking^  Eacilities 

Plans  and  specifications  are  being  expedited  for  Contract  A-314,  Relocation  of 
Existing  Parking  Facilities,  in  order  to  meet  operational  commitments  prior  to 
start  of  construction  on  the  parking  garage.    It  is  expected  that  this  contract 
will  be  advertised  for  bids  the  middle  of  December.  . 

IiUNICIPAL  RAIIWAY  MGINEERII'JG  AIID  CONSTRUCTION 

Track  Construction  for  Temporary  Detour  -  Ocean  Avenue  at  Southern  Freeway 
Contractor  is  placing  ballast,  ties,  and  rails  for  track  detour.    All  work  to 
date  is  in  area  north  of  Ocean  Avenue. 
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Overhead  Construction  for  Ternporary  Detour  -  Ocean  Avenue  at  Southern  Freeway 
Six  bids  -were  received  on  November  29 j  1962  for  Contract  IIR-i^78^  Overhead 
Construction  for  Temporary  Detour  -  Ocean  Avenue  at  Southern  FreeT\ray,    A  bid  of 
$26,09^o50  submitted  by  the  Ecco  Phoenix  Electric  Company  was  irregular  and  there- 
fore rejected.    Contract  x^ras  awarded  to  the  lox^rest  regular  bidder  at  $26j671»00, 
to  The  Brayer  Electric  Company,    High  bid  was  $^8,077.80* 

Alterations  to  Trolley  Coach  Overhead  -  Southern  Freeway,  Ilission  and  Alemany  Blvd, 
Contractor  is  setting  poles  in  preparation  for  installing  overhead  trolley  wire« 

"M"  Line  at  Ocean  Avenue 

The  property  owner  at  the  southx7est  corner  of  the  intersection  of  the  Ocean  View 
right-of-way  and  Ocean  Avenue  has  notified  the  Railway  that  he  intends  to  excavate 
to  a  depth  of  11.6  feet  adjacent  to  the  right-of-way*    An  investigation  of  the 
problem  was  made  ani  it  was  recommended  that  the  streetcars  be  routed  over  the 
easterly  track  in  this  area  during  the  construction  period, 

R/jro__TRAijsir_ 

A  preliminary  discussion  was  held  with  I-ir.  Kenneth  Mo  Hoover,  Chief  Engineer  of 
Bay  Area  Rapid  Transit  District,  in  regard  to  procedures  to  be  followed  under  the 
agreement  between  the  City  and  County  of  San  Francisco  and  BARTD  for  relocation 
of  Municipal  Railway  and  other  facilities  required  by  construction  of  the  rapid 
transit  system,    ¥sr.  Hoover  agreed  that  City  would  have  to  do  engineering  work 
concurrently  with  that  of  the  BARTD  and  would  be  entitled  to  reimbursement  of 
these  costs,    Ifewever,  since  his  office  is  too  busy  to  consider  details  of  the 
procedure  at  this  time,  i^xTo  Hoover  suggested  that  he  be  called  again  after 
January  15,  1963 •    The  department  is  preparing  a  suggested  form  of  "Utilities 
Agreement''  for  submission  to  the  BARTD  at  that  time.    This  agreement  will  define 
procedures  to  be  followed  in  securing  reimbursement  from  the  District, 

0,  L,  MOORE 
General  Manager 
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UTILITIES  ENGIMEERII^K}  BUREAU 


STATUS  OF  CONSTRUCTION  COmACTS 


Contract  No< 


December  11,  1962 


Title 


Contract  Auth,  Pmts,  Percent  fo  Time 
Aiiiount  to  Date       Complete  Elapsec 


Hetch  Hetchy 


Canyon  Power  Tunnel 

$11,169,895 

$2,276,29^ 

25 

35 

tin  o  Cr\ 

ocream  uagmg  oLauions 

Tuolumne  &  Cherry  Rivers 

(incl<,$5j600 

City  mat.) 

HH-351 

Relocate  Gaging  Station 

$  5,875 

100 

100 

near  Laird  Slough 

(incl,$2,600 

City  mat.) 

HH-355 

San  Joaquin  Pipeline  No. 3 

1,^^7,316 

— 

23 

Section  D-l 

San  Joaq'iin  Pipeline  No  ,3 

1,651,1^7 

9^'^  on? 

xo 

Section  D-2 

A-259 

South  Terminal  Apron  Pave- 

. 1,618,561 

/43i|',651 

55 

7^ 

ment  &  Term.Faeilities 

A-260 

South  Term,  Bldg«&  Piers 

8,959,75^ 

^,981,353 

61 

98 

A-297 

Elevated  Road  and  P^ps 

5^0,851 

196,759 

36 

85 

A- 29  8 

Ground  Level  Road,  So. Term.  181,799 

23.3^3 

15 

23 

A-309 

Additions  and  Alterations 

1,083,615 

19,781 

5 

10 

Pier  C 

A- 311 

Reconstruct  Runx^ray  and 

39^,665 

201,687 

76 

79 

Taxiway  Pavement 

A- 312 

Timber  Structures  Runx^ray 

66,^50 

Awaiting  Certificatic 

19-L,  Approach  Light  System 

A-319 

Exterior  Lighting  Pier  D 

19,680 

16,826 

96 

79 

&  Central  Terminal 

A-325 

Resurfacing  and  Extension 

28,719 

10 

23 

of  Employees  Parking  Lot 

A-326 

Silt  Removal  1962-1 

i^,5^'2 

30 

31 

-1- 
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Contract        Auth,  Pyrats,    Percent     $  Time 
Contract  No.  Title  Amount  to  date        Complete  Elapsed 


Railway 

Alterations  to  T»C.Over-  11,508   0  0 

head.  Southern  Freeway  ( incl • $5 > 085 

Ifi-ssion  St,  and  Alemany  City  roat.) 
Blvd. 

MR"^75             Track  Construction  for  ^1,637   —  20  33 

Temp.  Detour,  Ocean  Ave.  (incl.  $3»000 

at  Southern  Freeway  City  ina,t.) 

O^rerhead  Construction  for    26,671  Awaiting  Certification 
Temp.  Detour,  Ocean  Ave. 
at  Southern  Freei/jay 
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MINUTES 


miilO  UTILITIES  COMMISSION 


1,391st  EEGUIAR  MEETING  01  THE  PUBLIC  UTILITIES 
COMMISSION,  IN  ROOM  282  -  CITY  HALL,  DECEI^IBER  18, 
1962,  COMMENCING  AT  2:05  P.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOo OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Present;        Commissioners  Stuart  N,  Greenberg,  Thomas  P.  White, 
Greorge  P.  Hansen,  Thos.  P.  Stack,  Bert  Simon 

Absent;  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Simon, 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Simon, 
the  minutes  of  the  l,390th  regular  meeting  of  the  Commission  held 
December  11,  1962,  were  approved. 

Votes  Aye s-Coimnissi oners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent**None 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Simon, 
the  following  resolutions  were  adopted: 

Vote:  Ayes -Coram is si oners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent -None 

—RESOLUTION  NO.  22.534— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railway: 

Claimant 

Fon-liti^ated  Settlement  Date  of  Accident  Settlement 

MO  Tom  L.  and  Mary  A.  Robinson       November  24,  1962  $  805.00 

APPROPRIATION  NO.  2.735.804.000 


—RESOLUTION  NO.  22.535— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
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hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  olaims  against  the  Municipal  Railway; 

Claimant 

Non-litigated  Settlement  Date  of  Accident  Settlement 

SC  John       Burohards  October  10,  1962  $  640,00 

APPROPRIATION  NO,  2,735. 804*000 


On  motion  of  Commissioner  White,  seconded  by  Commissioner  Simon, 
the  following  resolution  was  adopted? 

Vote!  Ayes-Commissioners  Greenberg,  White,  Hansen,  Simon 

Abstaining-Commissioner  Stack 
Absent-None 

— RBS0nJ2!l0N  NO.  22.536~-> 

RESOLVED,  That  this  Commission  hereby  awards  to  the  only 
regular  and  responsible  bidder,  the  following  contracts 

San  Francisco  W^ter  Department  contract  No,  1054R — Rehabilitate 
Central  Pump  Station  in  San  Francisco,  in  the  lump  sum  amount  of 
$8,898.00,  to  William  Mcintosh  &  Son,    Only  one  bid  was  received  on 
this  contract. 

On  motion  of  Commissioner  Hansen,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-Non© 

—RESOLUTION  NO,  22,337— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

San  Francisco  Water  Department  Contract  No.  1028B — Conversion  of 
Valves  for  Power  Operation  Electrical  Work-Newark  Valve  House 
Lighting  (in  Alameda  County),  to  D.  W,  Nicholson  Corporation,  in  the 
lump  sum  amount  of  $1,220.00; 

Airport  Department  Contract  No.  323 — ^Additions  to  Power  Stations  A 
and  E,  and  Installation  of  Cable  12AC-3  at  San  Francisco  Inter- 
national Airport,  to  Dahl-Beek  Electric  Company,  in  amoimt  of 
$64,847,00;  and  be  it  further 

RESOLVED,  That  all  other  bide  for  the  above -de scribed  works  are 
hereby  rejected. 
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-»BESOLUTION  NO.  22,538-^ 

RESOLVED,  That  this  Ooramission  hereby  authorizes  the  Manager  of 
Utilities  to  execute  agreement  with  G-eological  Sorvey,  United  States 
Department  of  Interior,  to  provide  for  the  additional  amount  of 
$140,00  for  continuation  of  the  work  of  water  resources  investiga- 
tion at  the  gaging  station  at  Alameda;  Creek  neai  Niles  and  San 
Antonio  Creek  (La  Costa)  near  Sunol ,  California,  for  the  period 
July  1,  1962  to  June  30,  1963. 


—RESOLUTION  N0>  22.339— 

WHEREAS,  James  Williamson,  Water  District  Serviceman,  Sales 
Division,  San  Francisco  Water  Department,  has  retired  from  the 
service  of  the  City  and  County  of  San  Francisco  alter  serving  the 
Spring  Valley  Water  Company  and  the  San  Francisco  Water  Department 
for  a  period  of  thirty-seven  years;  and 

WHEREAS,  in  the  performance  of  his  duties,  in  his  contacts 
with  the  public,  his  fellow  employees  and  the  heads  iif  departments, 
he  has  earned  their  respect  and  admiration;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Williamson  has  rendered  the  people  of  San 
Francisco  while  employed  by  said  Spring  Valley  Water  Company  and 
said  San  Francisco  Water  Department  J     therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  behalf  of  the 
people  of  the  City  and  County  of  San  Francisco,  in  recognition  of 
his  long  and  faithful  service,  by  this  resolution  expresses  to 
Mr.  James  Williamson,  its  best  wishes  for  a  long  and  happy  life  and 
the  assurance  of  its  appreciation  of  work  well  performed;  and,  be 
it  further 

RESOE\^ED,  That  the  Secretary  be  and  he  is  hereby  directed  to 
prepare  a  copy  of  this  resolution  for  presentation  to  Mr,  James 
Williamson. 


—RESOLUTION  NO.  22>34Q— 

WHEREAS,  The  City  of  Fremont  has  brought  action  in  Alameda 
County  Superior  Court,  Number  328330,  against  the  City  and  County  of 
San  Francisco,  to  acquire  the  fee  to  a  9»60  acre  parcel  of  property 
for  park  and  recreation  purposes;  and 

WHEREAS,  The  Director  of  Property  has  appraised  the  fair 
market  value  of  the  property  as  $36,750.00;  and 

WHEREAS,  The  City  of  Fremont  has  agreed  to  settle  the  condemna- 
tion suit  by  a  lease  purchase  agreement  whereby  the  City  of  Fremont 
agrees  to  have  the  9.60  acre  parcel  divided  into  ten  separate 
parcels  valued  at  $3,675.00  each  and  purchase  one  parcel  at  a  time 
until  all  said  parcels  are  purchased  while  leasing  the  remaining 
parcels;  remaining  parcels  to  be  leased  at  the  rate  of  $183.75  per 
parcel  per  year;  and 

WHEREAS,  The  Director  of  Property,  the    San  Francisco  Water 
Department  and  the  City  Attorney  have  reviewed  the  proposed  settle- 
ment agreement  and  each  has  approved  the  settlement  in  this  manner; 
therefore,  be  it 
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RESOLVED,  That  this  Commission  authorize  the  Water  Department, 
the  Director  of  Property  and  the  O^ty  Attorney  to  settle  the  suit 
in  the  manner  herein  outlined  and  to  execute  any  and  all  documents 
necessary  for  said  settlement. 


--^RESOLUTION  NO.  22,541— 

RESOLVED,  That  this  Ooramission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  1063A — Construction  of  Fence-San  Antonio  Reservoir 
(Alameda  County), 

—RESOLUTION  NO.  22,342— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows? 

TO;  WASHINGTON  UNION  HIGH  SCHOOL  DISTRICT 

A  portion  of  Bay  Division  Pipeline  No.  3  right  of  way  extending 
between  Palm  Avenue  and  Mission  Boulevard,  City  of  Fremont,  for  the 
purpose  of  an  access  roadv/ay,  landscaping  and  a  sprinkler  system. 
Pee  waived  in  consideration  of  a  public  agency. 


—RESOLUTION  NO.  22,343— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Modification  of  Contract  in  amount  of  Two  Hundred 
Fifty -Nine  Dollars  ($259.00),  under  Water  Department  Contract  No. 
1076  -  Replace  Transformer  Bank  and  Appurtenances  at  Crystal 
Springs  Pump  Station  -  Emsco  Electric  Corporation,  Contractor, 
to  provide  for  additional  compensation  to  Contractor  for: 

Furnishing  and  installing  three  (3)  fuse  cutouts 
complete  with  mounting  facilities  and  electrical 
connections  to  provide  protection  to  the  electrical 
system  being  installed  under  the  Contract  and  not 
included  in  the  original  specifications. 


—RESOLUTION  NO.  22.544— 

RESOLVED,  That  this  Commission  hereby  approves  the  drawings 
submitted  by  Union  Oil  Company,  under  which  Union  Oil  Company,  at 
its  own  and  sole  cost  and  expense,  will  construct  an  aviation  fuel 
pipeline  and  related  facilities  between  Plot  3C  and  Western  Air- 
lines »  pipelines  at  the  San  Francisco  International  Airport?  said 
drawings  having  been  approved  by  the  Utilities  Engineering  Bureau 
subject  to  the  notations  marked  thereon. 


—RESOLUTION  NO.  22, 345— 

RESOLVED,  That  this  Commission  hereby  approves  the  drawings  and 
specifications  submitted  by  Emery  Air  Freight  Corporation,  under 
which  Emery  Air  Freight  Corporation,  at  its  own  and  sole  cost  and 
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expense,  will  modify  its  office  area  and  facilities  in  Cargo  Building 

No,  1  at  the  San  Prancisco  International  Airport;  said  drawings  and 
specifications  having  been  approved  by  the  Utilities  Engineering 
Bureau  subject  to  the  notations  marked  thereon. 


—RESOLUTION  NO,  22,546--- 

BE  IT  KESOLVED,  that  this  Commission  hereby  approves  the  terms 
and  conditions  and  autnorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permits 

Permittee:  Trans  World  Airlines,  Ixio . 

Spaces        '  Bulk  Storage  Area  consisting  of  approximately 

43,560  square  feet  including  tanks  and  improvements 

Monthly  Consideration;  $500.00 

Effective  Datej         -October  1,  1962 


--RESOLUTION  NO.  22,547-— 

RESOLVED y  That  this  Commission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department,  and  the  City  Attorney,  approves  the 
write-off  of  uncollectible  accounts  receivable  which  are  more  than 
90  days  past  due  and  the  adjustment  of  accounts  receivable  for  the 
following? 

Water  Department,  List  of  December  5,  1962      $  2,305*38? 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  collections, 
month  of  November,  1962,  for  damages  which  the  Department  has  against 
miscellaneous  debtors; 

Bureau  of  Light,  Heat  and  Power  $  1,324.64 

'*    "  Through  Bureau  of  Delinquent  Revenue  1,001.34 

$  2,325.98? 

and  hereby  approves  transfer  during  month  of  November,  1962,  amount 
$2,599.69,  by  the  Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of 
Delinquent  Revenue  for  collection,  and  approves  abandonment  during 
November,  1962,  under  Bureau  of  Delinquent  Revenue  Authorization  No. 
15654  -  15657,  claims  in  amoiint  of  $850.31. 


—RESOLUTION  NO.  22,548— 

RESOLVED,  that  this  Commission  hereby  accepts  from  United  Air 
Lines,  Inc.,  the  use  of  the  southeasterly  portion  of  Plot  5  at  San 
Francisco  International  Airport,  said  portion  being  a  paved  area 
approximately  250  by  500  feet,  for  the  purpose  of  public  parking, 
during  the  period  of  December  19,  1962  -  January  5,  1963,  inclusive. 
In  return,  United  Air  Lines  will  be  held  harmless  from  any  damages 
occasioned  by  this  use  of  the  area  or  arising  out  of  the  operation 
of  the  San  Francisco  International  Airport  in  connection  with  such 
use  • 
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--RESOLUTION  NO.  22,549— 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Voucher  in  amount  of  $514 .TQ?  expenses  incurred  by  Airport 
Manager  Belford  Brown  in  connection  with  attendance  at  hearings 
before  Congressional  Committee,  Washington,  D.O.,  December  2  through 
7,  1962,  on  the  subject  of  aircraft  noise  problems. 


With  regard  to  investigation  of  safety  improvements  on  Municipal 
Railway  equipment,  as  requested  by  the  Oonmission  as  a  result  of  the 
unfortunate  death  of  young  David  Geddes,  Mr,  Kirkwood  T<5ported  the 
Municipal  Railway  has  been  studying  all  possibilities  that  could  be 
taken  to  forestall  similar  accidents  in  the  future.    During  the 
past  week  the  Mimic ipal  Railway  issued  a  bulletin  reinstructing 
drivers  in  the  procedure  to  be  followed  in  clearing  front  doors. 
Mr,  Kirkwood  reviewed  the  use  of  the  red  and  white  lines  and  con- 
cluded that  as  a  practical  matter  the  operators  were  unable  to 
enforce  this  particular  rule.    He  stated  he  believed  the  bulletin 
would  be  helpful  to  the  drivers. 

Mr*  Kirkwood  informed  the  Commission  that  Municipal  Railway  staff 
had  come  up  with  several  suggestions,  all  of  which  would  require  the 
expenditure  of  time  and  money.    One  suggestion,  however,  which 
appeared  to  be  of  some  immediate  help  was  that  made  by  an  outside 
manufacturer  of  adding  small  convex  mirrors  to  improve  the  operator* s 
vision.    This  seemed  to  be  a  practical  and  immediate  solution  to 
some  of  the  problems  and  Mr.  Kirkwood  suggested  that  the  installation 
of  these  mirrors  be  made  as  quickly  as  possible.    The  installation 
is  relatively  inexpensive  and  could  be  accomplished  without  a 
supplemental  appropriation  and  without  tying  up  the  buses.    All  of 
the  other  suggestions  required  shop  work  and  supplemental  appropria- 
tion, 

Mr.  Kirkwood  reported  the  Railway  had  complete  response  from  other 
operating  companies  relative  to  the  use  of  sensitized  front  doors. 
He  stated  that  no  other  properties  have  any  in  use, 

Mr.  Kirkwood  assured  the  Commission  that  safety  studies  would  con- 
tinue and  that  staff  would  come  back  with  further  specific  recom- 
mendations.   He  felt  that  $4,000  for  the  convex  mirrors  was  a 
simple,  immediate  and  helpful  step  forward.    He  reported  that  Grey- 
hound had  been  using  them  for  approximately  a  year  and  found  them 
helpful. 

Commissioner  Grreenberg  then  asked  if  anyone  in  the  audience  had  any 
questions, 

Edward  Howden  of  191  Upper  Terrace  asked  if  the  installation  of  the 
mirrors  would  prejudice  other  safety  improvements  to  the  buses. 
The  Commission  assured  him  that  the  mirrors  would  not,  and  that  the 
Commission  would  continue  to  make  safety  studies,,  as  in  the  past, 
looking  toward  the  protection  and  safety  of  passengers  and 
pedestrians, 

Leo  Dardarian,  15  Allston  Way,  asked  if  staff  had  any  information 
in  response  to  Commissioner  Stack's  question  of  last  week  regarding 
violation  of  the  Vehicle  Code.    Paul  J.  Panning,  Director,  Bureau  of 
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Personnel  and  Safety,  read  Section  21700  of  the  State  Vehicle  Code 
at  the  request  of  Gommissioner  Sta«6k, 

General  Manager  of  the  Municipal  Railway  V.  W.  Anderson  then  reported 
on  his  conference  with  the  Chief  of  Police  relative  to  the  possibility 
of  the  Police  Department  aiding  the  Municipal  Railway  in  the  enforce- 
ment of  the  rule  requiring  passengers  to  stand  behind  the  red  or 
white  line  in  order  to  assure  the  driver  of  clear  vision.  Mr. 
Anderson  stated  that  after  the  conference  with  Chief  Oahill  and  his 
staff  it  was  felt  that  the  Police  Department  as  a  practical  matter 
could  not  aid  in  the  enforcement  of  this  rule. 

There  being  no  further  questions  at  this  point,  the  Commission 
recessed  to  inspect  a  Municipal  Railway  bus  parked  outside  in  order 
to  determine  the  effect  of  the  installation  of  small  convex  mirrors 
and  to  inspect  an  experimental  modification  of  the  front  door  which 
would  allow  a  passenger  to  withdraw  his  foot  if  caught  while  the 
doors  were  closing. 

On  reconvening,  Commissioner  White  moved,  seconded  by  Commissioner 
Simon,  that  the  following  resolution  be  adopted  in  order  to  proceed 
with  the  purchase  and  installation  of  convex  mirrors  on  Municipal 
Railway  buses,  coaches  and  street  cars. 

Vote:         Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack,  Simon 
Absent -None 

—RESOLUTION  NO.  22.330— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Municipal  Railway  Request  for  Funds 
in  amount  of  $4,000  for  the  acquisition  of  mirrors  to  be 
installed  on  motor  coaches,  trolley  coaches  and  street  cars. 

* -jf-jf 

Commissioner  White  assured  those  present  that  the  Ooranission  was  not 
going  to  stop  at  this  point  but  would  continue  to  look  for  and  make 
further  improvements* 

Mr,  Kirkwood  then  pointed  out  the  important  part  played  by  the 
various  news  media  in  order  to  educate  the  public  to  follow  safety 
procedures  and  to  help  the  drivers  of  the  Municipal  Railway  to 
prevent  accidents  of  this  nature. 

Thomas  W.  McGrath,  representing  Carmen's  Union  Local  1580  AFL, 
pointed  out  that  the  small  convex  mirror  should  be  adjustable, 
because  if  installed  in  the  manner  suggested  it  would  be  helpful  to 
a  tall  driver  but  would  be  of  no  assistance  to  the  average-size 
Municipal  Railway  driver. 


Manager  of  Utilities  CR.lendar  Items; 

No  items  on  the  Manager's  calendar.  Mr.  Kirkwood  extended  to  all 
best  wishes  for  a  Merry  Christmas. 
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Departmental  Report; 

Monthly  report  was  submitted  by  V.  W,  Anderson,  General  Manager  of 
the  Municipal  Railway. 


Thomas  W.  McGpath,  representing  Garments  Union  Local  1380  APL,  and 
Edward  Coleman,  representing  Carmen's  Union  Local  250,  were  granted 
the  privilege  of  the  floor.    Both  objected  to  the  wording  of  the 
Municipal  Railway  bulletin  issued  to  the  operating  personnel  relative 
to  procedures  to  be  followed  in  closing  front  doore,    Mr.  Kirkwood 
pointed  out  that  prior  to  the  issuance  of  the  bulletin  both  Mr^ 
Coleman  and  Mr»  McGrath  were  consulted  as  to  the  language  contained 
therein,    and  he  felt  the  bulletin  as  issued  would  be  helpful #  Mr. 
McGrath  and  Mr.  Coleman  stated  their  objection  was  on  the  basis 
that  such  langiiage  would  tend  to  indicate  to  the  operators  that 
management  was  not  behind  them. 

After  further  discussion  the  Commission  informed  Mr.  McGrath  and  Mr, 
Coleman  it  was  not  their  intention  to  usurp  the  prerogative  of 
management.    They  suggested  that  both  Union  representatives  meet 
with  Mr.  Kirkwood  and  Mr.  Anderson  to  resolve  any  differences  that 
may  exist. 


Roll  Calls 

All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 
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PASSENGER  REVENUE: 

Sept.        1961  $1,619,782 
1962  1,360,103 


Oct.         1961  il,713,^53 
1962  1,739.^86 


Nov.  1961  1^1,610,288 

1962(T)  1,633,687 


S59,677  —  or      -  3.68% 


+      ^26,031  —  or      +  1.52% 


+     1i>23,399  —  or     +  1.45% 


Fiscal  Year 

—  to  11/30/61  :|8,280,006 

—  to  ll/50/62(T)  8,298,338 

-+      S18,332  —  or      +  0.22% 
Over  Budget  Estimate  +      186, 871  —  or      +  2.30% 

(T)  Tentative 

REVENUE  PASSENGERS 


Sept.        1961  11,549,275 
1962  11,116,605 


Oct.         1961  12,554,680 
1962  12,675,758 


Nov.         1961  11,698,721 
1962  11,859,171 


452,670  —  or      -  3.75% 


121,078  —  or    +  0.96% 


160,450       or      +  1.37% 


The  following  comparative  information  is  taken  from  the  most 
recent  available  statistics  from  the  American  Transit  Association; 

September  1962:  Average  — -  Cities  over  500,000  population  -  0.25% 

Average  —  All  City  Transit  Systems  -  2.42% 
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December  l8,  1962 


ACCIDENT; 

The  most  urgent  project  of  Railway  management  and  staff 
during  the  month  covered  by  this  report  is  related  to  the 
tragic  accident  which  occurred  at  Haight  &  Divisadero  Streets 
and  which  resulted  in  the  death  of  a  7-year  old  boy. 

Much  time  and  effort  has  been  devoted  to  an  analysis  of 
all  facets  of  front  door  operation  —  safety  being  a  primary 
objective. 

A  separate  report  on  this  subject  is  being  submitted. 

SEASONAL  SERVICE  ADJUSTMENTS; 

Information  has  been  previously  submitted  as  to 
special  schedules  having  been  prepared  for  the  pre-Chri stmas 
period  on  lines  serving  the  central  shopping  area.  Addition- 
ally, special  schedules  have  been  prepared  for  New  Year*3 
Eve  to  provide  extra  service  after  midnight.    Details  will 
be  covered  in  press  releases* 

This  New  Year»s  Eve,  no  streetcars  will  be  operated 
on  Market  Street  east  of  11th  Street,  and  no  coaches  id.ll 
be  operated  on  Market  Street  east  of  8th  Street  from  11  p.m. 
to  1  a.m.    Market  Street  coach  lines  will  be  re-routed  via 
Mission  Street  and  connecting  shuttle  coach  service  will 
also  be  operated  between  11th  &  Market  and  East  Bay  Terminal, 

GENERAL  SIGNUP; 

While  quarterly  signups  are  held  regularly  to  permit 
operators  to  select  runs  of  their  choice  at  their  respective 
divisions,  once  each  year  operators  are  given  an  opportunity 
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GENERAL  SIGi^P  -  Continued; 

to  move  to  another  division  at  the  time  of  selecting  a 
working  shift.      The  latter  procedure  is  known  as  the 
"General  Signup",     The  current  General  Signup  commenced 
V/ednesday,  December  5,  and  was  completed  Wednesday, 
December  12,    A  run  selection  was  made  every  three  minutes 
from  5  a.m.  to  8  p.m.  every  weekday  during  this  period. 
The  total  number  of  men  on  the  list  was  1,762,  and  16^ 
elected  to  change  divisions. 

MANPOWER;      -^^  ■  ■      '    ■     .  •  , 

The  platform  manpower  situation  is  again  becoming 
critical.      The  shortage  of  operators  is  gradually  increasin 
and  a  current  report  indicates  that  there  are  83  less  than 
the  number  normally  required.     Mr.  P.  J»  Panning  is  working 
with  Civil  Service  with  the  objective  of  modifying  specifica 
tions  as  to  eligibility  by  utilizing  a  written  test  rather 
than  a  specific  educational  requirement. 

UNITED  CRUSADE;  : 

Municipal  Railway  employees  contributed  a  total  of 
$12,810  in  the  United  Crusade  campaign  which  was  recently 
completed. 

Lim  NO.  32; 

A  situation  developed  involving  major  delay  to 
line  No.  32  coachea  on  the    Bmbarcadero  south  of  Berry 
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LINE  NO «  32  -  Continued; 

Street  due  to  a  sewer  reconstruction  project. 

It  was,  therefore,  necessary  on  an  emergency  basis  to 
re-route  line  No.  32  coaches  from  the  Embarcadero  via 
Berry  and  Third  to  the    Southern  Pacific  Terminal  between 
I|.  p.m.  and  6  p.m. 

Mimeograph  notices  were  handed  to  line  No.  32  passengers 
prior  to  making  the  change  on  November  29* 

FEDERAL  TRANSPORTATION  TAX; 

Prior  to  November  1$  the  Federal  Transportation  tax 
applied  to  certain  Municipal  Railway  chartered  coach  trips. 
This  tax  has  been  discontinued  as  pertaining  to  such 
charters . 

PUBLIC  RELATIONS  OFFICER: 

Mr.  Robert  Blum  was  assigned  to  the  Municipal  Railway 
as  Public  Relations  Officer,  starting  December  3« 

Mr,  Blum  had  placed  "No.  1"  in  a  recent  Civil  Service 
examination  and  replaced  Miss  Joyce  Jansen  who  had  pre- 
viously held  the  position  on  a  Limited-Tenure  basis. 


IDF 


M  I  N  U  T  ES 


PUBLIC  UTILITIES  COMMISSION 


1,392nd  EEGULAR  MEETING  OP  THE  HJBLIC  UTILITIES 
COMl^IISSIOW,   IN  ROOM  282  -  CITY  HALL,  LECEMBEH  26, 
1962,  COMMENCING  AT  lls05  A.M. 


OoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoOoO 
Call  to  Order 

Presents  Commissioners  Stuart  N.  Greenberg,  Thomas  P,  White, 

George  Po  Hansen,  Thos .  P,  Stack,  Bert  Simon 

Absent:  None 

President  Stuart  N.  Greenberg  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

On  motion  of  Commissioner  White,   seconded  by  Commissioner  Stack, 
the  minutes  of  the  1,391st  regular  meeting  of  the  Commission  held 
December  18,  I962,  were  approved. 


Vote: 


Ayes-Commissioners  Gpeenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 


On  motion  of  Commissioner  White,  seconded  by  Commissioner  Stack, 
the  following  resolutions  were  adopted s 


Vote  t 


Ayes-Commissioners  Greenberg,  White,  Hansen,  Stack, 

Simon 
Absent-None 


—RESOLUTION  NO.  22.331— 

RESOLVED,  That  on  recorimiendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General  Claims 
Agent  thereof  and  the  City  Attorney,  this  Conmiission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally  available  in  payment 
of  claims  against  the  Municipal  Railways 


Claimant 


MC  Lara  Lay,  a  minor 
TC  Hortense  Marracq 
SC  George  E.  and  Claire 
Lamberts  on 

Litigated  Settlements 

CO  Wendy  M.  Gustafson 
SO  Pedora  Lindberg 


Date  of  Accident 

June  24,  1962 
August  15,  1962 

April  18,  1962 


November  25,  1961 
September  11,  I96I 


Settlement 

$  2,250.00 
2,500.00 

3,000.00 


5,000.00 
2,500.00^ 
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Litigated  Sp>ttlements  (Cont*d)      Date  of  Accident 


Settlement 


CG  Robert  Saari,  a  minor,  "by 
Delphine  Saari,  his  guardian 
ad  litem 

CO  Jerry  Kelly,  a  minor,  by- 
Dorothy  Spindler,  guardian 
ad  litem 

MO  Annie  Barnett 


July  4,  I960 

July  4,  I960 
September  15,  1961 


(APPROPRIATION  NO. 


2.735*804.000 
2.735.804.999 


$18,500.00  ) 
2,500.00*) 


$  2,000.00 

2,000.00 
1,750.00 
$21,000.00 


- -RESOLUTION  NO.  22>552-— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  lyfenager  of  the  Municipal  Railway,  the  G-eneral  Claims 
Agent  thereof  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  legally    available  in  payment 
of  claims  against  the  Municipal  Railways 


ttlements 


SO  Patricia  Brooks,  a  minor, 

by  and  through  her  guardian 
aa  litem,  BeSsie  Bpooks, 
and  Bessie  Brooks 

CO  Richard  W.  Peder 

SO  Charles  Ernest  (roosman 

TO  Rose  Haywood 

SO  Evelyn  Hechtman 

MO  Sarah  Jane  Horace 

SO  Prank  Jimenez,  Jr# 

TG  Anna  Jurik 

SO  Mildred  W.  Levin 

TG  Rachel  Munves 

MO  Mae  B.  Phillips 

CO  Joseph  P.  San  Pilippo 

MC  Phyllis  Shackelton 

MC  Sadie  L.  Wilson  and 
letty  a.  Moore 


Date  of  Accident 


Settlement 


September  11,  1961 
December  1,  i960 
March  18,  I960 
July  15,  I960 
November  28,  1961 
January  31 »  1962 
Marah  22,  1961 
Deoember  1,  i960 
November  9,  I960 
February  19,  1961 
January  8,  1962 
February  18,  1962 
March  21,  I960 
June  20,  1961 


(APPROPRUTION  NO.  2.735.804.000  $28,764.10 
I    "  2,735.a04.999  850.00* 


850.00* 
4,000.00 
2,500.00 
600.00 
950.00 
900.00 
3,000.00 
1,000.00 
1,500.00 
5,714.10 
2,000.00 
1,500.00 
2,100.00 
1,650.00 

,614,10 


--RESOLUTION  NO.  22.553-'» 

RESOIiVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 


TOs 


SIDNEY       AND  FRANCIS  BADGER 


Permit  to  occupy  for  parking  purposes  a  portion  of  the  Bay 
Division  Pipeline  No.  3  right  of  way?  said  portion  being  68  feet  in 
width  adjoining  Lot  21,  Tract  No. 1670,  City  of  Mountain  View;  subject 
to  a  rental  of  $50.00  per  month. 
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--RESOLUTION  NO.  22 > 334— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed,  approves  Pinal  Payment  in  the  amount  of  $1,790.00, 
in  favor  of  MHONEY  ELEOTRIC  00.,  INC.,  under  W.  D.  Contract  Nq. 
1083,  and  allows  five  (5)  calendar  days  unavoidable  delay,  due  to 
inability  of  Contractor  to  procure  materials. 


—-RESOLUTION  NO.  22,333-- 

RESOLVED,  That  this  Commission  hereby  authorizes  P.  V.  Philpot, 
Airport  Senior  Civil  Engineer,  Airport  Department,  to  travel  to 
Atlantic  City,  New  Jersey,  January  20-23  9  1963,  for  the  purpose  of 
studying  research  projects  under  way  at  the  Federal  Aviation  Agency *s 
National  Aviation  Facilities  Experimental  Center,  and  to  confer  with 
PAA  Systems  Research  and  Development  Service  representatives  con- 
cerning future  research  and  development  projects,  including  airport 
lighting  systems  and  other  airport  safety  projects. 


—RESOLUTION  NO.  22,336— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows s  . 

TOs  THOMAS  mRKS 


A  permit  to  occupy  for  gardening  purposes,  a  portion  of  Hetch  Hetchy 
Bay  Division  Pipeline  right  of  way 5  said  portion  being  the  southerly 
half  of  said  right  of  way  and  joining  the  westerly  line  of  Brewster 
Avenue,  Redwood  City;  fee  waived  due  to  offsetting  benefits  to  the 
Department  in  upkeep  of  premises. 

Cancelling  permit  issued  to  S.  Victor  Capps,  Jr.  by  Resolution  No. 
20,218,  adopted  May  24,  i960  covering  occupancy  of  the  above  parcel 
of  land  for  gardening  purposes. 


—RESOLUTION  NO.  22,337— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows ; 

TO:  CITY  OP  PREMONT 

Permit  to  occupy  a  portion  of  Bay  Division  pipeline  right  of  way  for 
the  purpose  of  widening  Premont  Boulevard,  adjoining  Tract  No.  1970, 
City  of  Premont,  Alameda  County.    Pee  waived  in  consideration  of  a 
governmental  agency. 


—RESOLUTION 

RESOLVED,  That  this  Commission  hereby  approves  the  plane  sub- 
mitted by  Interstate  Hosts,  Inc.,  under  Drawings  KM-1  and  KM-2. 
covering  the  proposed  heating  and  ventilating  work  to  be  const^xicted 
by  Interstate  Hosts,  Inc.,  at  its  own  and  sole  cost  and  expense,  in 
and  adjacent  to  Room  C-52 ,  Plight  Kitchen  on  the  ground  floor  of  the 
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South  Terminal  Building  at  the  San  Francisco  International  Airport j 
said  drawings  having  been  reviewed  and  approved  by  the  Utilities 
Engineering  Bureau,  subject  to  comments  noted  in  red  thereon. 


—RESOLUTION  NO.  22,559— 

WHEREAS,  by  the  terms  of  Hetch  Hetchy  Water  Supply  Contract  No. 
351,  Construct ibn  of  Stream  G-aging  Station  on  the  San  Joaquin  River 
at  Laird  Slough  near  Grayson,  the  Contractor,  Chas.  I.  Cunningham 
Company  was  to  have  completed  all  contract  work  on  or  before 
November  13?  1962 5  and 

WHEREAS,  the  Contractor  was  delayed  13  calendar  days  because 
of  the  failure  of  the  City  and  County  of  San  Francisco  to  furnish 
the  necessary  materials;  and 

WHEREAS 9  the  prevention  of  a  Contractor  from  commencing 

or  prosecuting  the  work  because  of  the  failure  of  the  City  and 
County  of  San  Francisco  to  furnish  the  necessary  materials,  when 
required  by  the  terms  of  a  contract  and  when  requested  by  the  Con- 
tractor in  the  ms.nner  provided  in  said  contract;..,,  are  unavoidable 
delays  as  defined  in  file  No.  13456,  Ordinance  No.  9484,  Section  6»3 
UNAVOIDABLE  DELAYS",  adopted  by  the  Board  of  Supervisors,  January  16, 
1956;  and 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Commission  hereby 
grants  an  extension  of  13  calendar  days  to  November  26,  1962,  for 
which  liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  accepts  the  work 
as  being  satisfactorily  completed  in  accordance  with  the  contract 
documents;  and  approves  Certificate  of  Acceptance  and  Authorization 
of  final  payment  in  the  amount  of  $3,275.00. 


- -RESOLUTION  NO.  22,560-- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  followss 

TO 2  PACIFIC  GAS  AND  ELECTRIC  COmNY 

Permit  to  occupy  a  portion  of  the  Alameda  Creek  lands  adjoining 
the  Andrade  Road  for  the  purpose  of  relocating  a  well  to  serve  the 
City's  tenant  occupying  the  premises.    Permit  fee  waived  in  consid- 
eration of  benefit  to  the  Department's  tenant. 


—RESOLUTION  NO.  22, 561— 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modifications  of  Airport  Department  Contract 
Xo.  260 — South  Terminal  Building  and  Piers  F  and  G;  contractor, 
K  &  K  Corporation, Stolte,  Inc.;  as  follows: 

Modification  No.  16.    Amount  $30,036.13.    Miscellaneous  changes  in 
electrical  work,  partitions,  doors  and  hardware. 

Modification  No.  20.    Amount  |;l,5i^9.56.     Miscellaneous  changes  in 
ticket  counter  partitions  and  doors. 
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--RESOLUTION  N0>  22 > 562-- 

RESOLVED,  That  this  Oommission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  of  the  Municipal  Railway, 
and  the  City  Attorney,  hereby  approves  the  write  off  as  uncollectible 
the  amount  |l,259.64,  representing  uncollected  portions  of  change 
funds  advanced  to  former  ly&inicipal  Railway  employees  terminated  dur-^ 
ing  tihe  period  of  Ifey  21,  1959,  to  June  7,  1962,  together  with  the 
value  of  pass  and  equipment  not  returned,  per  Municipal  Railway  list 
dated  December  10,  1962. 

—RESOLUTION  NO.  22.563—- 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Excess  Modification  of  Contract  in  amount  of 
$1,459.94,  under  Airport  Department  Contract  No.  297 — ^Elevated 
Roads  and  Ramps,  South  Terminal^  contractor,  M  &  K  Oorporation- 
Stolte,  Inc.;  to  provide  for  the  addition  of  a  transition  slab  at 
the  beginning  of  the  ramp  between  Units  A  and  B. 

—RESOLUTION  NO.  22,564— 

RESOLVED,  That  this  Oommission    hereby  approves  Preliminary 
Drawings  P15  and  S202  submitted  by  Western  Airlines,  showing  in 
general  the  type,  appearance  and  location  of  "Jet  Walk;"  nose  loaders 
which  the  company,  at  its  own  and  sole  cost  and  expense,  proposes  to 
install  at  Pier  P,  San  Prancisco  International  Airport;  said  drawings 
having  been  reviewed  and  approved  in  principle  by  the  Utilities 
Engineering  Bureau,  subject  to  comments  noted  in  red  thereon,  and 
subject  to  subsequent  submission  and  review  of  final  detailed 
working  drawings, 

—RESOLUTION  NO.  22.565— 

EESOLTED,  That  this  Cqmmission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call? 

AD  Contract  Nq.  314 — Pavement  and  Electrical  Work  for  Relocation 
of  Parking  Facilities  at  San  Francisco  International  Airport. 

—RESOLUTION  NO.  22,566— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  supplemental  appropriation  in 
amount  of  $45,025,  from  Account  No.  1990  -  Unappropriated  Balance 
of  Piinds  San  Francisco  Water  Department,  to  the  credit  of  the 
following  appropriat^.ons,  to  employ  temporarily  additional  personnel, 
both  per  diem  and  salaried,  in  order  to  allow  the  training  of  new 
permanent  employees  to  perform  complex  and  skilled  work  necessary 
lor  the  proper  operation  of  the  Water  Departments 

Appropriation  Nf)j^ 

2.745. 111,000  -  Overtime  $  7,500 

2.745.112.000  -  Holiday  Pay  600 

2.745.113.000  -  Extended  Work  Week  1,250 

2.745.l2Q,000  -  Temporary  Salaries  7,650 

2.745.130.000  -  Wages  28,025. 
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-■^RESOLUTION  NO^  22.367— 

RESOLVED,  That  this  Oommission,  on  the  recommendation  of  the 
Manager  of  Utilities,  the  General  Manager  of  the  Municipal  Railway, 
and  the  City  Attorney,  hereby  approves  the  write-off  of  uncollectible 
accounts  receivable  which  are  more  than  90  days  past  due  and  the 
adjustment  of  accounts  receivable,  per  the  following: 

Municipal  Railway,  list  of  12/14/62  $  15.86 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  collections  of 
claims,  month  of  November,  I9b2,  for  damages  which  the  respective 
departments  have  against  miscellaneous  debtors; 

Municipal  Railway  S  4,300.39 

Water  Department  708.99 

and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  Municipal 
Railway  compromise  settlements,  month  of  November,  1962!! 


Debtor 

Amount 

Compromise 

Mlled 

Settlement 

Gerald  Canevaro  $ 

131.24 

$  97.64 

James  B.  Hutchinson 

26.75 

22.55 

Florence  M.  Townsend 

33.73 

25.33 

Samuel  H.  Hobron 

26,75 

22.55 

Demetriog  Tsirolias  1 

,450.00 

1,171.75 

Stephan  Parasuhin 

83.26 

58,06 

Home  Gab  Company 

153.92 

116,12 

Robert  &  Catherine  Libbj 

63.00 

44.10 

OK  Trucking  Compaiiy 

99.55 

72,25 

Burgermeister  Brewing  Corp, 

54.66 

27.23 

Jack  BoNeuman 

35.23 

24.73 

Jesse  ¥.  Pgwell 

114.19 

57.09 

Angel 0  Ragona 

121.94 

88.34 

Mitzi  L.  O^Brien  _ 

251.89 

193.09 

t  2 

,646.11 

$  2,020.83 

^-RESOLUTION  NO,  22.563-> 

RESOLVED,  That  this  Commission  hereby  confirms  the  award  of 
lease  made  by  the  Director  of  Property  to  Pan  American  World  Airways, 
as  the  only  and  highest  bidder,  to  lease  certain  areas  in  the  South 
Terminal  Building  at  the  San  Francisco  International  Airport, 
designated  by  Drawing  Nos .  CA-12126,  CA-12137,  CA-12143j  CA-12147 
and  CA-12152;  for  a  period  ending  August  3I,  1969,  unless  extended  in 
accordance  with  the  terms  of  said  lease;  at  a  rental  to  be  paid  the 
City  and  County  of  San  Francisco  of  $27,552.00  per  annum  for  area 
designated  as  Rental  Rate  Area  1,  ^eing  at  the  rate  of  $12.00  per 
acuare  foot  per  annum,  and  the  sum  of  147,172.00  per  annum  for  area 
designated  as  Rental  Ra1je  Area  2,  being  at  the  rate  of  $6.00  per 
square  foot  per  annum |  and  be  it  further 
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HE SOLVED,  That  the  members  of  this  Commission  shall  execute 
said  lease  on  behalf  of  the  City  and  County  of  San  Francisco^  a 
municipal  corporation,  as  lessor,  pursuant  to  Call  for  Bids 
authorized  by  Public  Utilities  Commission  Resolution  No»  22360, 
adopted  October  2,  1962. 


^--KESOLUTION  NO,  22.369— 

RESOLVED,  That  this  Commission  hereby  confirms  the  award  of 
lease  made  by  the  Director  of  Property  to  Lufthansa  German  Airlines, 
as  the  only  and  highest  bidder,  to  lease  certain  areas  in  the  South 
Terminal  Building  at  the  San  Francisco  International  Airport, 
designated  by  Drawing  Nos,  OA -12123,  OA -12138,  CA -12146,  CA -12149 
and  GA-12150;  for  a  period  ending  August  31,  1969,  unless  extended 
in  accordance  with  the  terms  of  said  lease;  at  a  rental  to  be  paid 
the  City  and  County  of  San  Francisco  of  $8,928.00  per  annum  for 
area  designated  as  Rental  Rate  Area  1,  being  at  the  rate  of  $12 ♦OO 
per  square  foot  per  annum,  and  the  sum  of  $20,616.00  per  annum  for 
area  designated  as  Rental  Rate  Area  2,  being  at  the  rate  of  $6.00 
per  square  foot  per  annum;  and  be  it  further 

RESOLVED,  That  the  members  of  this  Commission  shall  execute 
said  lease  on  behalf  of  the  City  and  County  of  San  Francisco,  a 
municipal  corporation,  as  lessor,  pursuant  to  Call  for  Bids 
authorized  by  Public  Utilities  Commission  Resolution  No.  22360, 
adopted  October  2,  1962. 


-^-RESOLUTION  NO.  22.570— 

RESOLVED,  That  this  Commission  hereby  confirms  the  award  of 
lease  made  by  the  Director  of  Property  to  Japan  Airlines  Company, 
Ltd,,  as  the  only  and  highest  bidder,  to  lease  certain  areas  in  the 
South  TerminalBuilding  at  the  San  Francisco  International  Airport, 
designated  by  Drawing  Nos.  CA-12125,  OA -12129,  OA -12130,  CA -12131 
and  CA -12132;  for  a  period  ending  August  31,  1969,  unless  extended 
in  accordance  with  the  terms  of  said  lease;  at  a  rental  to  be  paid 
the  City  and  County  of  San  Francisco  of  $8,052*00  per  annum  for 
area  designated  as  Rental  Rate  Apea  1,  being  at  the  rate  of  $12.00 
per  square  foot  per  annum,  and  the  sum  of  $47, 12 4 #00  per  annum  for 
area  designated  as  Rental  Rate  Area  2,  being  at  the  rate  of  $6.00 
per  square  foot  per  annum;  and  be  it  further 

RESOLVED,  That  the  members  of  this  Commission  shall  execute 
said  lease  on  behalf  of  the  Cfty  and  County  of  San  Francisco,  a 
municipal  corporation,  as  lessor,  pursuant  to  Call  for  Bids 
authorized  by  Public  Utilities  Comm.ission  Resolution  No.  22360, 
adopted  October  2,  1962. 


—RESOLUTION  NO.  22.571— 

RESOLVED,  That  this  Commission  hereby  confirms  the  award  of 
lease  made  by  the  Director  of  Property  to  American  Airlines,  Inc., 
as  the  only  and  highest  bidder,  to  lease  certain  areas  in  the  South 
Terminal  Building  at  the  San  Francisco  International  Airport, 
designated  by  Drawing  Nos,  CA -12297  and  CA -12298;  for  a  period 
ending  August  31,  1969,  unless  extended  in  accordance  with  the  terms 
of  said  lease;  at  a  rental  to  be  paid  the  City  and  County  of  San 
Francisco  of  $20,652.00  per  annum  for  area  designated  as  Rental  Rate 
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Area  1,  being  at  the  rate  of  $12.00  per  square  foot  per  annum,  and 
the  sum  of  $23^910 ,00  per  annum  for  area  designated  as  Rental  Rate 
Area  2,  being  at  the  rate  of  $6,00  per  square  foot  per  annum;  and 
be  it  further 

RESOLVED,  That  the  members  of  this  Commission  shall  execute 
said  lease  on  behalf  of  the  City  and  County  of  San  Francisco,  a 
municipal  corporation, as  lessor,  pursuant  to  Call  for  Bids 
authorized  by  Public  Utilities  Commission  Resolution  No.  22360, 
adopted  October  2,1962, 


Duri.Tig  discussion  relative  to  confirmation  of  the    award  by  the 
Director  of  Property  of  four  leases  covering  areas  in  the  South 
Terminal  Building  at  the  San  Francisco  International  Airport;  namely, 
to  Pan  American  World  Airways,  Lufthansa  Grennan  Airlines,  Japan 
Airlines  Company,  Ltd., and  American  Airlines;  Mr.  Kirkwood  stated 
these  were  the  last  of  the  airline  leases  authorized  for  Call  for 
Bids  under  Resolution  No.  22360,  adopted  October  2,  1962.  Com- 
missioner Stack  conmiended  Airport  Manager  Belford  Brown  and  his 
staff  for  the  very  fine  work  in  accomplishing  this  prior  to  the  end 
of  the  year.     Conmiissioner  Greenberg  also  expressed  appreciation, 
and  requested  that  a  complete  report  now  be  submitted  to  the  Com- 
mission on  the  new  South  Terminal  leases,  showing  the  comparison 
between  rentals  paid  under  these  leases  and  rentals  presently  paid 
in  the  Central  Terminal  Building. 

In  connection  with  agreements  to  be    made  for  the  various  concessions 
in  the  new  building,  Commissioner  White  suggested  the  bids  should  be 
considered  not  so  much  on  the  basis  of  the  amount  of  income  to  the 
City  but  rather  on  the  basis  of  charges  and  service  to  the  traveling 
public,  with  the  charges  for  the  items  which  are  purveyed  to  be  a 
definite  factor.    In  his  opinion,  Commissioner  White  stated,  there 
is  an  example  of  petty  price  gouging  in  the  present  facility  which 
should  be  eliminated  from  the  new  South  Terminal  Building.  The 
emphasis  should  be  on  service  to  the  public,  with  prices  in  keeping 
with  those  prevailing  in  the  general  area. 

Mr.  Kirkwood  stated  this  is  a  matter  which  Mr.  Brown  currently  has 
under  advisement  and  discussion  with  several  of  the  present  con- 
cessionaires at  the  airport,  with  a  view  to  adjustments  and 
tightening  up  along  the  line . 


IVfetnager  of  Utilities  Calendar  Items; 
No  items  on  the  Manager's  calendar. 


Departmental  Report; 


Monthly  report  was  submitted  by  J.  H.  Turner,  General  Manager  and 
Chief  Engineer,  San  Francisco  Water  Department. 
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Roll  Call; 

Commissioner  Greenberg  related  t]:ie  activity  at  the  Oakland  Airport 
during  a  visit  there  last  Sunday.    He  stated  that  during  the  period 
of  one  hour,  4:30  to  5 J 30  p.m.,  Qnly  one  plane  landed,  a  Central 
California  airliner,  and  one  helicopter. 


THEREUPON  THE  MEETINa  ADJOURNED. 
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SAN  FRANCISCO  WATER  DEPARTMENT 


67th  PERIODIC  REPORT 
TO  THE 

PUBLIC  UTILITIES  COMMISSION 
December  26,  I962 


WATER  QUALITY 

San  Andreas  Reservoir  outlets  Nos.  2  and  3  were  inspected^ 
cleaned  and  restored  to  service.     A  program  of  alternating  the  use 
of  these  outlets  will  be  followed  so  that  there  will  be  less  oppor- 
tunity for  accumulation  of  growths  within  these  tunnels  in  the 
future.     Plans  and  specifications  for  the  new  chlorinating  station 
for  the  upstream  end  of  No .  3  outlet  are  progressing  and  are  ex- 
pected to  be  completed  about  March  1,  19^3 .     This  new  station  will 
effectively  prevent  objectionable  growths  in  this  outlet  tunnel. 

As  a  result  of  conferences  between  Hetch  Hetchy  Department 
and  Water  Department  personnel  on  the  problems  of  water  turbidity 
during  periods  of  heavy  runoff ^  the  Hetch  Hetchy  Department  has  re- 
quested funds  in  their  1963-64  budget  to  divert  objectionably  turbid 
surface  runoff  water  to  points  below  Early  Intake  Dam  and  also  to 
improve  the  trash  rack  ahead  of  the  Moccasin  Creek  diversion  conduit 
in  order  to  prevent  debris  from  choking  the  conduit  inlet  during 
periods  of  heavy  runoff.     At  times  of  heavy  runoff  the  muddy  and 
contaminated  water  of  Moccasin  Creek  has  spilled  into  Moccasin 
Reservoir  creating  conditions  that  require  shutdown  of  the  aqueduct. 

The  Water  Department  has  requested  funds  in  their  budget  to 
construct  the  first  unit  of  a  filtration  plant  in  Sunol  Valley  for 
treating  about  20  mgd  of  the  water  from  Calaveras  and  San  Antonio 
Reservoirs  and  from  Sunol  Filter  beds.    This  filtration  plant  will 
permit  water  from  these  sources  to  be  used  during  winter  months 
when  the  turbidity  of  these  waters  is  usually  high. 

During  the  month  of  November  fifteen  water  main  flushing 
operations  were  carried  out  by  the  City  Distribution  Division  to 
correct  dirty  water  conditions. 

WATER  CONDITIONS 

During  the  month  of  November  the  average  consumption  of 
water  throughout  the  System  was  at  the  rate  of  I56.I  million  gallons 
per  day.     This  is  14.1  million  gallons  per  day  greater  than  the 
month  of  November  one  year  ago.    As  of  November  30>  there  was  a 
total  of  40,138.6  million  gallons  of  water  stored  in  Calaveras  and 
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Peninsula  Reservoirs.     During  the  four  day  period  of  December  15 
through  18,  the  following  rainfalls  were  recorded;  4.51  inches  at 
Pilarcitos,  3.I  inches  at  Upper  Crystal  Springs  and  2.2  inches  at 
Calaveras.    The  seasonal  rainfall  to  date  is  approximately  1,5  times 
normal  at  Calaveras  and  3.0  times  normal  at  Pilarcitos.     The  draft 
from  the  Hetch  Hetchy  aqueduct  has  continued  at  a  rate  of  approx- 
imately 90  million  gallons  per  day  since  being  reduced  from  the  full 
capacity  of  approximately  I60  million  gallons  per  day  during  storms 
of  October  10  to  I3. 

FINANCES 

The  Commercial  Division  reported  that  collections  during 
the  fiscal  year  1962-63  through  November  totaled  $7i445j963  which 
is  $267^632  less  than  collected  during  the  like  period  in  the  pre- 
vious fiscal  year J  and  is  $213^068  greater  than  the  revenue  estim- 
ated in  the  I962-63  budget  for  the  period. 

WATER  WASTE  SURVEY 

The  contract  with  Pitometer  Associates  for  leak  surveys  in 
four  districts  covering  about  53  miles  of  distribution  mains  is 
nearing  completion.    Forty-six  leaks  have  been  located  to  date  of 
which  36  have  been  repaired  by  city  crews ^  reducing  water  waste 
from  the  System  by  approximately  550,000  gallons  per  day.  Flow 
tests  in  another  district  covering  about  l4  miles  of  mains  indicate 
probability  of  leakage  of  water,  and  work  in  this  district  to  locate 
leaks  will  start  early  in  January. 

CORPORATION  YARD 

The  contract  for  construction  of  a  new  Corporation  Yard  at 
Rankin  Street  and  Newcomb  Avenue  v/as  awarded  to  the  low  bidder, 
Cahill  Construction  Company,  Inc.,  for  $1,256,000.     Construction  is 
expected  to  be  completed  by  January  1964  so  that  actual  moving  of 
operations  from  the  existing  yard  will  be  completed  by  the  first  of 
February  1964 . 

1961  MUI^ICIPAL  WATER  SYSTEM  BOND  PROJECTS 

The  formal  application  for  approval  of  the  Plans  and  Speci- 
fications for  the  construction  of  San  Antonio  Dam,  together  with 
the  required  fee,  was  filed  with  the  State  Supervisor  of  Dams  on 
December  14.    A  draft  of  the  specification  and  plans  was  sent  to  the 
State  December  21.     Final  plans  and  specifications  are  scheduled 
for  completion  by  January  18,  I963. 

A  hearing  before  the  Bay  Area  Pollution  Control  District  on 
the  application  for  variance  from  regulation  No.  1  in  order  to 
permit  burning  of  brush  and  trees  removed  from  San  Antonio  Reservoir 
and  Dam  Site  is  tentatively  scheduled  for  January  3^  1963 .    A  meet- 
ing between  representatives  of  our  consultants,  Metronlcs  Associates, 
Mr.  Kelly  of  the  City  Attorney's  office,  and  Staff  members  of  this 
Department  has  been  scheduled  for  December  27  to  discuss  the  pre- 
sentation of  the  application. 
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All  field  work  relating  to  surface  profiles ^  surface  and 
underground  obstructions  and  existing  j  nevj  and  required  relocated 
services  J  has  been  completed  for  section  B  of  Bay  Division  Pipeline 
No.  4.    Approximately  twenty  inquiries  were  received  following  the 
issuing  of  177  "Notices  of  Construction"  in  the  latter  part  of 
October  to  property  owners  along  the  right  of  way.     None  of  these 
inquiries  presented  any  serious  problem.    Drawings  are  approximately 
90fo  complete  and  preparation  specifications  are  now  underway. 
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